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STATE  OF  NEW  YORK 


Transit  Commission 

New  York,  January  11,  1926. 

Honorable  Seymour  Lowman,  President  of  the  Senate; 
Honorable  Joseph  A.  McGinnies,  Speaker  pf  the  Assembly: 

Sirs. — In  compliance  with  section  16  of  article  1  of  chapter  48 
of  the  Consolidated  Laws,  being  the  Public  Service  Commission 
Law,  the  Transit  Commission  of  the  State  of  New  York  herewith 
transmits  to  the  Legislature  its  report  for  the  year  ended  December 
31,  1925. 

Respectfully  submitted, 
GEORGE  McANENY, 

Chairman. 
LE  ROY  T.  HARKNESS,  . 

Commissioner. 

JOHN  F.  O'RYAN, 

Commissioner. 
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PART  I 


CHAPTER  I 

New  York,  January  11,  1926. 

To  '/^e  Honorable,  the  Legislature  of  the  State  of  New  York: 

The  Transit  Commission  herewith  submits  to  the  Legislature  its 
report  for  the  calendar  year  1925,  pursuant  to  the  provisions  of 
Section  16  of  Article  I  of  the  Public  Service  Commission  Law, 
being  Chapter  48  of  the  Consolidated  Laws.  No  change  was  made 
in  the  powers  and  duties  of  the  Commission  by  the  Legislature  of 
1925. 

The  Commission  was  established  by  the  Legislature  of  1921  and 
began  work  on  April  26  of  that  year.  Its  three  members  have 
served  continuously  to  the  present.  They  are  George  McAneny, 
Chairman,  LeRoy  T.  Harkness  and  John  F.  O'Ryan.  Each  was 
appointed  for  the  term  fixed  by  law,  five  years. 

Only  one  change  of  importance  occurred  in  the  executive  staff 
of  the  Commission  during  the  year.  John  H.  Madden,  the  Com- 
mission's Chief  Engineer,  died  on  January  22,  1925.  Mr.  Madden 
was  an  engineer  of  long  experience  in  subway  construction  and  in 
valuation  work.  He  had  been  in  charge  of  the  Engineering 
Department  since  the  division  of  the  Commis.sion 's  functions  under 
the  act  establishing  the  Board  of  Transportation  in  1924.  He  had 
served  in  various  grades  of  the  work  for  twenty-five  years,  rising 
through  merit  and  conspicuous  achievement  to  the  post  to  which 
he  had  been  appointed. 

On  May  22,  1925,  the  Commission  appointed  Colonel  William  C. 
Lancaster  as  its  Chief  Engineer.  Colonel  Lancaster  has  had  long 
experience  in  electrical,  mechanical  and  construction  engineering, 
with  particular  reference  to  electrical  traction  and  power  plant 
construction.  For  three  years  before  joining  the  staff  of  the  Com- 
mission, he  served  as  electrical  engineer  of  the  Board  of  Estimate 
and  Apportionment  of  the  City  of  New  York. 

"When  the  Commission  was  created,  in  1921,  power  to  perform 
the  following  major  functions  was  delegated  to  it : 

1.  To  regulate  all  railroad  lines,  street  railroad  lines  and  omni- 
bus lines  operating  in  New  York  City  under  the  Public  Service 
Commission  Law,  Railroad  Law  and  Transportation  Corporations 
Law. 

2.  To  lay  out  routes,  make  plans  for,  and  super\ase  the  con- 
struction of  rapid  transit  railroads,  under  the  provisions  of  the 
Rapid  Transit  Act,  being  Chapter  4  of  the  Laws  of  1891  and 
amendments ;  also  the  administration  of  the  rapid  transit  con- 
tracts, known  as  the  Dual  Subway  Contracts,  and  Allied  Certifl- 
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cates  between  the  City  of  New  York  and  the  operating  companies. 

3.  To  make  a  valuation  of  all  street  railroad  properties  in  New 
York  City,  devise  a  plan  for  their  reorganization  into  one  system, 
with  eventual  ownership  by  the  City,  and  p.-ovide  for  its  con- 
tinuous operation  on  a  sound  financial  basis  at  the  lowest  fare  con- 
sistent with  good  service. 

By  Chapter  573  of  the  Laws  of  1924,  the  powers  of  the  Com- 
mission were  changed,  and  the  function  of  laying  out,  planning 
and  supervising  the  construction  of  new  rapid  transit  lines  was 
taken  from  the  Transit  Commission  and  placed  with  the  Board  of 
Transportation,  a  municipal  agency  appointed  by  the  Mayor  and 
under  the  authority  of  the  Board  of  Estimate  and  Apportionment 
of  the  City  of  New  York.  The  Transit  Commission,  however, 
retained  and  still  holds  the  administration  of  the  existing  sub- 
way contracts,  in  which  the  City  of  New  York  has  a  very  large 
financial  interest  through  its  investment  of  upwards  of 
$300,000,000  in  rapid  transit  lines;  but  all  actual  construction 
work  is  done  under  the  direct  supervision  of  the  Board  of  Trans- 
portation. 

Developments  of  importance  during  the  year  included  the  fol- 
lowing : 

Transit  Investigation 

An  investigation  into  the  transit  situation  in  New  York  City, 
before  Honorable  Justice  John  V.  McAvoy,  designated  by 
Governor  Smith  as  a  Commissioner  under  the  Moreland  Act.  was 
concluded  on  January  8  and  a  report  made  to  the  Governor  on 
February  6.  The  Legislature  is  already  familiar,  from  the  report 
submitted  by  the  Governor  to  each  house  willi  a  Sijeeial  Message, 
on  February  16,  1925,  of  the  course  of  the  investigation  and  the 
conclusions  reached  by  the  Commissioner,  who  in  brief  held  that 
the  evidence  did  not  support  certain  charges  which  had  been 
presented  against  the  Commission  by  the  Board  of  Estimate  and 
Apportionment  of  the  City  of  New  York,  and  tliat  tliore  appeared 
in  fact  no  ground  nor  basis  for  those  charges. 

The  Commissioner,  however,  pointed  out  a  number  of  instances 
in  which,  in  his  opinion,  both  as  a  result  of  the  testimony  offered 
and  of  his  personal  investigations,  certain  improvements  might  be 
made  in  existing  transit  conditions.  Certain  of  these  recom- 
mendations came  within  the  scope  of  the  authority  of  the  Transit 
Commission,  which  has  during  the  year  done  its  utmost  to  carry 
these  recommendations  into  effect.  As  to  some,  real  progress  has 
already  been  made ;  others  are  still  the  subject  of  study  and  con- 
sideration. Improvements  in  non-rush  hour  service,  lengthening 
of  station  platforms,  changes  to  facilitate  transfers  at  149th  street 
and  Third  avenue.  The  Bronx,  are  among  notable  instances  of 
improvements  along  the  lines  suggested.  There  has  also  been 
some  improvement  in  rush  hour  service  and  more  is  contemplated 
in  proceedings  now  before  the  Commission  and  not  entirely  com- 
pleted at  the  end  of  the  year. 
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Grade  Crossing  Elimination 

The  year  1925  has  proved  an  exceptional  one  in  respect  of 
progress  in  the  elimination  of  railroad  grade  crossings,  one  of  the 
greatest  transportation  problems  in  the  City  of  New  York.  Per- 
haps the  most  important  feature  of  the  year  in  this  respect  was 
the  beginning  of  work  upon  the  elimination  of  grade  crossings  of 
the  New  York  Central  Railroad  upon  the  West  Side  of  Manhattan. 
For  fifty  years  or  more  this  matter  has  been  a  football  of  dis- 
cussion and  politics,  but  a  start  has  now  finally  been  made,  by 
direction  of  the  Commission,  details  of  which  will  be  found  in 
another  paragraph. 

For  the  first  time  a  comprehensive  grade  crossing  elimination 
program  for  the  City  of  New  York  was  developed  for  the  Commis- 
sion by  Commissioner  Harkness  and  the  engineers.  It  was  pre- 
sented to  the  Joint  Committee  on  Grade  Crossings  appointed  at 
the  last  session  of  the  Legislature,  in  response  to  whose  request  the 
Commission  directed  the  compilation  to  be  made.  It  is  presented 
elsewhere  in  General  Appendix  B.  in  the  report,  and  shows  that 
over  400  railroad  grade  crossings  still  exist  in  New  York  City, 
of  which  308  may  be  described  as  dangerous  and  should  be  elimi- 
nated as  soon  as  possible.  The  cost  to  eliminate  them,  however, 
is  shown  to  be  in  excess  of  $50,000,000.  This  sum,  moreover, 
does  not  include  the  reconstruction  of  the  New  York  Central's 
downtown  tracks  (which  is  primarily  a  City-Railroad  problem) 
and  considers  only  partial  treatment  of  the  crossings  on  the 
Atlantic  Avenue  Division  of  the  Long  Island  Railroad  in  the 
Boroughs  of  Brooklj^n  and  Queens. 

Commissioner  Harkness  laid  out  a  proposed  plan  of  grade 
crossing  elimination  covering  a  period  of  ten  years  and  requiring 
the  average  annual  appropriation  of  approximately  $1,300,000  of 
State  funds,  under  which  there  could  be  eliminated  those  grade 
crossings  where  there  is  frequent  and  high  speed  railroad  opera- 
tion, and  intensive  freight  operation,  numbering  129  in  Brooklyn 
and  Queens,  and  73  in  the  Borough  of  Richmond.  The  Commis- 
sion respectfully  presents  the  requirements  of  the  situation  to  the 
Legislature,  again  calling  attention  to  the  seriousness  of 
the  grade  crossing  problem  in  New  York  and  the  great 
public  importance  of  arriving  at  an  early  solution.  If  the  Legis- 
lature desires  to  adopt  and  adhere  to  this  program,  the  Commis- 
sion requests  that  an  appropriation  be  made  of  the  sum  of 
$1,175,000,  to  be  used  by  the  Commission,  generally,  for  the 
elimination  of  four  crossings  at  and  in  the  vicinity  of  Bridge 
street.  Flushing,  seven  crossings  at  Clifton,  Rosebank  and  Fort 
Wadsworth,  Staten  Island,  and  the  completion  of  the  Manhattan- 
ville  project,  including  the  crossing  at  Dyckman  street  where  work 
has  not  been  begun. 

Another  important  feature  of  the  year  in  railroad  grade  separa- 
tion was  the  approval  of  the  plans  for  the  Jamaica  elimination 
project,  by  which  several  dangerous  grade  crossings  in  that  com- 
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munity  will  be  entirely  eliminated,  so  that  from  the  Jamaica  sta- 
tion to  the  City  line  the  Main  Line  tracks  of  the  Long  Island 
Railroad  will  be  entirely  removed  from  highway  grades. 

The  work  of  the  year  also  included  the  completion  of  elimina- 
tion of  six  crossings  on  the  Staten  Island  Railway,  and  two  danger- 
ous crossings  on  the  Atlantic  Division  of  the  Long  Island  Railroad, 
with  progress  on  the  New  York  Central  West  Side  work,  and  a 
number  of  minor  projects.  The  year  closed  with  five  projects,  esti- 
mated to  cost  $5,000,000,  actually  under  construction. 

New  York  Central  West  Side  Tracks 
As  to  the  New  York  Central  West  Side  situation,  the  Commis- 
sion, in  1924,  on  recommendation  of  Commissioner  O'Ryan, 
ordered  the  elimination  of  ten  grade  crossings  on  the  New  York 
Central  Railroad,  nine  being  in  the  vicinity  of  West  125th  Street 
and  one  at  Dyckman  Street.  State  funds  being  not  then  available, 
work  was  temporarily  suspended.  Later  the  Commission  directed 
that,  except  for  Dyckman  Street,  work  should  proceed,  re-allocat- 
ing to  the  project  $350,000  of  State  money  already  appropriated. 
The  estimated  entire  cost  for  all  ten  crossings  is  $4,000,000  with 
the  State's  share  $1,000,000.  Beyond  the  sum  of  $350,000  of  State 
funds  already  applied  to  this  project  there  will  be  required  an 
additional  appropriation  by  the  State  of  $650,000,  of  which 
$200,000  represents  the  State's  share  of  the  cost  of  the  Dyckman 
Street  crossing.  The  need  for  the  work  and  for  the  appropriation 
to  carry  it  through  has  been  clearly  presented  to  the  Joint  Com- 
mittee. The  sum  is  included  in  the  estimated  total  appropria- 
tion of  $1,175,000  requested  for  1925  in  connection  with  the  ten- 
year  program. 

Passenger  Traffic 

Rapid  transit  and  street  surface  railroad  companies  in  the  City 
of  New  York  carried  2,716,777,978  passengers,  an  increase  over 
the  fiscal  year  1924  of  37,864,888  or  1.41%.  The  rapid  transit 
lines  carried  1,680,800,254  or  62%  of  this  traffic  and  the  surface 
lines  1,035,977,724  or  38%.  Inclusive  of  the  Hudson  &  Man- 
hattan Railroad  Company  and  the  Fifth  Avenue  Coach  Company, 
the  total  traffic  of  companies  reporting  to  the  Commission  for 
the  fiscal  year  1925  amounted  to  2,892,396,737. 

Financial  Situation 

For  the  fiscal  year  1925,  total  operating  revenues  amounted  to 
$145,676,000,  a  net  increase  of  $2,058,000.  The  increase  on  rapid 
transit  lines  was  $3,553,000  but  the  revenues  of  the  surface  lines 
fell  off  by  $1,495,000. 

Net  corporate  income  for  rapid  transit  and  street  surface  lines 
combined  amounted  to  $1,792,000,  or  $532,000  more  than  in  1924. 
The  rapid  transit  lines  reported  a  net  income  of  $3,516,000,  but 
this  was  offset  to  a  large  extent  by  a  loss  of  $1,723,000  on  the 
surface  lines. 
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The  unfavorable  showing  of  the  surface  companies  was  due 
mainly  to  diversion  of  traffic  to  the  14th  Street-Eastern  subway 
and  to  unusually  heavy  expenditures  for  maintenance  in  Brook- 
lyn. At  the  same  time  it  should  be  noted  that  if  the  ciiarge  for 
paving,  alone  levied  against  surface  lines  among  the  carriers  were 
eliminated,  the  deficit  would  practically  disappear. 

At  the  end  of  the  fiscal  year  1925  there  were  64  common  carriers 
reporting  to  the  Commission.  The  number  of  companies  in  opera- 
tion was  59,  a  decrease  of  one  from  the  previous  year.  The 
carriers  have  a  net  outstanding  capitalizion  of  $851,688,657,  and 
the  City  of  New  York  had  invested  in  rapid  transit  lines  in  opera- 
tion $263,073,277  or  a  total  of  $1,114,761,934. 

New  Cars 

Material  additions  to  rolling  stock  in  operation  were  made  by 
the  companies  under  the  jurisdiction  of  the  Commission  in  1925, 
a  total  of  619  new  cars  being  placed  in  service  on  lines  under  the 
Commission's  jurisdiction.  One  hundred  and  fifty-four  new  steel 
rapid  transit  cars  and  335  new  trolley  cars,  bought  by  direction 
of  the  Commission  and  with  its  approval,  went  into  service,  repre- 
senting a  total  expenditure  for  these  two  items  of  about  $9,000,000. 
Trunk  line  cars  to  the  number  of  130  were  also  placed  in  opera- 
tion. With  the  additions  named  to  the  rapid  transit  and  surface 
line  cars,  there  are  now  approximately  13,125  cars  used  in  opera- 
tion upon  local  transportation  lines  in  the  City  of  New  York. 
These  increases  in  cars  made  possible  commensurate  improvements 
in  service.  It  is  estimated  now  that  the  subway,  elevated  and  sur- 
face ears  required  to  carry  New  Yorkers  each  business  day, 
represent  an  approximate  investment  of  $111,000,000. 

Toward  the  close  of  the  year  the  Brooklyn-Manhattan  Transit 
Corporation  directed  that  bids  be  asked  for  supplying  approxi- 
mately two  hundred  of  a  new  type  of  subway  car. 

Suburban  Facilities 

Additional  studies  were  made  during  the  year  by  the  Commis- 
sion in  respect  of  the  suburban  transit  problem,  to  which  it  has 
given  consideration  for  a  period  of  several  years.  The  Commis- 
sion placed  the  services  of  its  engineers  and  experts  at  the  com- 
mand of  the  New  York  State  Suburban  Passenger  Transit  Com- 
mission, established  by  the  last  Legislature,  and  has  continued  its 
co-operation  with  the  Westchester  County  Transit  Commission, 
and  also  with  a  commission  interested  in  the  same  subject  work- 
ing under  the  authority  of  the  State  of  New  Jersey.  A  develop- 
ment during  the  year  in  respect  of  this  matter  was  a  proposal 
presented  to  the  Legislative  Commission  by  Commissioner  Hark- 
ness  for  the  establishment  of  a  new  suburban  railway  terminal  in 
Long  Island  City,  which  should  be  designed  to  handle  traffic  not 
only  from  the  Long  Island  Railroad,  but  also  from  adjacent  com- 
munities to  the  north  of  New  York  in  Westchester  County  and 
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Connecticut.  This  plan  contemplated  the  use  of  the  New  York 
Connecting  Railroad  to  bring  the  Westchester  and  Connecticut 
commuters  to  Long  Island  City.  It  was  put  forward  frankly  as 
a  measure  temporarily  to  relieve  existing  conditions  of  extreme 
congestion  at  the  Grand  Central  Station  and  the  Pennsylvania 
Station  in  New  York  City,  and  also  to  relieve  the  rapid  transit 
lines  of  some  of  the  long-haul  suburban  traffic  which  they  now 
carry.  So  much  opposition,  however,  developed  to  the  proposal 
for  carrying  the  Westchester  and  other  commuters  into  New  York 
by  way  of  Long  Island  City  that  the  Commission,  while  holding 
that  the  plan  was  sound  and  must  some  time  be  developed,  waived 
this  feature,  as  will  doubtless  be  reported  to  you  by  the  Legislative 
Commission,  and  has  agreed  to  the  establishment  of  a  terminal  in 
Long  Island  City  solely  for  the  present  iLse  of  the  Long  Island 
Railroad  while  plans  are  being  considered  for  a  larger  general 
development  for  the  solution  of  this  pressing  problem. 

Rapid  Transit  Construction  Costs 

According  to  the  latest  cost  figures  compiled  by  the  Commis- 
sion's engineers,  the  investment  of  the  City  of  New  York  in  rapid 
transit  lines  now  amounts  to  more  than  $320,000,000.  (This  is 
exclusive  of  the  City'.s  new  construction.)  The  grand  total  of 
investment  by  the  City  and  the  companies,  including  investments 
of  the  latter  for  equipment  and  their  contribution  to  the  City's 
cost  of  construction  under  Contracts  Nos.  3  and  4,  and  allied 
certificates,  amounts  to  $615,540,000.  The  investment  of  the  com- 
panies in  their  own  elevated  railroads,  prior  to  the  signing  of 
these  contracts,  amounted  in  round  figures  to  $169,000,000,  a 
total  rapid  transit  sy.stem  cost  of  about  $784,000,000. 

Extensions  Opened 

The  Commission  authorized,  during  the  year,  the  opening  of  two 
extensions  of  rapid  transit  lines  constructed  under  contracts 
awarded  by  it.  These  were  the  extensions  of  the  Fourth  Avenue, 
Brooklyn,  subway,  from  the  terminus  at  86th  Street  to  95th  Street, 
Fort  Hamilton,  a  distance  of  about  one-half  mile,  and  the  opening 
of  a  half  mile  of  the  Flushing  Extension  of  the  Corona  branch  of 
the  Queensboro  subway  from  the  terminus  at  Alburtis  Avenue  to 
the  new  station  at  111th  Street.  The  remainder  of  the  Flushing 
Extension  is  under  construction. 

The  construction  of  both  extensions  were  among  the  first  rapid 
transit  projects  before  the  Commission  after  it  assumed  office  in 
1921,  and  it  early  awarded  contracts  for  the  work.  The  Board  of 
Estimate,  however,  refused  to  approve  these  contracts  and  not 
until  after  many  months'  delay  were  they  finally  consummated. 
Ground  was  broken  for  the  Fort  Hamilton  extension  in  December, 
1923,  and  the  construction  of  the  Flushing  extension  was  begun 
earlier  in  the  same  year.  The  111th  Street  station  was  opened  on 
October  13th  and  the  Fort  Hamilton  extension  on  October  31st, 
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1925.  Both  the  stations  show  extensive  use  by  passengers,  the  Fort 
Hamilton  extension  being  used  by  about  8,000  persons  per  day 
and  the  111th  Street  station  daily  by  approximately  10,700  pas- 
sengers, at  the  end  of  the  year. 

The  subway  portion  of  the  Fourteenth  Street-Eastern  Line  in 
Brooklyn  was  constructed  by  the  Commission  and  placed  in  opera- 
tion, by  its  direction,  on  June  30,  1924.  In  its  first  year  of 
service,  completed  in  1925,  it  developed  a  traffic  of  more  than 
16,000,000  passengers,  a  figure  higher  than  the  total  for  some  much 
older  lines.  This  great  traffic  tends  to  confirm  the  contention  of 
the  Commission,  when  it  urged  the  speedy  completion  of  the  line 
upon  the  Board  of  Estimate  and  Apportionment,  that  it  would 
afford  a  real  measure  of  traffic  relief  to  the  congested  district 
which  it  serves. 

Service  Betterments 

Many  improvements  in  service,  particularly  on  rapid  transit 
lines,  were  made  at  the  instance  of  the  Commission  during  the 
year.  One  of  the  foremost  was  the  installation  of  a  morning  and 
evening  rush  hour  service  upon  the  express  tracks  of  the  Flatbush 
Avenue-Eastern  Parkway  subway  line  of  the  Interborough  Rapid 
Transit  Company  in  Brooklyn.  This  service  was  begun  on 
November  4  following  the  placing  in  service  of  a  new  consignment 
of  cars  purchased  by  the  Interborough  Company  at  the  direction 
of  the  Commission.  With  the  beginning  of  the  express  service, 
which  provided  a  great  improvement  in  Brooklyn  transportation 
facilities,  there  was  brought  about  an  increase  in  the  local  track 
service  of  the  same  line  and  its  branches.  The  detail  of  service 
increases  is  presented  elsewhere  but  is  succinctly  shown  in  the  fact 
that  the  Interborough  Rapid  Transit  Company  operated  during 
1925,  101,000,000  active  car  miles,  an  increase  of  8,684,000  car 
miles,  and  the  B.-M.  T.,  upon  its  rapid  transit  lines,  operated 
70,188,300  active  car  miles,  a  gain  of  5,691,000  car  miles,  over 
1924.   The  figures  are  for  the  first  ten  months  of  each  year. 

Station  Platform  Lengthening 

The  Commission,  during  the  year,  directed  the  lengthening  of 
local  platforms  upon  the  Broadway  subway  in  Manhattan,  the 
Fourth  Avenue  subAvay  in  Brooklyn,  and  the  Manhattan-Brighton 
subway  connection  in  Brooklyn,  all  operated  by  the  B.-M.  T. 
Company.  These  stations  are  to  be  lengthened  to  530  feet  at  the 
expense  of  the  City  of  New  York,  to  make  possible  the  operation 
of  8-car  subway  trains,  instead  of  7  ears.  A  contract  was  let  in 
December  by  the  Board  of  Transportation  for  a  part  of  the  work ; 
the  remaining  contracts  are  to  be  let  in  1926. 

While  not  a  part  of  the  other  station  lengthening  project  upon 
the  lines  of  that  company,  and  carried  out  solely  with  company 
funds,  the  B.-M.  T.  Company,  during  the  year,  lengthened  the 
platforms  upon  its  Fulton  Street  elevated  line  from  Brooklyn 
Bridge  to  Grant  Avenue,  to  make  possible  the  operation  of  seven- 
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car  elevated  trains  instead  of  six-car  trains,  and  amounting,  in 
effect,  to  a  16.666  per  cent  increase  in  potential  passenger-carrying 
capacity.  The  work  covered  26  stations,  and  the  cost,  including 
certain  incidental  changes,  amounted  to  about  $115,000. 

The  Commission  also  has  had  before  it  during  the  present  year 
the  extension  of  platforms  of  local  stations  upon  the  Inter- 
borough  subway  lines  and  elevated  extensions,  for  the  purpose  of 
making  possible  the  operation  of  10-car  local  trains  instead  of 
the  present  6-car  local  trains.  The  proposal  at  first  contemplated 
only  14  stations,  but  the  Commission  during  1925  broadened  the 
proceeding  to  include  38  stations.  As  this  enlarged  plan  will 
require  vastly  increased  expenditures,  both  on  the  part  of  the 
City  and  the  railroad  company,  the  hearings  upon  the  matter 
are  still  in  progress  before  the  Commission,  but  scheduled  for 
termination  early  in  the  new  year. 

Proposed  New  Subway  Express  Service 

Reference  has  already  been  made  to  the  installation  of  express 
service  upon  the  Interborough 's  Brooklyn  express  tracks.  The 
Commission  has  before  it  proceedings  for  the  institution  of  express 
service  upon  three  lines  in  Manhattan  and  The  Bronx.  Hearings 
are  in  progress  and  should  be  concluded  early  in  1926.  It  is 
proposed  to  extend  the  express  service  operated  on  the  Broadway- 
Washington  Heights  line  of  the  Interborough  north  of  96th  Street, 
beyond  which  point  it  is  at  the  present  time  a  local  service ;  to 
operate  many  of  the  Jerome  Avenue  branch  trains  now  run  as 
locals  as  expresses  north  of  125th  Street  to  Kingsbridge  Road, 
and  to  establish  an  express  -service  upon  the  Pelham  Bay  Park 
branch  east  of  125th  Street  to  Hunts  Point  Road. 

Reorganization  of  New  York  Railways  Company 

The  New  York  Railways  Company,  which  went  into  the  hands 
of  a  receiver  in  March,  1919,  was  reorganized  and  the  receivership 
lifted.  The  new  company  began  operation  as  the  New  York  Rail- 
ways Corporation  at  midnight,  between  April  30  and  May  1, 
1925.  The  reorganization  plan,  which  was  approved  by  the  Com- 
mission in  1924,  in  addition  to  the  preservation  intact  of  operated 
routes  under  one  system,  also  provided  for  material  reduction  in 
capitalization  and  fixed  charges.  The  Commission  insisted  also 
that  there  be  public  representation  upon  the  Board  of  Directors, 
and,  as  in  the  reorganization  of  the  Brooklyn  rapid  transit  lines, 
that  tort  creditors  receive  early  and  prompt  consideration  in  the 
reorganization.  George  B.  Gibbons  and  Samuel  L.  Martin  were 
nominated  by  the  Commission  as  such  directors  to  represent  the 
public  and  were  elected  by  the  corporation  to  its  Board. 

The  total  bonds  outstanding  in  the  new  company  are  apnroxi- 
mately  $40,000,000  as  against  $70,000,000  in  bonds  of  the  old 
system,  a  net  reduction  in  funded  debt  of  approximately  $30,000,- 
000.    The  new  company  issued  in  addition  200,000  shares  of 
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preferred  stock  and  90,200  shares  of  common  stock,  all  of  no  par 
value.  The  fixed  charges  of  the  old  company  totalled  $2,098,059, 
while  the  fixed  charges  of  the  new  company  amount  to  $967,500,  a 
reduction  in  fixed  charges  of  $1,130,559.  In  addition  to  this 
reduction  in  fixed  charges,  the  total  of  interest  on  income  bonds, 
which  is  payable  if  earned,  was  reduced  from  $1,530,000  to 
$1,166,000,  a  decrease  of  $364,000. 

Omnibus  Situation 

The  omnibus  situation  in  New  York  City  remains  much  the 
same  as  set  forth  by  this  Commission  in  its  last  report.  There 
are  now  operating  in  the  City  a  few  bus  lines  having  proper  legal 
enfranchisement  and  many  buses  operating  under  the  aegis  of 
municipal  authority,  but  without  franchise  or  certificate  of  con- 
venience and  necessity.  During  the  year,  however,  the  Board  of 
Estimate  has  in  three  or  four  instances  granted  franchises  to  bus 
companies  to  operate  over  single  or  related  routes.  These  com- 
panies have  all  come  to  the  Commission  for  certificates  of 
convenience  and  necessity.  In  one  case  such  certificate  has  been 
issued.  In  two  other  instances  the  proceedings  before  the  Com- 
mission are  practically  concluded. 

There  are  a  number  of  other  individual  franchises  pending 
before  the  Board  of  Estimate  and  Apportionment,  and  in  addition 
there  are  also  pending  before  that  body  plans  for  large  bus  systems 
covering  practically  the  M'hole  City.  A  new  problem  which  has 
arisen  in  respect  of  omnibuses,  and  which  will  require  early 
consideration  and  solution  by  the  proper  legislative  authorities, 
concerns  the  status  of  those  which  are  operated  into  and  out  of 
New  York  in  suburban  service,  and  .still  other  omnibuses  which 
are  operated  to  and  from  New  York  in  interstate  service,  to 
Connecticut  and  New  Jersey,  and  in  some  instances  still  further, 
to  Pennsylvania,  Massachusetts,  and  even  more  distant  states.  The 
Commission  reiterates  its  position  of  the  past,  that  no  buses 
should  be  allowed  to  operate  in  New  York  City  without  proper 
legal  authority,  but  recognizes  to  the  fullest  degree  the  important 
place  which  omnibuses  hold  in  any  consideration  of  a  possible 
solution  of  the  urban  transportation  problem. 

Advertising  and  Vending  Privileges 

The  Transit  Commission  during  the  year  approved  a  contract 
with  the  Street  Railways  Advertising  Company  of  New  Jersey, 
Barron  G.  Collier,  President,  for  the  advertising  and  vending 
privileges  upon  the  lines  of  the  Interborough  Rapid  Transit 
Company.  The  contract  was  awarded  to  this  bidder  under  a 
plan  and  specifications  outlined  by  the  Commission  to  assure 
competitive  bidding.  As  a  result  of  this  method  the  new  contract 
with  the  Interborough  Rapid  Transit  Company  represents  a  very 
material  increase  to  that  company  in  the  income  from  this  source 
of  revenue.    The  Commission  is  interested  because  it  represents 
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the  City  of  New  York  in  the  financial  matters  relating  to  the  rapid 
transit  lines.  Under  the  former  contract  the  Interborou<,^Ii  Com- 
pany received  a  rental  which  last  year  amounted  to  $1,390,000. 
The  new  contract  begins  with  a  minimum  guaranteed  payment  of 
$1,400,000  per  annum,  increasing  to  $1,915,000  in  1943.  In 
addition  to  these  fixed  payments  other  sums — depending  upon 
the  revenue  from  advertising  and  vending — will  be  paid  to  the 
Interborough  Company.  The  importance  of  the  vending  feature 
of  the  contract  has  increased  greatly  in  recent  years  in  relation 
to  financial  return.  The  Commission  disapproved  an  earlier  appli- 
cation of  Interborough  Rapid  Transit  Company  for  the  approval 
of  a  contract  with  Artemas  Ward,  Inc.,  and  insisted,  among  other 
things,  that  there  be  competition  for  these  valuable  privileges 
among  responsible  concerns.  Through  this  policy  the  gross  re- 
turns under  the  approved  contract  exceed  by  approximately 
$3,000,000  those  that  would  have  been  received  under  the  contract 
originally  negotiated  by  the  company. 

Improvements  at  149th  Street  and  Third  Avenue 

Improvement  of  transfer  conditions  between  the  Interborough 
subway  and  the  Third  Avenue  elevated  lines  at  149th  Street,  in 
The  Bronx,  is  to  be  brought  about  as  the  result  of  a  plan  worked 
out  by  the  Transit  Commission  in  collaboration  with  engineers 
of  the  Board  of  Transporation,  during  192.5.  This  plan  was 
developed  as  the  result  of  hearings  before  the  Commission  in 
relation  to  the  facilities  at  this  location.  The  plan  of  the  Com- 
mission calls  for  the  construction  by  the  company  of  additional 
mezzanines,  stairwaj's  and  other  elevated  station  facilities  connect- 
ing at  the  .street  level  with  an  underground  passageway  to  be 
constructed  by  the  City,  which  will  materially  facilitate  the 
transfer  of  passengers  between  the  two  stations.  The  City's 
appropriation  is  already  made.    The  plans  are  completed. 

Pennsylvania-Long  Island  Rental  Agreement 

During  the  year  the  Commission  approved  a  new  form  of 
agreement  between  the  Long  Island  Railroad  Company  and  the 
Pennsylvania  Tunnel  and  Terminal  Railroad  Company,  both  sub- 
sidiaries of  the  Pennsylvania  Railroad  Company,  covering  the 
rental  paid  by  the  Long  Island  Railroad  Company  for  the  facilities 
it  uses  in  the  Pennsylvania  Station  and  in  the  approaches  thereto. 
The  matter  has  been  before  the  Commission  for  more  than  a  year. 
The  railroad  companies  requested  a  higher  rental ;  the  proposed 
increase  amounting  to  over  $1,000,000  per  annum.  This  the 
Commission,  by  order,  refused  to  approve  after  extensive  hearings, 
and  in  accordance  witli  tlie  disapproval,  the  railroad  company 
submitted  a  revised  proposal.  This  did  not  fully  meet  the  Com- 
mission's requirements.  It  was,  however,  approved  with  certain 
qualifications;  the  amount  of  the  proposed  increase  in  rental 
sought  being  reduced  to  $420,000  by  the  Commission.    Late  in 
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the  year  the  companies  again  petitioned  the  Commission  for 
approval  of  an  agreement  for  the  year  1926,  requesting  a  further 
increase  of  more  than  $500,000.  This  the  Commission  denied  on 
December  8,  1925,  and  on  December  29  approved  an  agreement 
continuing  the  present  rental  terms  for  another  year. 

Structural  Improvements 

There  are  under  the  jurisdiction  of  the  Commission  2,204  track 
miles  of  railroad,  of  which  the  rapid  transit  lines  cover  598  miles, 
the  surface  railroad  lines  1.126  miles,  and  the  steam  railroads  480 
miles.  The  tracks  and  structures  of  the  railroad  companies  are 
inspected  periodically,  and  in  general  the  reports  of  the  engineers 
show  that  the  standards  of  maintenance  have  been  improved.  The 
tracks  of  the  two  subway  and  elevated  systems  are  described  in 
the  report  as  generally  in  good  condition.  Structural  changes  on 
the  elevated  lines  have  included  the  installation  of  steel  guard 
rails  in  place  of  guard  timbers  on  the  Interborough  lines,  and 
steel  guard  rails  on  the  B.-M.  T.  lines,  not  only  in  place  of  guard 
timbers,  but  also  where  guard  timbers  have  never  been  installed. 
Joint  bolting  and  renewals  of  timber  and  metallic  parts  are  other 
elevated  railroad  improvements. 

Single  track  reconstruction  on  surface  lines  was  carried  out  to 
the  extent  of  180,000  feet,  of  which  123,000  were  in  Brooklyn. 
Some  30,000  feet  of  track  were  overhauled  and  3,000  feet  of  new 
track  built.  On  steam  railroad  lines,  heavier  running  rails  were 
installed  on  divisions  of  the  Staten  Island  Rapid  Transit  Com- 
pany, and  on  the  Putnam  branch  of  the  New  York  Central  Rail- 
road Company.  Extensive  rail  renewals  have  been  made  on  the 
lines  of  the  Long  Island  Railroad. 

Receiverships  and  Abandonments 

For  the  first  time  in  several  years  no  new  street  railroad 
receiverships  were  created,  and  the  number  of  receiverships 
decreased  by  one  with  the  reorganization  of  the  New  York  Rail- 
ways Company.  With  two  exceptions,  all  the  receiverships  now 
in  existence  relate  to  lines  which  are  principally  operated  in  the 
Borough  of  Queens.  The  exceptions  are  the  Second  Avenue 
Railroad  in  ilauhattan,  which  has  been  in  continuous  receivership 
for  upwards  of  15  yeai's,  and  the  Staten  Island  Midland  Railway 
Company,  which  is  operated,  under  agreement,  by  the  City  of 
New  York.  The  other  receiverships  are  those  of  the  Steinway 
lines,  the  New  York  &  Queens  County  Railway  Company,  the 
Long  Island  Electric  Railway  Company,  the  New  York  &  Long 
Island  Traction  Company,  and  the  Manhattan  and  Queens  Trac- 
tion Corporation. 

Plans  are  under  discussion  looking  to  a  reorganization  of  several 
of  the  lines  in  Queens,  with  a  possible  future  combination  of  some 
lines  and  routes  into  an  additional  system. 
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During  the  year  the  Commission  approved  the  abandonment  of 
several  stretches  of  unused  or  unimportant  railroad  routes.  One 
of  these  was  the  Montague  Street  line  of  the  Brooklyn  Heights 
Railroad  Company,  latterly  fallen  into  disuse  and  with  service 
discontinued  more  than  a  year  ago.  The  Commission  also 
approved  the  abandonment  of  the  North  Beach  shuttle  line  of  the 
New  York  &  Queens  County  Railway  Company,  and  a  portion  of 
the  Corona  line  of  the  same  company.  The  Commission  also 
approved  the  abandonment  by  the  Long  Island  Electric  Railway 
Company  of  a  part  of  its  route  in  Liberty  Avenue,  Borough  of 
Queens. 

INVESTIGATION   BY   HON.  JOHN   V.   McAVOY  AS  TO 
TRANSIT  CONDITIONS  IN  NEW  YORK  CITY 

Under  date  of  October  24,  1924,  the  Board  of  Estimate  and 
Apportionment  of  the  City  of  New  York  preferred  charges  against 
the  then  and  present  members  of  the  Transit  Commission,  charg- 
ing wilful  neglect  of  and  failure  to  discharge  duty,  and  miscon- 
duct in  office,  and  inefficiency,  and  requesting  the  Governor  to 
exercise  executive  authority  and  remove  the  Commissioners  from 
office.  The  charges  were  presented  to  the  Board  by  the  then  Mayor, 
John  F.  Hylan.  These  charges  were  forwarded  to  the  Governor  on 
November  7,  1924,  with  a  request  for  action.  Subsequently  the 
Governor  designated  Hon.  John  V.  McAvoy,  Justice  of  the 
Supreme  Court,  Appellate  Division,  First  Department,  as  a  Com- 
missioner under  Section  VIII  of  the  Executive  Law — commonly 
known  as  the  Moreland  Act — to  examine  into  and  investigate  the 
management  and  affairs  of  the  Transit  Commission. 

Hearings  began  before  Justice  McAvoy  at  the  Bar  Association 
in  New  York  City  on  Monday,  December  15,  1924,  and  continued, 
with  adjournments,  until  January  8,  1925.  The  authorities  of 
the  City  of  New  York,  including  the  Mayor  and  other  officials 
responsible  for  the  charges  in  question,  were  given  full  opportunity 
to  press  their  charges,  while  the  members  of  the  Transit  Commis- 
sion were  offered  equal  opportunity  to  rebut.  In  order  to  arrive 
at  the  fullest  understanding  of  the  situation.  Justice  McAvoy  did 
not  confine  the  testimony  simply  to  that  on  behalf  of  the  Com- 
mission or  of  City  officials,  but  the  scope  of  the  proceeding  was 
broadened  to  permit  the  appearance  of  City  officials,  of  members 
and  representatives  of  the  Board  of  Transportation  and  of  the 
two  rapid  transit  operating  companies,  all  of  whom  were,  because 
of  the  nature  of  the  charges,  included  in  some  phase  or  other 
of  the  transactions  concerning  which  complaint  was  made.  As 
the  proceeding  was  still  pending  before  Justice  McAvoy  at  the 
time  that  this  Commission  submitted  its  annual  report  for  the 
year  1924  to  the  Legislature,  the  Commission  properly  made  no 
mention  of  tlie  subject. 

At  the  opening  of  tlio  hearings  on  December  15,  1924,  the  Com- 
mission  submitted   a   statement   to   Justice   McAvoy  covering 
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questions  upon  which  it  desired  to  submit  testimony  and  as  to 
which  it  was  willing  to  offer  proof.  The  matters  covered  in  this 
communication  the  Commission  held  to  be  essential  in  the  course 
of  any  comprehensive  inquiry. 

The  communication  was  as  follows : 

December  15,  1924 

Hon.  John  V.  McAvoy, 

C omynissioner  under  the  Moreland  Act  to  investigate  the 

Management  and  Affairs  of  the  Transit  Commission. 
Dear  Sir: 

In  order  to  put  before  you,  in  compact  form,  certain  ques- 
tions of  fact  that  the  Transit  Commission  will  present  for 
your  consideration  during-  the  course  of  the  investigation 
you  are  to  conduct — matters,  in  its  judgment,  essential  to  a 
comprehensive  inquiry — the  Commission  has  the  honor  to 
submit  the  following: 

The  present  Transit  Commissioners  were  appointed  by  the 
Governor  of  the  State  on  April  25,  1921,  succeeding  other 
Commissioners  previously  charged  with  similar  functions,  and 
also  appointed  by  the  Governor  of  the  State.  They  were 
charged  with  all  regulatory  powers  and  duties  respecting 
transit  in  the  City  of  New  York,  derived  from  the  Public 
Service  Commission  Law,  and  with  all  powers  respecting 
construction  of  new  transit  lines  within  the  city,  derived 
from  the  Rapid  Transit  Act.  No  powers  or  duties  of  either 
description  were  given  them  differing  from  the  powers  and 
duties  exercised  by  their  predecessors.  None  of  their  acts  in 
office,  with  relation  either  to  regulation  or  construction,  since 
April  25,  1921,  have  been  derived  from  any  authority  different 
from  that  previouslj"  vested  in  Commissioners  appointed  by 
the  Governor  of  the  State. 

The  powers  vested  in  the  Mayor  and  tlie  Board  of  E.stimate 
and  Apportionment  of  the  City  of  New  York,  with  relation 
to  the  construction  of  rapid  transit  lines  and  their  aeeossories, 
likewise  remained  unchanged.  The  requirement  of  the  con- 
sent of  the  city  authorities  to  the  i;se  of  any  street  or  any 
other  public  place  for  the  construction  or  operation  of 
subways,  or  of  transit  lines  of  any  other  character,  is  vested 
in  the  city  by  the  State  Constitution,  and  such  consent  may 
be  given  only  through  the  action  of  the  Mayor  and  the  Board 
of  Estimate  and  Apportionment.  The  granting  of  franchises 
for  the  operation  of  surface  or  bus  lines  is  vested  primarily 
in  the  Mayor  and  the  Board  of  Estimate  and  Apportionment. 
The  appropriation  of  moneys  for  the  construction  or  equip- 
ment of  rapid  transit  lines,  raised  either  through  borrowing 
upon  the  credit  of  the  city  or  through  the  use  of  the  taxing 
power,  is  vested  in  the  same  city  authorities. 

All  progress  that  has  been  made  in  the  past  in  the  planning 
and    construction   of   subways   has  been   secured  through 
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co-operation  between  the  transit  authorities  appointed 
through  the  State,  and  the  City  authorities  exercising  the 
respctive  powers  so  vested. 

When  the  Transit  Commissioners  took  office,  they  were 
confronted  with  a  chaotic  condition  of  transit  affairs,  char- 
acterized by  extreme  congestion  of  traffic,  increasing  and 
intensifying  daily,  and  by  an  apparent  utter  lack  of  provision 
for  the  new  and  more  adequate  facilities  required  not  only  to 
relieve  the  then  present  condition,  but  to  meet  the  vastly 
greater  expansion  of  traffic  clearly  in  sight.  The  affairs  of 
the  operating  companies,  many  of  which  were  in  receivership, 
and  practically  none  of  which  were  able  financially  to  render 
proper  service  even  upon  the  existing  lines,  required  imme- 
diate reorganization,  a  task  that  the  Commission  promptly 
undertook  in  co-operation  with  both  the  companies  and  the 
Federal  Court.  The  need  of  pressure  upon  all  subway  con- 
struction work  and  of  other  measures  of  physical  relief,  the 
Commission,  however,  took  up  directly  with  the  city  authori- 
ties— depending  upon  the  same  sort  of  official  co-operation  that 
had  made  possible  the  measures  of  relief  secured  in  the  past. 
Among  the  needs  of  the  situation,  that  for  the  immediate 
planning  and  construction  of  new  subways  was  paramount. 

Although  certain  measures  of  relief  have  been  secured  and 
the  operating  companies  brought  to  a  position  where  they 
are  able  at  least  to  continue,  even  though  still,  in  many 
instances,  under  disadvantage,  to  perform  their  functions, 
the  effort  to  secure  real  and  substantial  relief  through  the 
initiation  of  new  construction,  or  in  completing  construction 
in  hand,  has  been  defeated  in  large  part  through  the  acts,  or 
failures  of  action,  of  the  Mayor  and  of  the  Board  of  Estimate 
and  Apportionment.  No  clear  understanding  of  the  diffi- 
culties of  the  present  situation  would  be  possible  withoiit  a 
proper  and  reasonable  review  of  the  record  in  this  respect. 

Although  many  of  the  acts  or  failures  of  action  in  question 
have  been,  nominally  or  technically,  those  of  the  Board  of 
Estimate  and  Apportionment,  a  majority  of  that  Board  ap- 
parently have  been  influenced  or  affected  very  largely  by  the 
wishes  or  the  persuasions  of  the  Mayor.  In  its  statement  of 
the  points  it  is  prepared  to  bring  before  you  for  review,  and 
as  a  matter  of  convenience  in  expression,  the  Commission 
will,  therefore,  for  the  present  purpose,  confine  its  references 
to  the  part  taken  by  the  Mayor. 

The  Commission  contends  and  is  prepared  to  prove : 

(1)  That  it  was  brought  to  the  attention  of  the  Mayor, 
through  official  sources  fully  five  years  ago,  that  the  new 
transit  facilities  provided  under  the  Dual  Subway  Contracts 
of  1913 — even  though  those  contracts  doubled  the  previously 
existing  rapid  transit  mileage — would  soon  be  exhausted  and 
that  an  immediate  start  upon  the  preparation  of  a  program 
of  further  subway  construction  should  be  made.    That  the 
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Mayor,  however,  at  no  time  during  the  three  and  one-half 
years  that  he  had  been  in  office  prior  to  the  appointment  of 
the  Transit  Commission,  took  any  steps  whatever  looking 
toward  the  preparation  of  such  plans  or  program,  or  for  the 
initiation  of  any  measure  whatsoever  of  new  subway  building. 

(2)  That  the  Commission  on  taking  office,  found  that 
work  upon  important  parts  of  the  system  previously  provided 
for  under  the  Dual  Contracts — subways,  repair  shops,  inspec- 
tion and  storage  yards,  and  other  essential  accessories — had 
either  not  been  started  or  not  completed,  and  that  the  estimates 
before  the  Board  of  Estimate  and  Apportionment  of  funds 
required  for  the  completion  of  work  of  this  description 
amounted  to  something  over  $35,000,000. 

(3)  That  these  deferred  measures  of  Dual  Subway  work 
included  particularh- : 

(a)  The  Xassau-Broad  Street  line,  designed  to  con- 
nect the  present  downtown  terminal  of  the  Brooklyn- 
Manhattan  lines  at  the  Municijial  Building  with  the 
Montague  Street  tunnel  beneath  the  East  River,  and  thus 
to  complete  the  operating  loop  required  for  full  Brooklyn 
service. 

(b)  The  14th  Street-Eastern  line,  designed  to  connect 
the  mid-Manhattan  industrial  section  with  the  Williams- 
burgh.  East  New  York  and  Brownsville  sections  of 
Brooklyn  and,  incidentally,  to  relieve  the  unprecedented 
growth  of  congestion  at  the  Canal  Street  station  of  the 
Brooklyn-Manhattan  system. 

(c)  The  extension  of  the  Queensboro  Subway,  from 
the  Grand  Central  Station  westerly  to  Eighth  Avenue  in 
Manhattan,  designed  not  only  to  furnish  better  central 
access  to  the  city  for  the  people  of  Queens  Borough,  but 
to  relieve  the  pressure  upon  the  42nd  Street  shuttle,  and 
ultimately  to  connect  with  a  new  north  and  south  Man- 
hattan trunk-line. 

(d)  The  extension  of  the  Eastern  Parkway  Line  of 
the  Interborough  system  in  Brooklyn,  to  the  Brownsville 
section. 

(e)  The  completion  of  the  great  repair  shops  and  the 
inspection  and  storage  yards,  required  for  the  proper  and 
safe  operation  of  the  lines  of  both  systems  within  the 
Dual  plan. 

(4)  That  although  the  early  completion  of  these  deferred 
measures  of  work  naturally  would  have  offered  the  most 
readily  available  relief,  the  ilayor  continued  to  obstruct,  in 
various  ways,  the  completion  of  everj-  one  of  such  measures. 

(5)  That  although  the  building  of  the  Nassau  Street  line 
would  increase  by  from  thirty  to  fifty  per  cent,  the  carrying 
capacity  of  the  lines  of  the  Brooklyn-ilanhattan  Company, 
now  converging  and  passing  through  the  DeKalb  Avenue 
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station,  and  give  employment  to  the  two  practically  idle 
Manhattan  Bridge  tracks  of  the  Brooklyn  system;  and  while 
the  Mayor,  in  the  past,  has  pnblicly  admitted  that  in  order 
to  secure  this  most  essential  relief,  the  construction  of  the 
Nassau  Street  line  is  of  first  necessity,  and  even  though  the 
City  is  under  contractual  obligation  to  build  this  line,  he  has 
opposed  its  construction  and  has  publicly  let  it  be  knoAvn  he 
will  continue  to  oppose  it. 

That  the  Transit  Commission,  on  May  22,  1923,  awarded  a 
contract  for  the  construction  of  half  the  Nassau  Street  line, 
to  the  Patrick  McGovern  Company,  the  lowest  of  three  bid- 
ders, at  the  bid  price  of  $5,976,085,  but  that  such  contract, 
in  pursuance  of  the  Mayor's  policy,  failed  to  receive  the 
approval  of  the  Board  of  Estimate,  and  that  no  effort  has 
since  been  made  to  advance  the  construction  of  the  Nassau 
Street  line  in  any  Vt'ay. 

(6)  That  although  the  contract  for  the  construction  of  the 
subway  section  of  the  14th  Street  line  was  awarded  in  1916, 
and  although,  five  years  later,  when  the  Transit  Commission 
took  office,  the  tunnel  section  of  this  line  to  Williamsburg  had 
practically  been  completed,  the  contracts  submitted  by  the 
Transit  Commission  for  station  finish  and  for  the  installation 
of  rails,  ties  and  other  necessary  track  work,  failed  to  receive 
the  approval  of  the  Board  of  Estimate  and  Apportionment 
until  a  year  later,  thus  deferring  the  possibility  of  putting 
this  important  subway,  even  to  Williamsburg,  to  any  early  use. 

That  the  building  of  the  second  section  of  the  14th  Street- 
Eastern  line,  from  Williamsburg  to  East  New  York,  designed 
for  an  elevated  structure  and,  as  such,  approved  by  the 
Mayor  as  recently  as  March,  1920,  was,  through  the  Mayor's 
opposition,  held  up  and  defeated  for  a  further  four  years, 
and  that  the  relief  of  the  frightful  conditions  existing  at 
Canal  Street  must  now  be  deferred  correspondingly. 

(7)  That  through  the  inefficiency  of  the  Mayor  and  his 
obstructive,  unintelligent  action,  waste  and  losses  in  the  build- 
ing of  the  14th  Street-Eastern  line  were  suffered  by  the  city 
to  an  amount  exceeding  $3,000,000  and  that  similar  waste 
and  loss  has  been  suffered  in  the  construction  of  the  short 
extensions  of  existing  lines  to  Flushing  and  to  Fort  Hamil- 
ton— for  which  provision  has  been  made  —  amounting,  in 
the  one  case,  to  $178,000  and,  in  the  other,  to  $240,000. 

(8)  That  the  contract  for  the  construction  of  the  Queens- 
boro  extension  in  Manhattan,  although  let  by  the  Transit 
Commission  on  November  22,  1921,  was,  through  the  opposi- 
tion of  the  Mayor,  held  without  approval  in  the  Board  of 
Estimate  for  four  months,  and  that  at  the  time  of  its  final 
ratification  the  Mayor  alone,  in  the  Committee  of  the  Whole 
of  the  Board  of  Estimate  and  Apportionment,  voted  against 
such  approval. 
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(9)  That  contracts  for  the  construction  of  the  repair 
shops,  inspection  and  storage  yards  and  other  accessories  re- 
quired for  the  full  operation  of  the  lines  operated  by  the 
Interborough  Company  within  the  Dual  Sj^stem  were,  through 
the  Mayor's  opposition,  held  without  approval  in  the  Board 
of  Estimate  and  Apportionment  for  many  months,  and  that, 
in  the  case  of  the  Second  Addition  to  the  central  repair  shops 
at  Lenox  Avenue  and  148th  Street,  such  approval  was  with- 
held for  twenty-two  months,  with  the  result  that  the  operating 
company  in  consequence  has  not  only  been  unable  to  keep 
its  car  equipment  in  full  woi-king  condition,  but  unable  to 
put  in  effect  various  badly  needed  increases  of  train  and  car 
service  the  Transit  Commission  required  of  them. 

(10)  That  the  Transit  Commission,  in  May,  1922, 
approved  the  recommendations  of  its  engineers  for  a  program 
of  wholly  new  subway  construction,  including 

(a)  A  great  new  north  and  south  trunk  line,  with 
appropriate  feeders,  to  run  from  Chamber  Street  to 
Washington  Heights,  by  way  of  Hudson  Street,  Eighth 
and  Amsterdam  Avenues,  on  the  west  side  of  Manhattan ; 

(b)  An  extension  of  the  two  excess  tracks  of  the 
present  Broadway  line  of  the  Brooklyn  system,  to  run 
from  59th  Street,  where  they  are  at  present  dead-ended, 
and  along  Central  Park  West,  to  the  northern  district ; 

(c)  A  crosstown  line  from  river  to  river  at  42nd 
Street,  to  relieve  the  pressure  of  the  present  shuttle 
service  and  to  provide  transfer  connections  with  all 
intersecting  north  and  .south  lines; 

(d)  The  Crosstown  Line  in  Brooklyn,  to  run  from 
Long  Island  City  to  a  point  of  connection  in  the  central 
Brooklyn  district  with  the  Fourth  Avenue  Subway,  in- 
tersecting and  transferring  to,  without  extra  fare,  such 
of  the  subways  and  elevated  lines  to  Manhattan  now 
operated  by  the  Brooklyn-Manhattan  Company ; 

(e)  A  new  tunnel  for  the  further  relief  of  the 
Brooklyn  service,  to  run  from  the  Fourth  Avenue  subway 
intersection,  by  way  of  Livingston  Street,  and  under  the 
East  River,  to  the  Broadway  line  in  Manhattan,  at  the 
City  Hall ; 

(f)  An  extension  of  the  Fourth  Avenue  subway  to 
Staten  Island;  and 

(g)  An  extension  of  the  Corona  line  to  Flushing,  and 
that  these  proposals  were  communicated  by  the  Transit 
Commission  to  the  Board  of  Estimate  and  Apportionment. 

(11)  That  the  Commission  on  various  dates  shortly  there- 
after transmitted  to  the  Board  of  Estimate  and  Apportion- 
ment, for  validation,  the  routes,  plans  and  surveys  of  each 
of  the  lines  in  the  aforesaid  program  that  had  not  previously 
been  validated,  and  that  the  Commission,  in  a  public  report, 
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also  communicated  to  the  Board  of  Estimate,  urged  vigorously 
that  the  building  of  each  be  commenced  at  once,  in  order  to 
relieve,  at  the  earliest  moment,  the  increasing  conditions  of 
congestion. 

That  the  Board  of  Estimate  and  Apportionment,  never- 
theless, at  the  instance  of  the  Mayor,  disaj^proved  and  re- 
jected, without  exception  or  qualification,  all  of  the  routes 
and  plans  thus  submitted  to  it. 

(12)  That  on  September  6,  1922,  the  Mayor  presented  to 
the  Board  of  Estimate  and  Apportionment  and  published  a 
so-called  "plan"  of  his  own,  promising  a  program  of  subway 
construction  far  more  expansive  than  that  proposed  by  the 
Transit  Commission,  which  he  attacked  as  "inadequate,"  and 
involving  not  only  the  building  and  equipment  of  new  lines, 
but  the  purchase  from  the  operating  companies,  under  the 
recapture  clauses  of  the  Dual  Contracts,  of  the  lines  previ- 
ously built  under  such  contracts  and  leased  to  them,  the 
whole  at  an  estimated  cost  to  the  Citv  of  something  over 
$1,000,000,000. 

That  this  so-called  "plan,"  under  which  "the  immediate 
construction  of  new  lines  in  every  borough"  was  promised 
and  concerning  which  the  assurance  was  given  by  the  Mayor 
that  the  Board  of  Estimate  and  Apportionment  was  prepared 
to  finance  the  ambitious  proposals  of  such  a  plan,  even  had 
they  been  seriously  made,  was  a  fraud  and  a  deception  on 
the  people  of  the  City  of  New  York. 

That  no  effort  was  made  thereafter,  upon  the  Mayor's 
volition,  to  proceed  with  the  validation  of  the  construction 
of  any  of  the  lines  his  program  promised. 

(13)  That  the  Transit  Commission,  a  year  after  the  sub- 
mission of  its  plans  for  new  construction,  proposed  to  the 
Mayor  and  the  Board  of  Estimate  and  Apportionment  that 
at  least  two  of  the  lines  embraced  within  the  Mayor's  promised 
program,  which  it  so  happened  were  substnntially  identical 
with  two  of  the  lines  earlier  proposed  by  the  Commission, 
should  be  pressed  forward. 

That  after  a  general  public  agitation  with  respect  thereto 
the  Mayor  did  agree  to  the  construction  of  at  least  these  two 
lines,  to  wit: 

(a)  The  line  from  59th  Street  north  by  way  of  Cen- 
tral Park  West  to  Washington  Heights ;  and 

(b)  The  Crosstown  Line  in  Brooklyn. 

That  after  the  appointment  of  a  committee  to  confer  on 
these  matters  with  the  Transit  Commission,  the  Board  of 
Estimate,  in  August,  1922, — a  year  and  four  months  ago — - 
approved  formally  the  routes  and  plans  submitted  by  the 
Commission  covering  these  new  lines,  and  that  such  action 
received,  as  required  by  law,  the  subsequent,  separate  formal 
approval  of  the  Mayor. 
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That  the  Transit  Commission  thereupon  instructed  its  engi- 
neers to  proceed  with  the  designs  and  surveys  upon  which 
contracts  for  the  construction  of  these  lines  could  be  let,  and 
that  on  April  30,  1924,  the  Commission  submitted  to  the  Board 
of  Estimate  and  Apportionment  the  first  of  such  contracts, 
covering  a  mile  in  length  of  the  Brooklyn  Crosstown  Line, 
which  it  had  awarded  to  the  Oakdale  Contracting  Company, 
Inc.,  at  the  bid  price  of  $3,948,830.50. 

That  thereafter  the  Mayor  repudiated  his  previous  sanction 
of  the  routes  in  question,  declaring  that  the  routing  of  the 
Brooklyn  Crosstown  Line  had.  in  some  fashion,  been  designed 
to  advance  a  "steal";  that  he  refused  also  to  consent  to  the 
approval  of  the  aforesaid  contract  for  the  actual  start  of  work 
upon  this  line  and  that  any  further  steps  for  the  initiation  of 
work  upon  the  Brooklyn  Crosstown  line  or  the  Washington 
Heights  line,  have  been  delayed  and  deferred  down  to  the 
present  date. 

(14)  That  the  Transit  Commission,  on  April  22,  1924,  sub- 
mitted to  the  Board  of  Estimate  and  Apportionment,  in  pur- 
suance of  a  direct  request  received  from  it,  the  route  and 
general  plan  of  a  subway  to  be  built  mainly  along  the  line  of 
Sixth  Avenue  in  Manhattan,  from  59th  Street  to  City  Hall, 
and  proposed,  in  the  same  communication,  that  an  extension 
of  this  subway  be  projected  from  upper  Manhattan  and  under 
the  East  River  across  the  Borough  of  Queens  to  Jamaica. 

That  an  act  of  the  Legislature,  permitting  the  city,  under 
certain  conditions  to  condemn  and  to  remove  the  existing 
elevated  structure  on  Sixth  Avenue,  with  a  view  toward  its 
replacement  by  such,  subway,  was  passed  by  the  Legislature 
of  1924,  under  an  emergency  message  of  the  Governor,  upon 
the  representation  of  the  Mayor  that  the  project  to  which  it 
related  was  to  be  taken  up  at  once  and  that  any  delay  what- 
ever would  be  injurious. 

That  the  Board  of  Estimate  and  Apportionment,  at  the  in- 
stance of  the  Mayor,  on  June  20,  1924,  rejected  the  said  route 
and  general  plan  for  the  subway  in  Sixth  Avenue. 

(15)  That  the  Mayor's  obstruction  of  new  subway  building 
of  any  kind  had,  as  this  record  indicates,  proceeded  throughout 
the  entire  period  of  his  successive  terms  of  office,  including  not 
only  the  three  and  a  half  years  prior  to  the  appointment  of 
the  Transit  Commission  but  the  three  and  a  half  years  since, 
and  that  as  a  result  of  such  obstruction  the  only  contracts  let 
for  new  subways  in  seven  years,  not  comprehended  within  the 
Dual  System,  have  been: 

(a)  for  the  one  mile  of  extension  of  the  Corona  line 
to  Flushing,  costing  $3,600,000,  and 

(b)  for  the  half-mile  extension  of  the  Fourth  Avenue 
Subway  in  Brooklyn,  to  Fort  Hamilton,  costing 
$1,700,000;  or  a  total'of  $5,300,000. 
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That  at  practically  all  times  during  this  period  the  City 
has  possessed  a  borrowing  capacity  which,  if  properly  con- 
served, would  have  enabled  it  to  devote  substantial  sums  for 
subway  construction  and  that  during  such  period  several  hun- 
dred millions  of  capital  funds  have,  in  fact,  been  devoted  by 
the  Mayor  and  the  Board  of  Estimate  and  Apportionment  to 
other  municipal  purposes. 

(16)  That,  had  a  start  been  made  upon  the  building  of  new 
lines  when  the  necessity  for  such  building  was  first  pressed 
upon  the  Mayor,  five  years  and  more  ago,  many  of  such  lines 
would  have  been  completed  and  ready  for  operation  and  in 
use  at  the  present  time,  thus  relieving  in  the  most  effectual 
way  the  conditions  of  congestion  from  which  the  city  now 
suffers. 

(17)  That,  through  his  policy  of  obstruction,  the  Mayor  has 
not  only  delayed  the  completion  of  lines  previously  provided 
for  and  blockaded  the  development  of  an  adequate  plan  for 
new  lines,  but  he  has  hampered  the  use  of  even  the  existing 
subway  lines  in  such  fashion  that  it  is  increasingly  difficult  to 
get  full  service  from  them. 

That  his  denial  of  funds  for  the  necessary  construction  of 
shops  and  yards — in  the  case  particularly  of  the  lines  operated 
by  the  Interborough  Company — has  resulted  in  serious  con- 
traction of  the  operating  facilities  of  such  lines ;  that  he  has 
also  denied  or  delayed  appropriations  for  other  means  of  in- 
creasing the  use  of  the  existing  lines,  and  that,  although  dur- 
ing the  rush-hour  periods  subway  trains  are  now  run  to  the 
fullest  capacity  consistent  with  the  safety  of  the  passengers 
they  carry,  he  has  not  only  continued  his  resistance  to 
measures  of  real  relief,  but  has  declared — ignorantly,  we  must 
assume — that  through  the  squeezing  of  more  traffic  into  the 
existing  lines  and  through  the  crowding  of  more  trains  upon 
them,  the  traffic  needs  of  the  city  could  be  met  "within  sixty 
days." 

(18)  That  the  Mayor  has  decried  either  the  development  or 
the  use  of  practically  every  other  means  of  city  transit,  other 
than  that  afforded  by  buses  and  taxicabs. 

(19)  That  he  has  carried  forward  a  systematic  campaign, 
intended  or  designed,  apparently,  to  convince  the  traveling 
public  that  the  elevated  railway  lines  are  unsafe,  and  that  to 
this  end  he  has  deliberately  and  publicly  misrepresented  and 
falsely  stated,  in  his  so-called  complaint  to  the  Governor,  the 
findings  of  the  joint  Board  of  Engineers,  appointed  by  the 
Board  of  Estimate  and  Apportionment  and  the  Transit  Com- 
mission, to  examine  into  the  physical  condition  of  all  elevated 
roads  operating  within  the  city — their  structures  as  well  as 
their  equipment.  This  committee,  after  having  made  the  most 
careful  inspection  of  tiie  elevated  structures,  both  of  the  Man- 
hattan and  Brooklyn  lines,  within  the  history  of  either,  sub- 
mitted reports  of  its  findings  and  recommendations,  both  to 
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the  Board  of  Estimate  and  Apportionment  and  to  the  Transit 
Commission,  under  date  of  January  4,  1924.  In  the  complaint 
forwarded  to  the  Governor  by  the  Mayor  and  a  majority  of 
his  associates  in  the  Board  of  Estimate  and  Apportionment, 
on  November  7.  1924,  and  widely  published  theretofore,  cer- 
tain findings  of  this  Joint  Commission  to  the  effect  that  the 
elevated  lines  of  the  Brooklyn  company  were  unsafe,  were 
alleged.  A  comparison  of  the  allegations  thus  attributed  to 
the  Joint  Commission,  and  the  actual  findings  of  such  Com- 
mission, follows : 

The  Mayor,  in  his  complaint,  sets  forth : 

"That  the  elevated  structure  (that  of  the  Brooklyn- 
Manhattan  System)  upon  which  the  Commissioners  tole- 
rated and  permitted  the  elevated  cars  to  be  operated,  was 
unsafe  and  inadequate  to  sustain  the  load,  required  steel 
bracing  and  supporting,  was  corroded,  unpaiuted  and  un- 
clean, and  dangerous  to  life  and  limb." 

The  committee  in  its  report  under  this  heading,  said : 

"Although  the  structures  contain  defects  and  are  not 
up  to  the  .standard  of  the  present  day,  the  best  assurance 
that  they  are  safe  is  found  in  the  fact  that  for  many  years 
they  have  carried  loads  as  great  as  those  now  being  car- 
ried, without  a  single  accident  due  to  a  structural  failure. 
A  structure  which  has  this  record  cannot  be  termed  un- 
safe." 

The  Mayor's  complaint  sets  forth  that  the  committee  found: 

"That  the  tracks  of  the  Brooklyn-Manhattan  Transit 
Corporation  elevated  lines  were,  and  had  for  a  long  time 
been,  in  respects  defective,  unsafe,  and  required  replace- 
ment and  repairs." 

That  ordinary  current  repairs  to  a  certain  degree  were 
in  arrears  as  a  result  of  the  conditions  through  which  the 
company  had  passed,  was  denied  by  no  one.  What  the  Com- 
mittee actually  said,  however,  under  this  head  was : 

"We  think  it  can  fairly  be  stated  that  all  of  this  track 
and  decking  is  safe  at  the  present  moment." 

The  complaint  further  sets  forth  that  the  Joint  Committee 
found : 

"That  there  were  operated  and  maintained  on  B.  M.  T. 
Corporation  elevated  lines  obsolete  and  unsafe  wooden 
cars." 

The  directly  opposite  and  wholly  conclusive  thing  that  the 
Joint  Committee  did  say  was  : 

"While  a  considerable  number  of  the  cars  are  old  and 
probably  not  what  would  be  ordered  to-day,  they  are  fit 
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for  the  service  required  if  properly  maintained,  and  no 
structural  changes  or  retirements  from  service  are  neces- 
sary at  this  time,  except  with  regard  to  No.  900  series 
above  referred  to  (a  lot  of  36  cars)  which  have  already 
been  temporarily  withdrawn  from  service." 

In  the  matter  of  structural  inspection,  the  methods  of  which 
the  complaint  also  criticized,  the  Joint  Committee  added  that : 
"Altogether  the  Board  believes  that  the  inspection  of 
the  elevated  structure  is  entirely  adequate  and  skillful." 

In  his  effort  to  spread  a  public  distrust  in  the  safety  of  the 
elevated  lines,  and  presumptively  to  discourage  their  use,  the 
Mayor,  furthermore,  has  caused  to  be  circulated  a  petition  to 
the  Governor,  again  declaring  specifically  that  these  lines  are 
in  a  dangerous  condition,  and  has  impressed  the  uniformed 
members  of  the  Police  and  Fire  Departments  and  of  other 
departments  of  the  City  Government  to  act  as  canvassers  in 
circulating  such  petitions. 

(20)  That  through  the  obstruction  of  subway  building  and 
through  his  campaign  against  the  elevated  lines,  the  Mayor  has 
contrived  to  force  many  thousands  of  persons  to  seek  such 
relief  as  they  may  gain  fi-om  surface  transit  facilities. 

Here,  again,  however,  he  has  decried  the  trolley  lines  as  a 
carrying  agency,  describing  them  as  "junk,"  and,  although 
40  per  cent,  of  the  traveling  public  daily  depend  upon  them — 
urging  that  their  tracks  be  ripped  up  and  that  buses  be  put 
in  their  place. 

(21)  That,  proclaiming  his  belief  in  buses,  as  a  substitute 
for  most  other  means  of  transportation,  the  Mayor  has,  never- 
theless, failed  as  yet  to  give  approval  to  any  plan  for  the  use 
of  bus  lines  that  would  give  any  substantial  measure  of  even 
contributory  relief,  either  as  parts  of  one  property  articulated 
.system,  or  as  auxiliaries  to  other  transit  lines ;  and  that  when 
such  a  plan  was  urged  upon  his  attention  by  the  Transit 
Commission  under  date  of  August  11,  1923,  following  decisions 
of  the  courts  to  the  effect  that  buses  could  not  be  legally  run 
without  franchises,  he  not  only  rejected  such  plan,  but  de- 
clared that  he  would  never  consent  to  the  adoption  of  any- 
thing like  it. 

(22)  That  instead  of  authorizing  the  proper  use  of  buses, 
as  permitted  by  the  Charter  of  the  City,  and  by  the  Trans- 
portation Law  of  the  State,  the  Mayor,  without  legal  warrant, 
has  given  permission  to  various  private  operators  to  run 
certain  bus  lines  without  franchises,  and  has  continued  such 
permission  in  the  face  of  orders  based  upon  a  decision  of  the 
Court  of  Appeals  and  served  upon  the  city  authorities  a  year 
ago,  to  the  effect  that  such  illegal  operation  must  be  stopped. 

That  the  "permits"  granted  illegally  for  such  lines,  with 
exceptions  in  but  two  or  three  cases,  have  also  been  granted 
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without  provision  for  any  payment  to  the  city  of  franchise  or 
license  fees,  or  of  any  proportion  of  gross  receipts,  as  a  consid- 
eration for  the  use  of  the  streets ;  and  that  based  upon  the 
tarilf  of  such  payments  exacted  of  similar  companies,  operat- 
ing under  franchises,  there  has  already  been  diverted  from 
the  City  Treasury,  in  this  fashion,  with  the  sanction  of  the 
Mayor,  approximately  $400,000. 

That  the  sums  so  diverted  have  gone  into  the  pockets  of  the 
private  operators,  and  that  in  instances  large  payments  have 
been  made  by  the  private  operators  to  persons  possessing 
political  influence,  through  whose  intervention  such  permits 
for  operation  had  been  secured. 

That  much  of  the  equipment  used  upon  these  lines,  thus 
illegally  operated,  has  been  shown  to  be  unfit  or  dangerous, 
and  that  as  a  result  of  the  denial  of  liability  by  the  City  in 
accident  cases — openly  upon  the  ground  that  it  has  no  legal 
right  to  conduct  or  to  permit  such  operation — persons  entitled 
to  accident  damage  have  been  without  redress. 

(23)  That  coincidentally  with  the  forcing  of  rapid  transit 
passengers,  in  increasing  measure,  to  other  means  of  trans- 
portation, the  Mayor  has  permitted  an  expansion  of  taxicab 
service  far  in  excess  of  the  ordinary  needs  of  the  city  for  such 
service,  with  the  result  that  the  congestion  of  street  traffic  has 
been  vastly  increased  and  the  normal  operation  of  surface 
car  lines  rendered  correspondingly  difficult. 

That  the  relief  to  transit  conditions  gained  through  the  use 
of  tasicabs  is  out  of  all  proportion  to  the  amount  of  street 
space  allowed  for  their  operation — the  ratio  of  passengers  car- 
ried by  a  surface  car  to  the  average  number  carried  by  a  cab, 
being  approximately  twenty  to  one. 

That  the  number  of  taxicab  licenses  granted  by  the  munici- 
pal Department  of  Licen.ses  for  the  year  ended  December  .31, 
1918  was  4,700  and  that  by  December  31  of  1922,  this  number 
had,  nevertheless,  grown  to  13,449. 

That  a  Commission  of  the  Mayor's  own  appointment, 
headed  by  Chief  Magistrate  McAdoo,  and  directed  to  devise 
the  means  for  checking  the  growth  of  vehicular  congestion, 
reported,  under  date  of  April  16,  1923,  that  the  number  of 
taxicabs  in  operation  then  estimated  at  15,000,  had  grown  to 
be  a  serious  menace  and  recommended  that  the  maximum 
number  of  taxicab  licenses  granted  in  any  year  be  reduced 
to  and  kept  at  12,000.  That  this  report,  since  its  receipt  by 
the  Mayor  and  by  the  Board  of  Aldermen,  has  had  no  further 
attention  but  that,  on  the  contrary  and  notwithstanding  its 
recommendations,  the  number  of  taxicab  licenses  granted  for 
the  current  year  of  1924  has  risen  to  approximately  17,500. 

That  such  taxicab  operation  is  largely  controlled  by  private 
companies,  notably  the  Yellow  Taxicab  Company;  that  the 
gross  annual  revenue  derived  from  such  operation  has  been 
estimated  at  $50,000,000 — or  an  equivalent  of  the  annual 
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gross  revenues  of  all  the  street  car  lines  in  the  city — and  that 
for  privileges  that  have  become  so  profitable  the  taxicab 
owners  are  required  to  pay  no  franchise  fees  whatever  to  the 
City,  or  nothing  otherwise,  beyond  a  license  fee  of  from  $5 
to  $10  annually  for  each  cab  operated. 

(24)  That  throughout  the  entire  course  of  the  period  with 
which  the  Transit  Commission  is  officially  familiar,  the  Mayor 
has  persistently  misrepresented  to  the  public  the  salient 
and  basic  facts  with  relation  to  the  various  measures  and 
proposals  for  improvement  of  the  transit  situation  that  have 
come  before  him  or  that  have  been  under  public  discussion ; 
that  he  has  misrepresented  the  terms  and  conditions  of  im- 
portant contracts  and  other  engagements  to  which  the  City  is 
a  party,  and  that  although  the  people  of  the  city  are  rightfully 
entitled  to  receive,  from  a  man  who  holds  its  chief  executive 
office,  information  of  the  fullest  and  most  accurate  sort  con- 
cerning not  only  his  own  acts  but  the  City's  public  relation- 
ships, they  have  received  from  Mayor  Hylan,  as  a  rule,  the 
reverse  of  such  information. 

That  the  formulation  or  development  of  proper  plants  for 
relief,  many  of  which,  for  their  advancement,  must  have  the 
support  of  an  honestly  directed  public  opinion,  have  been 
complicated  or  retarded  in  consequence. 

(25)  That  the  general  result  of  the  Mayor's  policies  and 
practices  in  the  matter  of  city  transit  service,  has  been  not 
only  to  block  proper  provision  of  adequate  facilities — rapid 
transit  or  otherwise — but  to  arrest  and  to  set  back  correspond- 
ingly the  normal  and  healthful  expansion  of  the  city  itself. 

(26)  That  through  his  opposition  practically  to  every  pro- 
posal for  financial  reorganization,  based  upon  correct  eco- 
nomic principals,  and  his  disparagement  of  existing  operating 
facilities,  the  Mayor  has  not  only  kept  the  City  from  a  posi- 
tion where  it  might  command  the  capital  required  for  new 
con.struction — either  upon  its  own  resources  or  through  re- 
course to  the  investing  public — but  has  put  beyond  reach,  at 
least  for  some  years  ahead,  the  completion  of  facilities  upon 
which  not  only  the  growth  of  the  city  but  the  comfort  of  its 
people  depend. 

The  Transit  Commission  appreciates  that  the  inquiry  you 
are  about  to  conduct  will  go  searchingly  into  every  phase  of 
the  record  of  the  situation  herein  outlined,  and  that  its  own 
acts  in  relation  to  any  of  these  matters  will  receive  equal 
scrutiny.  It  is  prepared  to  lend  every  assistance  that  it  can 
toward  bringing  out  the  essential  facts,  or  toward  the  formula- 
tion of  any  constructive  program  for  real  relief  of  the  City's 
transit  difficulties.  Inasmuch,  however,  as  the  fulfillment,  or 
even  the  working  out  in  part,  of  any  plan  of  solution  must 
depend  in  large  measure  upon  the  cooperation  of  the  City 
authorities,  the  Commission  believes  it  to  be  of  immediate  im- 
portance that  you  have  before  you  the  record  that  it  has 
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herein  set  forth,  and  the  proof  of  which  it  is  prepared  to  sub- 
mit in  whatever  manner  you  require. 

In  submitting  the  foregoing,  the  Commission  has  not  at- 
tempted to  present  all  of  the  facts  which  will  pi'esumably  be 
subject  of  inquiry  by  the  Investigating  Commissioner.  As  the 
investigation  proceeds,  it  will  present  whatever  further  facts 
it  believes  will  be  helpful  to  you  or  tend  toward  a  real  solution 
of  the  exceedingly  acute  problem  with  which  the  investigation 
will  deal. 

Respectfully  submitted, 
George  McAneny, 
LeRoy  T.  Harkness, 
John  F.  O'Ryan, 

Members  of  the  Transit  Commission. 

As  the  result  of  his  investigation,  on  February  6,  1925,  Justice 
McAvoy  presented  to  His  Excellency  Governor  Smith  a  report 
with  his  findings,  on  testimony  taken  at  the  hearings  and  as  the 
result  of  his  personal  inspection  of  certain  sites  and  locations 
which  had  been  the  subject  of  diseu.ssion  or  conflicting  testimony. 
In  these  findings,  with  which  your  body  is  familiar  through  the 
transmission  to  each  house  of  the  Legislature  of  copies  by  the 
Governor,  with  a  message  upon  the  subject,  on  February  16,  1925, 
Justice  ]\IcAvoy  held  that  the  evidence  did  not  support  the 
charges,  and  that  there  appeared  in  fact,  no  ground  or  basis  what- 
ever for  any  of  them.  Responsibility  for  delays  in  subway  con- 
struction and  in  general  transit  relief  his  report  laid  directly  and 
unequivocally  upon  the  administration  of  Mayor  Hylan.  The 
Governor,  in  his  message  to  the  Legislature,  with  which  you  are 
also  familiar,  accepted  and  approved  the  report  of  Justice  Mc- 
Avoy, and  made  certain  suggestions  to  the  Legislature  for  action 
in  respect  of  the  transit  situation  in  New  York. 

The  report  of  Judge  McAvo.v  together  with  the  message  of  His 
Excellency,  Governor  Smith  to  the  Legislature  thereon,  inasmuch 
as  they  form  an  important  part  of  the  record  of  the  Transit  situa- 
tion in  New  York  City,  during  the  year,  ai'e  included  as  General 
Appendix  A  of  Part  I  of  this  volume. 

RECOMMENDATIONS  OF  JUDGE  McAVOY 

Justice  McAvoy 's  report  made  certain  recommendations  of  a 
constructive  nature,  .six  of  which  came  within  the  scope  of  the 
authority  of  the  Transit  Commission.  These  recommendations, 
generally  speaking,  related  to  the  service  upon  rapid  transit  lines 
in  non-rush  hours ;  lengthening  of  platforms  of  stations  upon  the 
rapid  transit  lines;  reconstruction  of  the  existing  Interborough 
subway  north  of  96th  Street,  together  with  other  rapid  transit 
changes  to  make  express  ser\nce  and  new  operating  conditions 
possible ;  additional  guards  at  stations  and  train  annunciators ; 
improvement  in  sanitary  conditions  at  stations,  and  improved 
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facilities  for  transfer  between  the  elevated  and  subway  stations  at 
149th  Street  and  Third  Avenue,  in  the  Borough  of  The  Bronx. 

These  recommendations  were  promptly  taken  under  considera- 
tion by  the  Commission,  and  on  Pebraury  28,  1925,  through  Chair- 
man McAneuy,  it  submitted  to  Governor  Smith  a  communication 
covering,  among  other  matters,  what  the  Commission  had  done  and 
could  do  in  respect  of  carrying  out  the  several  suggestions.  Since 
that  communication  went  forward  the  Commission  has  made  addi- 
tional and  material  progress  upon  several  of  the  matters 
enumerated.    It  follows: 

Fehrmry  28,  1925. 

Hon.  Alfred  E.  Smith, 

Governor  of  the  State  of  New  York, 
Executive  Chamber, 
Albany,  New  York. 

Dear  Sir: 

The  report  submitted  to  you  under  the  date  of  February  6, 
1925  by  the  Hon.  John  V.  McAvoy  of  the  results  of  the  in- 
vestigation conducted  by  him  as  Commissioner  under  the 
Moreland  Act,  presented  clearly  and  impartially  the  facts 
with  relation  to  the  transit  situation  in  the  Citv  of  New  York. 

Judge  McAvoy,  after  holding  many  pvibli.  hearings  and 
taking  a  vast  amount  of  testimony,  found  that  :he  serious  and 
wellnigh  intolerable  congestion  of  traffic  prevailing  upon  the 
city's  rapid  transit  lines  is  due  chiefly  to  the  failure  to  pro- 
vide "much  needed"  new  subway  lines  or  to  "extend  the 
existing  subways."  This  failure,  for  which  the  people  of  the 
city  are  paying  dearly,  he  charged  to  the  repeated  and  per- 
sistent refusals  of  the  present  Mayor,  and  of  other  members 
of  the  Board  of  Estimate  and  Apportionment,  to  adopt  pro- 
posals for  the  validation  of  new  subway  routes,  or  to  approve 
contracts  for  the  construction  of  routes  already  validated,  the 
latter  class  including  contracts  for  connecting  lines  of  great- 
est importance  provided  for  in  the  Dual  Contracts,  signed  in 
1913.  This  practice  and  apparent  policy  of  obstruction  on 
the  part  of  the  Mayor  and  certain  of  his  associates,  he  de- 
clared, had  "completely  frustrated  provision  for  increased 
transit  facilities. ' ' 

Judge  McAvoy  also  found,  and  so  reported,  that  the  facili- 
ties furnished  by  the  operating  companies  for  the  carriage  of 
passengers  on  the  existing  rapid  transit  lines  during  the  rush 
hours  were,  under  the  orders  of  the  Transit  Commission,  used 
to  their  maximum  capacity ;  that  until  more  subways  have 
been  built,  opportunities  for  improving  the  service  on  the 
existing  lines  will  be  confined  to  the  non-rush  hours,  and  that 
the  inability  of  the  operating  companies  up  to  the  present 
time  to  improve  even  the  non-rush  hour  service  had  again 
been  due  to  the  failure  of  the  Mayor  and  of  the  Board  of 
Estimate  and  Apportionment  to  meet  the  contractual  obliga- 
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tion  of  the  City  to  provide  repair  shops,  inspection  sheds  and 
other  accessories  essentially  necessary  to  every-day  subway 
operation. 

The  report  took  account  of  the  fact  that,  although  prior  to 
July  1st,  1924,  power  and  authority  in  the  matter  of  the  con- 
struction of  subways  had  been  divided  between  the  Transit 
Commission,  the  Mayor  and  the  Board  of  Estimate  and 
Apportionment — and  that  although  the  failure  to  make  proper 
provision  for  new  subways  had  been  due  to  the  refusal  of  the 
City  Administration  to  perform  even  the  part  assigned  to  it 
by  law  under  such  division  of  power— there  has,  since  the 
date  in  question,  been  no  such  division,  the  Legislature  of 
1924  having  clothed  the  Mayor  and  the  Board  of  Estimate 
and  Apportionment  alone  with  full  authority  to  construct 
new  subways  and  to  provide  for  their  operation. 

Based  upon  the  findings  reached.  Judge  McAvoy  submitted 
some  twenty-one  definite  recommendations  for  action  that 
may  now  be  taken  and  that  shoidd,  in  his  judgment,  be  taken 
without  further  delay,  to  provide  not  only  for  new  subway 
construction  but  for  getting  the  best  possible  service  out  of 
the  subway  and  elevated  lines  already  in  use.  Certain  of 
these  recommendations  are  addressed  to  the  Legislature  and 
deal  with  questions  of  policy  that  can  be  determined  only 
through  legislative  action.  In  the  main,  however,  they  relate 
to  measures  within  the  present  powers  and  respective  juris- 
dictions of  the  Transit  Commission  and  the  City  authorities. 

Unless  these  recommendations  are  properly  and  promptly 
met,  much  of  the  constructive  value  of  Judge  McAvoy 's 
report  will  be  lost.  The  Transit  Commission  believes  that 
they  should  be  met  without  exception.  Both  the  report  and 
the  recommendations  in  full  have  received  your  concurrence 
and  approval  as  Governor  of  the  State,  and  both  the  Legis- 
lature and  the  Board  of  Estimate  and  Apportionment  have 
been  so  advised  in  commiinications  you  have  addressed  to 
them  respectively. 

The  Commission  has  no  information  as  to  what  action  the 
Mayor  and  the  Board  of  E.stimate  and  Apportionment  have 
since  taken,  or  may  have  in  contemplation,  with  relation  to 
those  recommendations  that  fall  within  the  present  jurisdic- 
tion of  the  City  authorities.  It  is,  however,  prepared  to 
report  to  you  its  acceptance  of  each  of  the  recommendations 
coming  within  the  scope  of  its  own  authority  and  to  report, 
as  well,  the  action  it  has  taken  concerning  each  (repeating  the 
text  of  Judge  McAvoy 's  findings  in  each  case)  as  follows: 

1.  "On  the  existing  rapid  transit  lines,  trains  should 
be  run  more  freqviently  during  non-rush  hours.  Upon 
the  completion  of  the  inspection  and  shop  facilities  orders 
requiring  such  additional  service  may  be  enforced  with- 
out increasing  the  hazards  of  operation." 
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As  a  result  of  conferences  now  proceeding  between  the  engi- 
neers of  the  Commission  and  of  the  Interborough  Company 
new  schedules  for  the  non-rush  hour  service  on  all  of  the  Com- 
pany's  lines  will  be  completed  in  time  to  permit  of  a  sub- 
stantial increase  in  the  number  of  trains  operated  by  the 
early  part  of  April. 

The  addition  of  further  non-rush  hour  trains,  as  the  report 
made  plain,  has  awaited  the  completion  of  the  facilities 
referred  to.  The  delays  resulting  from  inaction  or  obstruc- 
tion by  the  City  authorities  had  affected  repair  shops,  inspec- 
tion sheds  and  storage  yards  alike.  At  the  time  the  in- 
vestigation was  held  the  storage  yard  facilities  had  been 
brought  to  a  point  faii-ly  covering  present  demands.  Sub- 
stantial progress  had  also  been  made  in  the  completion  of 
inspection  facilities,  but  the  determining  element  remained  the 
delay  in  the  construction  of  the  repair  shops.  The  delayed 
additions  to  the  central  .shops  of  the  Interborough  system, 
the  contracts  for  which  were  first  .sent  to  the  Board  of  Esti- 
mate in  1920  and  held  there  without  action  for  nearly  two 
years,  were  completed  and  turned  over  by  the  city  to  the  com- 
pany on  January  26th  last.  The  company  reports  that  they 
should  be  fully  equipped,  and  operating  at  one  hundi-ed  per 
cent  capacity,  within  another  month,  thus  permitting  the  first 
real  expansion  of  service  since  the  Commission's  general 
service  orders  to  the  Interborough  of  May,  1922. 

The  running  of  more  Interborough  trains  will,  however, 
continue  to  be  confined  to  the  non-rush  hours.  The  only 
relief  that  possibly  can  be  given  during  the  rush  hours  will 
be  that  dependent  upon  the  completion  of  new  subway  addi- 
tions and  extensions  upon  which  up  to  the  present  time  no 
start  whatever  has  been  made. 

The  Commission  is  advised  that  contracts  have  also  been 
let,  recently,  for  the  construction  of  important  sections  of  the 
delayed  shops  and  yards  of  the  Brooklyn-Manhattan  system ; 
though  these  will  not  be  ready  for  actual  use  for  perhaps 
two  years. 

2.  "The  platforms  at  stations  on  existing  rapid  transit 
lines  should  be  lengthened  so  that  all  trains,  both  local 
and  express,  may  be  not  less  than  their  present  maxi- 
mum length,  viz.,  at  least  ten  cars  on  the  Interborough 
Rapid  Transit  Lines,  and  eight  cars  on  the  B.  M.  T.  lines, 
the  B.  M.  T.  cars  being  of  greater  size  and  capacity  than 
those  used  on  the  Interborough  lines." 

The  Commission  has  already  acted  to  lengthen  twelve  .sta- 
tions on  the  Fourth  Avenue  branch  of  the  Brooklyn- 
Manhattan  system,  so  as  to  permit  an  increase  in  the  length 
of  the  trains  operated  on  this  line  from  six  to  eight  cars.  Its 
engineers  are  preparing  the  necessary  data  on  which  to  order 
also  the  lengthening  of  all  of  the  Brooklyn-Manhattan  sta- 
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tions  on  Broadway,  from  23rd  Street  (Manhattan)  south  to 
Whitehall  Street ;  the  three  stations  serving  the  Center  Street 
Loop — Essex  Street,  Bowery  and  Chambers  Street ;  and  the 
Court  Street,  Atlantic  Avenue  and  Seventh  Avenue  stations 
on  the  Brighton  Beach  and  Montague  Street  tunnel  routes. 

The  Commission  has  also  been  conducting  public  hearings 
upon  a  proposed  order  to  the  Interborough  Company  to 
lengthen  all  of  the  local  platforms  on  the  original  subway 
lines  of  its  system,  so  as  to  correspond  to  the  platform  lengths 
of  the  new  lines  built  under  the  Dual  Contracts,  and  thus 
to  permit  the  operation  of  full  ten-car  Interborough  cars  on 
local  as  well  as  express  tracks.  A  final  public  hearing  upon 
this  order  is  scheduled  for  Friday  next,  March  6th,  following 
which  date  definite  action  may  legally  be  taken. 

Under  the  terms  of  the  leases  from  the  City,  as  the  owner 
of  the  lines,  to  the  companies,  the  funds  required  to  cover  the 
cost  of  reconstructing  the  platforms  of  the  Brooklyn  Com- 
pany are  furnished  wholly  by  the  City,  and  the  Commission 
anticipates  no  further  failure  on  the  part  of  the  Board  of 
Estimate  and  Apportionment  to  vote  whatever  funds  may  be 
necessary  for  the  work  projected.  Under  its  lease  to  the 
Interborough  Company,  the  City  would  be  required  to  fur- 
nish one-half  of  the  funds  necessary  to  finance  the  recon- 
struction of  the  Interborough  platforms,  while  the  second  half 
would  be  advanced  by  the  Company,  in  effect  as  an  additional 
lien  upon  the  City's  property.  The  manner  in  which  the 
Interborough  Company  may  be  enabled  thus  to  provide  a 
half  cost  of  whatever  reconstruction  work  it  may  be  directed 
to  do  is  one  of  the  questions  under  examination.  The  Com- 
mission, however,  sees  no  reason  why,  through  proper  co- 
operation on  the  part  of  the  City  authorities,  the  entire 
program  of  platform  lengthening  should  not  from  this  time 
forward  be  pressed  vigorously,  and  very  material  fvarther 
relief  to  the  local  train  service  of  both  systems  thus  secured. 

3.  "The  west  side  subway  line  in  Manhattan  north  of 
96th  Street  to  Dyckman  Street,  should  be  made  a  four 
track  trunk  line,  so  that  express  service  may  be  thus  ex- 
tended to  upper  Manhattan.  ITpon  completion  of  the 
Central  Park  West-Eighth  Avenue  subway  line,  the 
Bronx  trains  should  be  eliminated  from  operation  on  the 
Broadway-7th  Avenue  route  and  carried  downtown  over 
the  new  line.  Thus,  an  additional  complete  west  side 
route  with  added  trackage  facilities  can  be  had  without 
greatly  added  cost." 

The  Commission  has  instructed  its  engineers  to  prepare  a 
study  of  the  physical  details  and  of  the  cost  of  such  a  plan. 
At  the  present  time  the  operation  of  four  tracks,  instead  of 
two,  north  of  96th  Street  would  furnish  but  little  practical 
advantage,  as  the  train  capacity  of  the  existing  four-track  line 
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south  of  96th  Street  could  not  be  increased  over  the  present 
maximum  rusli  hour  operation  so  long  as  the  Lenox  Avenue 
trains  from  the  Bronx  are  operated  upon  the  same  tracks. 
Upon  the  completion  of  any  new  north  and  south  west  side 
subway,  into  which  the  Bronx  trains  could  be  diverted,  a 
four-track  extension  north  of  96th  Street  would  be  prac- 
ticable. If  the  new  north  and  south  line  now  proposed  for 
construction  is  operated  in  connection  with  the  existing  sys- 
tem, such  a  diversion  could,  of  course,  be  accomplished  very 
readily.  Assuming  that  in  one  way  or  another  such  a  plan 
may  in  fact  be  worked  out,  the  Commission  proposes  at  least 
to  proceed  with  its  studies,  and  to  be  prepared  to  authorize 
the  construction  of  an  additional  track  north  of  96th  Street 
if  it  proves  that  new  operating  plants  would  render  the  use 
of  such  a  track  possible. 

4.  "The  operation  of  the  subway  trains  with  multiple 
unit  doors  should  be  supplemented  at  congested  stations 
by  an  increased  force  of  guards  to  facilitate  operation 
and  prevent  possible  injury ;  a  device  for  the  proper 
announcement  of  station  stops  should  be  installed  in  all 
ears  so  operated." 

The  Commission  has  taken  up  with  the  operating  companies 
the  question  of  increasing  the  number  of  guards  upon  the 
more  congested  stations  of  each  system.  Some  increases  in 
the  number  of  guards  detailed  to  these  stations  have  already 
been  made,  and  marked  improvement  noted  in  the  efficiency 
of  the  platform  service. 

Studies  have  been  in  progress  for  several  years  designed  to 
develop  an  efficient  annunciator  that  could  be  installed  in 
the  cars  to  announce  station  stops.  Thus  far  no  wholly  .satis- 
factory device,  either  visual  or  vocal,  has  been  discovered. 
The  present  annunciators  employed  in  the  Brooklyn-Man- 
hattan cars  are  not  satisfactory.  The  system  employed  at 
the  Times  Square  and  Grand  Central  stations  of  the  Inter- 
borough  Company  is  also  unsatisfactory.  Work  along  this 
line  will,  however,  be  continued  until  something  satisfactory 
is  found. 

5.  "The  sanitary  conditions  along  the  subway  and 
elevated  lines  and  at  the  various  stations  should  be  the 
subject  of  more  thorough  supervision,  so  that  the  present 
objectionable  conditions  may  be  materially  improved,  and 
to  that  end  an  increased  inspection  force  of  the  regulating 
authority  should  be  provided. ' ' 

The  Commission  caused  a  general  inspection  to  be  made 
of  the  sanitary  conditions  at  every  station  on  the  elevated 
and  subway  systems,  between  January  26th  and  29th.  Two 
inspections  on  the  same  day  were  made  at  each  such  station. 
The  results  have  been  tabulated  and  a  report  will  shortly  be 
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pi-epared  and  published.  It  is  apparent,  however,  that  only 
through  careful  co-operation  of  the  traveling  public  itself 
can  correct  sanitary  conditions  be  maintained.  The  lavatories 
in  the  Time  Square  Interborough  station  alone  are,  for 
instance,  used  by  8,000  persons  a  day.  Lavatories  that  are 
thoroughly  cleaned  at  one  moment,  have  been  found  in  badly 
soiled  condition  fifteen  minutes  later.  There  is  little  to  in- 
dicate that  the  companies  do  not  do  the  most  that  they  can  do 
to  keep  up  with  these  conditions. 

The  Commission  has  under  consideration  a  plan  for  the 
possible  transfer  of  most  of  these  lavatory  facilities  to  the 
City  itself,  to  be  used  as  a  part  of  the  rather  limited  and 
inadequate  system  of  comfort  stations  now  under  the  juris- 
diction of  the  Borough  President.  With  entrances  installed 
directly  from  the  streets,  their  serviceability  would  be  in- 
creased and  tlie  Department  of  Health  enabled  to  co-operate 
more  effectively  in  their  proper  maintenance. 

6.  "The  connection  between  the  elevated  .structure 
and  the  subway  at  149th  Street  and  Third  Avenue  should 
be  made  direct  and  thereby  the  delays,  inconveniences 
and  danger  at  present  caused  by  the  necessity  of  pas- 
sengers crossing  149th  Street  will  be  obviated." 

The  engineers  of  the  Commission  are  at  work  upon  plans 
to  provide  a  direct  transfer  between  the  elevated  platforms 
of  the  subway  at  149th  Street  and  Third  Avenue.  Three 
public  hearings  upon  this  subject  have  already  been  held, 
with  the  active  co-operation  of  the  Borough  authorities  of 
The  Bronx,  and  there  is  no  doubt  that  a  satisfactory  solution 
will  be  reached. 

The  acceptance  by  the  Commission  of  the  recommendations 
above  enumerated,  coming  Avithin  its  authority  and  control  in 
the  matter  of  the  existing  lines,  and  the  adoption  of  measures 
to  give  them  effect,  will  operate  in  .some  degree  to  improve 
existing  conditions.  The  Commission  feels  bound,  however, 
to  direct  the  attention  of  your  Excellency  to  the  fact  that  for 
substantial  and  lasting  relief  the  City  must  depend  wholly 
upon  the  construction  of  new  subways,  and  in  some  measure, 
though  in  far  less  degree,  upon  the  extension,  under  proper 
legal  consent  and  control,  of  new  bus  lines  for  local  service — 
both  matters  wherein  the  initiative  lies  not  with  the  Commis- 
sion but  with  the  Mayor  and  the  Board  of  Estimate  and  Ap- 
portionment. 

The  recommendations  of  Judge  McAvoy's  report  for  action 
to  be  taken  by  the  Mayor  and  the  Board  of  Estimate  and  Ap- 
portionment were  emphatic  and  specific.  Summarized  they 
were  as  follows : 

1.    That  the  Nassau-Broad  Street  line,  for  which 
provision  was  made  in  the  Dual  Contracts,  dated  March 
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19,  1913,  and  upon  which  no  construction  has  as  yet  been 
authorized,  "should  be  put  immediately  under  contract 
and  completed  so  as  to  improve  the  service  upon  the 
Brooklyn-Manhattan  lines." 

2.  That  the  second  section  of  the  14th  Street-Eastern 
Line,  which  was  also  required  to  be  built  under  the 
contracts  of  March,  1913,  should  be  advanced  with  all 
possible  speed;  the  report  adding  that  "To  the  failure 
to  construct  this  line  and  the  Nassau-Broad  Street  line 
is  largely  due  the  serious  inconvenience  and  crowding 
which  is  daily  experienced  by  the  traveling  public  at 
Canal  Street." 

3.  That  the  work  upon  the  extension  of  the  Queens- 
boro  Line,  from  the  Grand  Central  Station  westerly  to 
Eighth  Avenue  in  Manhattan  "be  pressed  vigorously  to 
completion,  so  as  to  improve  the  present  inadequate 
service  between  Grand  Central  Station  and  Times  Square 
for  residents  of  Queens  Borough,"  and  to  relieve  corre- 
spondingly the  42nd  Street  Shuttle. 

4.  That  the  Brooklyn  Crosstown  Line,  validated  by 
the  Board  of  Estimate  and  the  Mayor  in  1923,  ' '  should  be 
immediately  constructed." 

5.  That  the  proposed  Ashland  Place  Connection  in 
Brooklyn  between  the  Fulton  Street  elevated  and  the 
Fourth  Avenue  subway  be  constructed ;  thus  allowing  the 
removal  of  the  existing  elevated  structure  in  downtown 
Fulton  Street. 

6.  That  the  two  tracks  of  the  Broadway-Seventh 
Avenue  Line,  now  dead-ended  at  Seventh  Avenue  and 
59th  Street  in  the  Borough  of  Manhattan,  be  extended 
northward  for  early  use  in  connection  with  the  Wash- 
ington Heights  line. 

7.  That  the  plans  for  the  Staten  Island  tunnel,  now 
projected  to  accommodate  both  freight  and  rapid  transit 
service,  be  revised  so  as  to  permit  the  more  speedy  and 
economical  construction  of  this  tunnel  and  its  use  for 
rapid  transit  passengers  only. 

8.  That  a  comprehensive  plan  for  the  construction  of 
additional  new  subway  lines,  calculated  to  meet  not  only 
the  present  but  the  future  needs  of  the  city,  be  "imme- 
diately adopted,  and  steps  taken  to  construct  such  lines 
in  due  course." 

9.  That  the  bus  lines  now  "illegally  operated"  in 
various  parts  of  the  city  be  discontinued  or  allowed  to 
continue  only  under  proper  legal  franchises  and  certifi- 
cates of  convenience  and  necessity,  "to  the  end  that  the 
City  of  New  York  may  receive  a  proper  percentage  of  the 
income  derived  from  these  buses,  the  service  be  improved, 
and  responsibility  for  the  proper  operation  of  vehicles  be 
fixed." 
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Respecting  the  recommendation  last  cited,  the  Commission 
feels  bound  to  emphasize  the  gravity  of  a  situation — con- 
tinued without  correction  during  five  years  past — under  which 
not  only  has  the  law  of  the  State  openly  been  violated  and 
injunctive  orders  of  the  Court  of  Appeals,  served  upon  City 
authorities,  treated  with  contempt,  but  the  City  Treasury 
deprived  annually  of  large  sums  of  money  and  diverted 
illegally  to  the  private  profits  of  favored  bus  operators  and 
a  really  serviceable  and  comprehensive  bus  system  effectively 
obstructed. 

The  Transit  Commission  has  made  various  recommendations 
to  the  Board  of  Estimate  and  Apportionment  looking  toward 
the  operation  of  a  proper  bus  system  and  has  given  repeated 
assurances  of  its  desire  to  co-operate  to  its  full  ability  in 
securing  such  service.  Whatever  proposals  may  still  be  sub- 
mitted for  the  legal  operation  of  necessary  lines  will  come 
before  the  Commission  for  review  and  approval  in  connection 
with  the  issuance  of  certificates  of  convenience  and  necessity. 
The  Commission  is  prepared  to  take  up  the  entire  subject  in 
conjunction  with  the  City  authorities  whenever  it  is  presented, 
but  it  is  bound  to  report  that  its  efforts  to  secure  proper 
action  under  this  head  during  the  past  five  years  have  also 
been  completely  frustrated. 

The  Commission  has  been  impressed  —  as  it  believes  all 
thinking  persons  have  —  with  the  thoroughness  and  fairness 
and  the  sound  common  sense  displayed  in  Judge  McAvoy's 
report.  It  repeats  its  belief  that  the  highly  important  recom- 
mendations intended  to  give  effect  to  the  findings  and  con- 
clusions reached,  should,  without  exception,  so  far  as  they 
depend  upon  the  action  of  either  the  State  or  City  authorities, 
be  promptly  made  and  carried  out.  If  any  steps,  additional 
to  those  it  now  reports  in  connection  with  the  recommenda- 
tions affecting  its  own  jurisdiction,  occur  to  your  Excellency, 
it  would  be  much  gratified  if  it  may  have  the  benefit  of  your 
further  suggestion  or  advice.  It  is  prepared,  in  short,  to 
co-operate  in  every  way  within  its  power  in  carrying  forward 
the  program  Judge  McAvoy  has  indicated  for  the  relief  of 
the  intolerable  conditions  with  which  his  investigation  dealt. 
Respectfully  submitted, 

George  McAneny, 

Chairman. 
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IMPROVEMENTS  OBTAINED  BY  COMMISSION 

Following  out  further  the  Commission's  activities  in  respect 
of  the  several  recommendations  of  the  McAvoy  Report  coming 
within  the  scope  of  the  Commission's  authority,  the  Commission 
provided  for  material  increases  in  service  during  the  year  1925 
upon  the  rapid  transit  lines,  not  only  during  the  non-rush  hours, 
as  specified  in  No.  1  of  the  McAvoy  recommendations  relating  to 
this  Commission,  but  to  some  extent  in  the  rush  hours  as  well. 

The  principal  rush  hour  improvement  has  been  the  installation 
of  service  upon  the  express  tracks  of  the  Platbush  Avenue-East- 
ern Parkway  subway  line  of  the  Interborough  Rapid  Transit 
Company  in  the  morning  and  evening  rush  hours.  The  installa- 
tion of  the  express  service  had  the  effect  of  bringing  about  a 
material  improvement  in  the  local  service  upon  the  same  route 
in  the  same  hours,  which  has  been  of  great  importance  to 
passengers  upon  the  Nostrand  Avenue  and  the  Livonia  Avenue 
branches  of  the  Eastern  Parkway  line  not  directly  touched  by 
the  express  service.  The  receipt  of  the  final  150  cars  of  the 
350  which  this  Commission  directed  the  Interborough  Company 
to  purchase,  made  the  express  service  possible.  These  cars  were 
all  in  service  by  the  end  of  September.  The  express  service  was 
begun  on  November  4.  It  was  effected  by  operating  through  to 
Utica  Avenue  and  Eastern  Parkway  a  number  of  East  Side  sub- 
way trains,  none  of  which  were  theretofore  operated  east  of 
Atlantic  Avenue,  Brooklyn.  The  new  service  was  of  great  benefit 
to  everyone  living  east  of  Atlantic  Avenue. 

A  further  measure  of  improvement  in  service  upon  the  subway 
lines  in  the  non-rush  hours  is  shown  in  the  aggregate  by  the 
number  of  car  miles  operated  as  compared  with  last  year.  TTpon 
the  Interborough  subway  lines  in  1924  there  were  operated  101,- 
000,000  car  miles,  and  on  the  elevated  lines  55,807.000  car  miles. 
In  1925  the  figures  were,  for  the  subways  109,717,000  car  miles, 
and  for  the  elevated  roads  55,274,000  car  miles,  a  net  increase  of 
8,684,000  car  miles.  The  figures  are  for  the  first  ten  months  of 
each  year. 

On  the  B.-M.  T.  lines,  where  it  is  difficult  to  divide  elevated 
and  subway  operation,  owning  to  the  fact  that  much  of  the 
service  is  interchangeable,  the  rapid  transit  car  mileage  operated 
in  1924  was  64,497,300,  and  in  1925  was  70,188.300,  a  gain  of 
5,691,000  car  miles.    These  are  also  ten  months'  figures. 

In  detail,  some  of  the  changes  which  go  to  make  up  this  total 
of  increased  service  are  the  following : 

On  the  Lexington  Avenue  line  of  the  Interborough  there  was 
an  increase  of  forty  car  trips  in  the  morning  rush  hours,  amount- 
ing to  5  per  cent.,  of  twenty  ear  trips  in  the  evening  rush  hours 
amounting  to  2  per  cent.,  and  of  thirty  car  trips  amounting  to 
2  per  cent,  in  the  non-rush  hours.  Reference  has  been  already 
made  to  the  increase  provided  by  the  installation  of  express  service 
in  Brooklyn.    The  morning  rush  hour  service  on  the  Pelham  Bay 
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Park  Branch  was  increased  by  the  operation  of  five  additional 
through  trains, — thirty  car  trips.  On  the  White  Plains  Avenue 
Branch  two  additional  through  trains, — twenty  car  trips, — were 
placed  in  service  in  the  morning  rush  hours  and  four  more 
through  trains, — forty  car  trips, — in  the  evening  hours.  On  the 
Jerome  Avenue  branch  the  late  evening  service  has  been  improved 
by  increasing  train  lengths  one-third  from  six  to  eight  cars, — 
sixty  car  trips. 

Service  improvements  on  the  West  Side  line  in  Manhattan  in- 
clude an  increase  in  the  night  local  service  between  midnight  and 
2.20  a.  m.,  where  four  trains  were  added  to  the  twelve  previously 
operated,  an  increase  of  one-third. 

Besides  the  increase  directly  provided  by  the  installation  of  the 
express  service,  through  this  service  there  was  brought  about  an 
improvement  on  the  local  tracks  in  Brooklyn,  east  of  Atlantic 
Avenue.  For  instance,  the  service  to  New  Lots  Road,  the 
terminus  of  the  Livonia  Avenue  branch,  was  increased  from 
twenty-seven  to  thirty-five  trains, — eighty  car  trips, — during  the 
morning  rush  hours,  and  from  thirty-one  to  thirty-six  trains, — 
fifty  car  trips, — during  the  evening  rush  hours.  The  service  on 
the  Flatbush  Avenue  branch,  in  Brooklyn,  was  bettered  by  an 
increase  of  from  eighteen  to  twenty-two  trains, — forty  car  trips, — 
during  the  morning  rush  hours  and  from  twenty  to  twenty-three 
trains, — thirty  car  trips, — during  the  evening  rush  hours. 

The  West  Side  local  service  downtown  in  the  morning  rush 
hours  was  increased  from  twenty-eight  to  thirty-one  trains, — 
eighteen  car  trips. 

On  the  Corona  Branch  of  the  Queensboro  subway,  where  both 
subway  and  elevated  trains  operate,  the  subway  train  lengths 
have  been  increased  from  six  to  seven  cars, — fifteen  car  trips, — 
during  rush  hours.  Interborough  elevated  train  service  upon 
the  same  branch  and  upon  the  A.storia  branch,  as  well,  has  been 
improved  by  the  addition  of  two  trains  in  the  morning  rush 
hours, — twelve  car  trips.  In  the  afternoon  service,  trains  have 
been  lengthened  from  three  to  six  cars, — thirty-six  car  trips. 

In  the  elevated  train  service  on  the  White  Plains  Road  Branch, 
one  train  has  been  added  in  the  morning  rush  hours, — seven  car 
trips, — and  three  trains  or  twenty-one  car  trips  in  the  evening 
rush  hours. 

On  the  lines  of  t"he  New  York  Rapid  Transit  Corporation 
service  increases  include  the  following:  Sea  Beach,  six  car  trips 
or  3  per  cent,  in  the  morning  rush  hour,  twenty-four  car  trips 
or  6  per  cent,  in  non-ru.sh  hours,  forty-two  car  trips  south  of 
Kings  Highway  in  the  morning  rush  hour,  and  tweny-four  car 
trips  south  of  Kings  Highway  in  the  evening  rush  hour.  West 
End  (Bridge  Service),  six  ear  trips  or  4  per  cent,  in  the  morning 
rush  hour,  twelve  car  trips  or  3  per  cent,  in  non-rush  hours; 
(Tunnel  Service),  twenty-three  car  trips  or  42  per  cent,  in 
morning  rush  hours  and  five  car  trips  or  9  per  cent,  in  non-rush 
hours.    Fourth  Avenue  Local,  nine  car  trips  or  5  per  cent,  in 
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evening  rush  hours,  and  seventy-six  car  trips  or  23  per  cent,  in 
non-rush  hours.  Brighton  Line,  (Tunnel  Service),  eleven  car 
trips  or  4  per  cent,  in  non-rush  hours.  Broadway  (Manhattan), 
fifteen  car  trips  in  non-rush  hours. 

Culver  Line,  (Park  Row  Service),  twenty -eight  car  trips  in 
the  morning  rush  hours,  eleven  car  trips  in  the  evening  rush 
hours  and  seventy-one  car  trips  in  the  non-rush  hours;  (Ninth 
Avenue  Service)  sixteen  car  trips  in  the  evening  rush  hours. 

Broadway  Elevated  Line,  (Jamaica  Division),  twenty-two  car 
trips  or  6  per  cent,  in  non-rush  hours;  (Metropolitan  Division) 
seven  car  trips  or  5  per  cent,  in  the  evening  rush  hours,  and 
(Atlantic  Division)  fourteen  car  trips  or  6  per  cent,  in  the 
morning  rush  hours. 

In  the  service  given  by  B.-M.  T.  trains  on  the  Astoria  and 
Corona  branches  of  the  Queensboro  Subway,  several  improve- 
ments were  made:  Astoria,  twenty -seven  car  trips  ov  21  per  cent, 
in  the  morning  rush  hours,  forty-two  car  trips  or  35  per  cent, 
in  the  evening  rush  hours,  one  hundred  and  thirty-seven  car  trips 
or  56  per  cent,  in  the  non-rush  hours.  Corona,  thirty-nine  car 
trips  or  34  per  cent,  in  the  morning  rush  hours,  fifty-four  car 
trips  or  42  per  cent,  in  the  evening  rush  hours,  and  one  hundred 
and  twenty-six  car  trips  or  51  per  cent,  in  the  non-rush  hours. 

The  Commission  also  has  before  it  proceedings  looking  to  the 
issuance  of  orders  to  the  Interborough  Rapid  Transit  Company 
for  the  institution  of  express  service  upon  three  lines  where 
there  are  possibilities  for  the  installation  of  such  service,  but 
where  it  is  not  now  operated.  It  was  hoped  to  conclude  these 
proceedings  and  to  reach  a  decision  previous  to  the  end  of 
1925,  but  the  character  of  the  technical,  engineering  and  account- 
ing testimony  introduced  on  behalf  of  the  railroad  company, 
which  strenuously  objects  to  the  issuance  of  an  order  such  as  has 
been  proposed  by  the  Commission,  has  made  it  necessary  to 
carry  these  proceedings  over  into  1926,  with  the  expectation  that 
they  will  be  shortly  concluded  and  the  Commission  in  possession 
of  sufficient  information  to  render  its  decision. 

It  is  proposed  that  there  should  be  installed  express  service 
upon  the  BroadAvay -Washington  Heights  line,  in  the  socalled 
"old  subway,"  upon  the  Jerome  Avenue  branch  of  the  Lexing- 
ton Avenue  subway,  and  upon  the  Pelham  Bay  Park  branch 
of  the  same  route.  The  Commission  believes  that  existing  facili- 
ties may  be  co-ordinated  to  put  these  changes  into  effect  at  no 
great  cost ;  that  they  are  reasonable  changes  and  that  any  cost 
which  the  company  incurs  therein  is  thoroughly  justified  in  the 
circumstances,  and  will  be  more  than  offset  by  gains  to  the 
traveling  public  which  it  has  a  right  to  expect  and  obtain  under 
the  contracts  between  the  company  and  the  City.  The  company, 
on  the  other  hand,  holds  that  the  changes  proposed  will  not 
result  in  transportation  benefits  of  a  substantial  character,  and 
that  such  benefits  as  may  be  acquired  will  only  come  at  such 
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great  cost  as  will  amount  to  confiscation  of  the  company's  prop- 
erty, as  the  changes  in  service,  it  holds,  will  result  in  very  small 
gains  in  company  revenue,  if  any. 

Increases  in  power  facilities,  in  signals,  and  in  other  operating 
charges,  with  the  purchase  of  many  new-  cars  are  among  the 
excess  costs  which  the  company  marshals  in  support  of  its  opposi- 
tion to  the  Commission's  proposal.  The  proposal  is  that,  with 
minor  changes  in  track  layout,  the  new  express  service  on  the 
Broadway-Washington  Heights  line  shall  use  the  third  track  not 
now  so  used  north  of  103d  Street,  and  that  the  express  trains  so 
operated  shall  not  stop  at  the  96th  Street  station  going  down- 
town in  the  morning  hours,  making  the  first  stop  after  reaching 
the  main  line  track  at  72d  Street.  The  Commission's  engineers 
estimate  that  service  is  much  delayed  hy  the  congestion  at  96th 
Street,  due  to  the  operating  situation  at  that  point,  and  that  if 
express  trains  were  run  through  on  the  downtown  trip  much  of 
this  congestion  would  be  relieved.  The  third  track  was  once 
before  used  for  express  service  for  a  short  time,  but  the  type  of 
service  then  differed  materially  from  that  now  proposed. 

On  the  Jerome  Avenue  line  there  is  opportunity  for  express 
service,  as  there  is  a  third  track  constructed  for  that  purpose, 
and  not  now  so  used.  All  trains  operating  over  the  Jerome 
Avenue  line  are  run  as  express  trains  below  125th  Street  and  as 
local  trains  above.  It  is  proposed  that  part  of  these  shall  be 
run  as  express  trains  over  the  Jerome  Avenue  branch,  and  the 
remainder  continue  as  local  trains,  and  that  several  trains  be 
added  to  the  present  complement.  In  this  instance  particularly, 
the  Commission  contends  that  no  great  change  would  be  required 
to  make  this  an  effective  and  valuable  service  to  the  traveling 
public. 

The  express  service  proposed  on  the  Pelham  Bay  Park  line 
contemplates  the  use  of  the  non-used  third  track  on  that  line  to 
provide  an  express  service  over  the  part  of  the  route  now  served 
only  by  local  trains. 

The  non-completion  of  shops  and  yards,  particularly  on  the 
lines  of  the  B.-M.  T.  system,  the  need  for  wliich  is  a  prerequisite 
to  the  purchase  of  more  cars,  was  fully  set  forth  in  the  proceed- 
ings before  Judge  McAvoy.  and  previously  militated  against  such 
car  purchases  both  by  the  Interborough  and  the  Brooklyn  com- 
pany. But  the  last  named,  at  the  direction  of  the  Commission, 
will  receive  bids  February  15,  1926,  for  200  of  the  new  articulated 
type  of  subwav  car  units,  which  will  require  an  expenditure  in 
excess  of  $4,000,000. 

As  to  No.  2  of  the  McAvoy  recommendations  in  relation  to  the 
lengthening  of  the  platforms  of  the  stations,  the  Commission 
advised  at  that  time  that  it  was  conducting  hearings  as  to  the 
pos.sibility  of  an  order  in  relation  to  the  lengthening  of  stations 
upon  the  Interborough 's  old  subway  line,  that  is,  from  Times 
Square  to  96th  Street  on  the  West  Side,  and  from  Grand  Central 
Station  to  Brooklyn  Bridge  on  the  East  Side,  so  that  full  ten-car 
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trains  might  be  operated  upon  its  tracks  in  place  of  tiie  six-car 
trains  now  run.  It  was  expected  that  the  proceedings  would  be 
concluded  early  in  the  present  year,  but  at  one  of  the  hearings, 
on  March  16,  1925,  Daniel  L.  Turner,  Consulting  Engineer  to 
the  Commission,  testified  that,  due  to  the  increase  in  traffic  upon 
the  Interborough  lines, — 55  per  cent,  in  five  years  amounting  to 
254,000,000  passengers, — he  would  recommend  that  the  Commi.s- 
sion  enlarge  the  proposal  on  the  14  stations  originally  proposed, 
to  include  34  subway  stations  with  58  platforms,  14  elevated 
stations  with  23  platforms,  a  total  of  38  stations  and  81  platforms. 
Mr.  Turner's  estimate  of  the  cost  of  the  construction  work  was 
approximately  $12,000,000.  Additional  cars  needed  to  operate 
the  increased  schedule  made  possible  by  the  longer  station  plat- 
forms, would  number  382,  amounting  to  $10,425,000,  while  the 
cost  of  power,  line  equipment  and  other  details  of  eciuipment 
would  be  $6,196,000,  a  total  figure  of  $28,621,000. 

President  Iledley,  of  the  Interborough  Rapid  Transit  Com- 
pany, submitted  the  figure  of  $26,520,000  as  his  estimate  of  the 
cost  of  this  work,  of  which  the  company's  contribution  of  one-half 
the  co.st  of  construction  plus  the  additional  expense  of  cars,  etc., 
would  amount  to  $20,894,000.  He  and  other  representatives  of 
the  Interborough  Company  have  claimed  that  this  cost  was  far 
beyond  the  financial  ability  of  the  company  to  meet ;  and  testi- 
mony has  been  produced  at  subsequent  hearings  giving  greater 
details  of  the  cost  and  of  the  company's  financial  .situation  in 
respect  of  the  po.ssibility  of  meeting  its  share. 

Under  Contract  No.  3  the  expense  of  station  lengthening  is 
divided  half  and  half  between  the  City  and  the  company.  There 
is  no  such  provision,  however,  in  Contract  No.  4,  the  contract 
between  the  City  and  the  Brooklyn  company,  M'here  the  City 
is  obligated  to  meet  the  whole  eo.st.  So  the  Commission  is  not 
faced  with  any  question  of  the  adequacy  of  the  company's 
finances  in  issuing  a  direction  in  respect  of  station  lengthening 
on  the  lines  of  the  Brooklyn  companies. 

The  lengthening  of  platforms  upon  the  subway  lines  of  the 
B.-M.  T.  to  provide  for  the  operation  of  8-car  trains,  has  been 
rapidly  advanced  by  the  Commission  during  1925.  It  has  sub- 
mitted requisitions  to  the  Board  of  Estimate  covering  the  length- 
ening of  the  stations  upon  tlie  Brooklyn  system  wliich  liave  been 
approved  and  funds  have  been  made  available  to  tlie  Board 
of  Transportation. 

The  Commission,  late  in  1924  and  early  in  1925,  took  action 
with  respect  to  the  lengthening  of  the  DeKalb  Avenue,  Myrtle 
Avenue  and  Pacific  Street  stations  in  Brooklyn,  amending  in 
1925  a  prior  resolution  by  providing  that  the  work  be  done  by  a 
contractor  for  the  City  of  New  York  rather  than  by  the  company. 
On  February  3rd  the  Commission  approved  a  requisition  upon 
the  Board  of  Estimate  and  Apportionment  for  $351,000  for  the 
lengthening  of  the  .stations  on  the  Fourth  Avenue  line  in  Brook- 
lyn, which  was  a])proved  on  March  6,  1925,  the  funds  being  made 
available  to  the  Board  of  Transportation. 
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On  March  3,  1925,  the  Commission  approved  a  requisition  on 
the  Board  of  Estimate  in  the  sum  of  $478,000  to  provide  for  the 
len^hening  of  B.-M.  T.  stations  in  Manhattan  and  some  others. 
This  now  takes  care  of  the  financial  arrangements  for  all  station 
lengthening  on  the  Fourth  Avenue  and  Broadway  routes.  The 
work  henceforth  will  be  under  the  Board  of  Transportation  as  a 
construction  proposition. 

It  is  the  Commission's  understanding  that  the  Board  has 
divided  these  stations  into  several  groups,  for  the  first  of  which, — 
Pacific  Street,  Myrtle  Avenue,  DeKalb  Avenue,  Court  Street, 
Atlantic  Avenue  and  Seventh  Avenue, — ^the  Board  received  bids 
on  Deccember  14,  and  on  December  23  awarded  the  contract  to 
Charles  Meads  and  Company  at  .$362,841.  The  Commi-ssion 
is  also  informed  that  the  Board  will  shortly  proceed  to  make  a 
contract  for  the  remaining  stations  in  Brooklyn,  on  the  Fourth 
Avenue  line,  and  will  at  some  subsequent  period  award  a  contract 
or  contracts  for  the  work  in  Manhattan.  The  Commission  has 
every  reason  to  expect  that  this  work  will  go  forward  to  as 
prompt  a  conclusion  as  possible.  All  of  the  construction  work, 
however,  will  have  to  be  done  while  trains  are  being  operated 
through  the  station. 

Item  No.  3  of  the  McAvoy  recommendations  relating  to  this 
Commission,  was  in  reference  to  the  4-tracking  of  the  West  Side 
subway  in  Manhattan  north  of  96th  street  to  Dyckman  street, 
and  the  further  suggestion  that  when  the  new  Central  Park 
West-Washington  Heights  line  is  completed,  arrangements  he 
made  for  connecting  the  Bronx  branch  of  the  existing  West  Side 
line  with  the  new  line,  so  that  the  Bronx  trains  might  be  carried 
downtown  over  the  latter,  leaving  the  old  line  entirely  to  serve 
the  upper  West  Side  of  Manhattan  and  the  Bronx  community 
in  the  vicinity  of  Van  Cortlandt  Park.  The  engineers  of  the 
Commission  are  making  studies  in  respect  of  this  problem,  but 
there  are  a  number  of  questions  which  affect  the  situation  in 
some  degree.  In  the  meantime,  as  has  been  stated  in  respect  of 
No.  1,  the  Commission  has  had  in  contemplation  an  express 
service  on  the  Broadway  line  of  the  old  subway.  Until  a  deter- 
mination is  made  in  that  proceeding,  a  determination  in  respect 
of  the  latter  could  not  very  well  be  made ;  and  there  is  an  addi- 
tional problem  raised  by  the  fact  that  so  far  the  municipal  author- 
ities have  decreed  that  the  new  West  Side  line  shall  be  operated 
mimicipally  and  independent  of  either  of  the  existing  lines.  It 
is  also  being  designed  and  built,  the  Commission  is  informed, 
to  use  a  car  similar  to  the  B.-M.  T.  type  of  subway  car,  which 
is  materially  larger  in  width  and  length  than  the  Interborough 
cars.  If  the  City  adheres  to  its  plan  to  operate  this  line  inde- 
pendently, the  question  of  a  connection  at  96th  street  would  be 
difficult  to  solve.  No  decision  can  be  arri^'ed  at  yet  in  respect  of 
these  proposals  until  the  City's  plans  are  more  definitely  fixed. 
Without  some  diversion  of  the  Bronx  traffic  to  the  new  line  little 
would  be  gained  in  4-tracking  the  existing  line  north  of  96th 
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street,  as  it  is  now  filled  substantially  to  capacity  below  96th  street 
by  the  trains  of  the  two  branches  which  feed  in  at  that  point. 

Item  No.  4  related  to  more  guards  at  congested  stations  and 
to  a  possible  system  of  announcement  of  train  stops  on  rapid 
transit  cars.  The  Commission  took  up  with  the  companies  the 
matter  of  increa.sing  the  number  of  guards  upon  the  more  con- 
gested stations  of  each  system.  Increases  in  the  number  of 
guards  detailed  to  those  stations  have  already  been  made.  The 
Commission  has  continued  with  the  companies  the  possibility  of 
the  institution  of  a  system  by  which  guards  would  be  stationed 
at  the  height  of  the  rush  hours  at  all  heavily  congested  stations. 

In  respect  of  the  matter  of  annunciators,  this  problem  cannot 
so  readily  be  met.  No  entirely  satisfactory  mechanical  device 
for  this  purpose  has  as  yet  been  worked  out.  For  a  number  of 
years  upon  the  subway  lines  of  the  Brooklyn  company,  a  "loud 
speaker"  annunciator  was  used  in  the  cars.  Passengers  were 
confused  as  to  station  announcements,  and  finally  at  the  request 
of  the  Commission,  during  the  current  year,  because  of  the 
inability  of  the  device  to  meet  all  demands  upon  it,  it  was  dis- 
continued. 

Item  No.  5  related  to  sanitary  conditions  at  stations.  Inspec- 
tions have  been  made  periodically  throughout  the  year.  The  Com- 
mission is  still  considering  the  possibility  of  the  ti'ansfer  of 
station  lavatories  to  the  jurisdiction  of  the  Borough  Presidents 
to  supplement  existing  comfort  station  facilities.  This  would, 
however,  require  separate  entrances  ouside  of  the  ticket  controls 
of  the  stations,  and  in  that  respect  is  a  problem  requiring  thorough 
and  exhaustive  study. 

Item  No.  6  concerned  the  proposed  construction  of  a  connec- 
tion between  the  Third  Avenue  elevated  railroad  and  the  subway 
at  149th  street  and  Third  avenue.  At  this  point  the  underground 
line  and  overhead  line  of  the  Interborough  Rapid  Transit 
Company  interchange  transfers,  so  that  pa.ssengers  in  either 
direction  may  make  a  continuing  trip  in  the  same  direction  via 
either  system  by  merely  walking  upstairs  from  the  subway  station 
to  the  elevated  station,  and  vice  versa.  So  many  persons,  how- 
ever, use  this  method  of  transfer  that  the  existing  arrangements 
of  stairways,  passageways,  etc,  have  proved  inadequate,  particu- 
larly in  view  of  the  fact  that  it  has  been  nece.ssary  for  many 
passengers  to  cross  the  roadway  underneath  the  station.  As 
street  traffic  is  constantly  increasing,  naturally  the  difficulty  of 
making  transfers  has  also  increased.  The  Commission  has  had 
the  matter  up  for  several  years,  and  various  plans  and  pro.iects 
have  been  studied  and  considered.  Hearings  were  held  in  relation 
to  the  matter  early  in  1925,  including  a  hearing  at  the  Bronx 
Borough  Hall  on  January  30,  and  on  June  9,  1925,  the  Commis- 
sion approved  an  opinion  by  Commissioner  0  'Ryan,  before  whom 
a  number  of  the  hearings  had  been  held,  and  adopted  an  order  on 
the  same  day  directing  changes  and  additions  at  149th  street  and 
Third  avenue,   in  conformity  with  General   0 'Ryan's  opinion. 
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The  City  of  New  York,  on  reconimendation  of  the  Borough  Presi- 
dent of  The  Bronx,  expressed  a  willingness  to  appropriate  a  sum 
sufficient  to  provide  for  the  entire  cost  of  the  construction  of  an 
underground  passageway  from  the  subway  station  to  a  point 
where  access  could  conveniently  be  had  to  stairways  and  passage- 
ways leading  to  the  elevated  station.  Action  was  taken  by  the 
Board  of  Estimate  on  July  1,  1925,  when  the  sum  of  $123,000 
was  appropriated.  The  Commission  in  its  order  provided  that 
the  Interborough  Company  should  increase  the  width  of  mezzanine 
passageways  underneath  the  elevated  station,  and  so  connect 
them  as  to  make  a  continuous  mezzanine ;  to  install  two  additional 
stairways  from  the  station  platforms  to  a  proposed  new  mezzanine, 
and  to  provide  additional  stairway  facilities  to  the  street  level, 
where  a  connection  could  be  had  with  the  underground  passage- 
way which  the  City  was  directed  to  construct.  The  order  con- 
tained a  provision  that  if  the  City  did  not  promptly  signify  its 
intention  to  construct  the  passageway,  then  the  order  should  be 
ineffective  and  an  alternate  plan  requiring  somewhat  less  of  work 
on  the  part  of  the  Interborough  Company  should  be  effected.  As 
stated,  however,  the  City  appropriated  the  funds  and  made  them 
available. to  the  Board  of  Transportation.  That  Board,  the  Com- 
mission is  informed,  is  proceeding  with  the  completion  of  the 
detail  i^lans  in  conformity  with  the  Commission's  general  plan, 
and  will  let  a  contract  for  the  construction  of  the  underground 
passageway  early  in  1926. 

The  Commission  believes  that  while  the  alterations  proposed 
do  not  present  an  ideal  condition  at  149th  street  and  Third 
avenue,  the  changes  which  will  come  about  as  a  result  of  the 
reconstruction  will  be  material  and  will  be  of  great  assistance 
to  the  traveling  public,  relieving  the  situation  in  respect  of  the 
worst  of  the  conditions  complained  of. 

GRADE  CROSSINGS 

In  the  progress  made  toward  the  elimination  of  the  many 
dangerous  grade  crossings  on  lines  under  the  jurisdiction  of  the 
Commission,  the  year  1925  may  be  ranked  with  1924  in  the  amount 
of  work  in  process  and  completed,  that  year  having  been  the 
greatest  in  this  respect  since  the  passage  of  the  Grade  Crossing 
Act,  now  a  part  of  the  Railroad  Law.  The  Commission  has  juris- 
diction over  such  work  in  the  City  of  New  York. 

The  various  aspects  of  the  grade  crossing  situation  within  the 
City  were  considered  comprehensively  in  a  report  entitled  "The 
Grade  Crossing  Pi-oblem  in  The  City  of  New  York  and  its  Solu- 
tion" made  to  the  Commission  on  October  15,  1925,  by  Commis- 
sioner LeRoy  T.  Harkness,  and  by  the  Commission  transmitted  to 
the  Joint  Legislative  Committee  on  Grade  Crossings,  in  response 
to  whose  request,  on  August  1,  1925,  the  compilation  was  made. 
This  report  amplified  and  brought  to  date  a  previous  report  of 
October  25,  1923,  also  by  Commissioner  Harkness.    (See  Transit 
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Commission,  Annual  Report,  1923.)  The  1925  report,  which  is 
presented  as  General  Appendix  B  of  Part  I  of  this  volume,  shows 
that  there  are  within  the  City  of  New  York  over  400  existing  grade 
crossings,  of  which  308  may  be  described  as  dangerous  and  to  be 
eliminated  as  soon  as  possible.  These  crossings  would  cost  to 
eliminate  in  excess  of  $50,000,000,  which  sum,  however,  does  not 
include  the  reconstruction  of  the  New  York  Central  tracks  on  the 
West  Side  of  the  Borough  of  Manhattan,  and  only  partially  the 
treatment  of  the  crossings  on  the  Atlantic  Avenue  Division  of  the 
Long  Island  Eailroad  in  the  Boroughs  of  Brooklyn  and  Queens. 
Commissioner  Harkness'  report  laid  out  a  proposed  plan  of  grade 
crossings  elimination  covering  a  period  of  ten  years  and  involving 
an  annual  appropriation  by  the  State  of  approximately  $1,300,- 
000.  This  proposed  program  would  provide  for  the  elimination 
of  129  grade  crossings  in  Brooklyn  and  Queens,  and  73  grade 
crossings  in  the  Borough  of  Richmond. 

The  report  pointed  out  that  with  the  exception  of  the  West  Side 
grade  crossing  problem  of  the  New  York  Central  Railroad,  the 
grade  crossing  situation  is  not  serious  either  in  Manhattan  or  The 
Bronx,  in  which  boroughs  there  are  practically  no  railroad  cross- 
ings at  grade.  The  report  indicated,  however,  that  the  New  York 
Central  crossings  in  Manhattanville  and  at  Dyckman  street,  ten  in 
number  all  told,  will  cost  to  eliminate  $4,000,000.  It  eniimerated 
in  all,  45  grade  crossings  that  have  been  or  will  be  eliminated 
within  the  City  of  New  York  from  funds  provided  by  the  State 
since  1909. 

This  report  was  considered  at  public  hearings  by  the  Joint 
Legislative  Committee  at  Albany  on  October  27,  at  New  York  on 
November  19,  December  3  and  4.  At  the  Albany  hearing  the 
Committee  heard  from  Commissioner  Harkness  in  reference  to  the 
situation  generally,  and  in  New  York  on  November  19,  with  par- 
ticular reference  "to  the  West  Side,  Atlantic  Avenue  and  Far 
Rockaway  situations,  and  from  Commissioner  Harkness,  city 
officials  and  the  general  public  in  reference  to  these  and  other 
projects  at  the  subsequent  later  hearings. 

The  Year's  Progress  in  Elimination 

Progress  in  elimination  during  the  year  was  marked  by  the 
completion  of  work  on  six  crossings  on  Staten  Island  Railway, 
and  two  dangerous  crossings  on  the  Atlantic  Avenue  Division  of 
the  Long  Island  Railroad,  while  nine  on  the  New  York  Central's 
West  Side  tracks  are  in  process  of  elimination.  Construction 
work  in  relation  to  the  carrying  of  seven  new  streets  across  rail- 
roads is  under  way,  and  one  such  project  has  been  completed. 
The  year  closed  with  five  projects,  estimated  to  cost  $5,000,000, 
actually  under  construction. 

The  six  grade  crossings  eliminated  in  the  Borough  of  Richmond 
on  the  Staten  Island  Railway  lay  between  Princess  Bay  and 
Pleasant  Plains.    They  were,  seriatim.  Princess  Bay  Road,  Bay 
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View  Avenue,  Manee  Avenue,  Woodvale  Avenue,  Sharrott  Ave- 
nue and  Amboy  Road.  The  first  named  was  carried  over  the 
tracks  of  the  railroad  in  cut  by  a  steel  and  concrete  bridge,  while 
the  five  remaining  streets  were  carried  across  and  under  the  rail- 
road tracks,  which  for  some  distance  were  upon  an  embankment. 
Construction  work  commenced  toward  the  end  of  1924,  and  was 
completed  at  the  end  of  December.  The  estimated  cost  of  the 
work  was  $1,000,000,  of  which  the  State's  estimated  share  was 
$250,000. 

The  first  partial  payment  of  $60,000  on  account  of  the  State's 
share,  and  a  like  sum  on  account  of  the  share  of  the  cost  borne  by 
the  City  of  New  York,  also  one-quarter,  was  certified  by  the  Com- 
mission on  November  4,  1925. 

Rockaway  Boulevard  Bridge 

The  construction  of  a  pedestrian  and  vehicular  foot  bridge  at 
Rockaway  Boulevard  on  the  Atlantic  Division  of  the  Long  Island 
Railroad,  to  eliminate  two  crossings,  began  in  September,  1925, 
and  was  the  outcome  of  the  Commission's  investigation  into  the 
need  for  the  complete  elimination  of  the  22  grade  crossings  on 
this  division  of  the  railroad.  The  subject  has  been  under  general 
investigation  by  the  Commission  for  several  years.  In  1924  the 
railroad  company  made  application  to  the  Commission  and  formal 
hearings  were  held  in  reference  to  removal  of  these  crossings, 
which  are  among  the  most  dangerous  in  the  City.  Express  trains 
at  high  speed,  as  well  as  local  trains,  operate  at  close  intervals  over 
the  Atlantic  Avenue  Division  tracks.  Grade  crossing  accidents  in 
the  last  few  years  have  been  numerous  and  serious. 

At  the  hearings  it  developed  that  the  opinion  of  residents  and 
business  people  along  Atlantic  Avenue  was  averse  to  the  removal 
of  the  tracks  by  the  method  of  elevation,  and  that  a  subway  was 
preferred  by  these  interests.  City  and  Borough  authorities,  who 
appeared  at  the  hearings,  were  also  opposed  to  an  elevated  con- 
struction, favoring  a  depression  of  the  tracks,  they  stated,  in  order 
that  the  street  surface  might  be  cleared  and  boulevarded  for  motor 
highway  purposes.  The  elevation  of  the  tracks,  it  was  estimated, 
would  cost  from  $10,000,000  to  $12,000,000,  and  a  subway  about 
$50,000,000.  Due  to  the  conflicting  opinions  and  the  large  expense 
involved,  consideration  of  the  general  project  was  relinquished. 
The  Commission,  however,  in  view  of  the  extremely  dangerous 
situation  at  Rockaway  Boulevard,  did  not  feel  that  there  should 
be  longer  delay  in  respect  of  this  particular  point  and  directed 
the  elimination  of  two  ero.ssings  in  a  manner  which  will  not  inter- 
fere with  a  later  solution  of  the  whole  problem.  An  overhead 
highway  bridge  was  ordered  at  Rockaway  Boulevard  at  an  esti- 
mated cost  of  $96,000.  While  very  little  of  the  work  may  be 
retained  to  fit  into  any  permanent  solution  the  Commission,  as  has 
been  stated,  believed  that  the  situation  at  Rockaway  Boulevard, 
the  scene  of  several  disastrous  accidents,  was  so  serious  that  the 
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expenditure,  though  only  for  a  temporary  solution,  was  amply 
justified.  The  starting  of  the  work  was  delayed  hy  difficulties  en- 
countered in  the  removal  of  building  encroachments  within  the 
street  lines  of  Rockaway  Boulevard  as  widened  by  City  authority, 
but  construction  work  was  begun  during  September  and  the  bridge 
was  opened  for  traffic  on  November  30,  1925. 

West  Side  Tracks 

The  work  of  the  Commission  in  prior  years  in  reference  to  the 
elimination  of  the  crossings  of  the  New  York  Central  Railroad  on 
the  West  Side  of  Manhattan  has  been  detailed  in  other  reports. 
In  the  Report  of  1924  it  was  related  that  the  Commission,  follow- 
ing an  application  of  the  New  York  Central  Railroad  Company, 
made  in  1923,  conducted  hearings  and  issued  an  order  on  recom- 
mendation of  General  O'Ryan,  providing  for  the  elimination  of 
nine  crossings  at  or  in  the  vicinity  of  125th  Street  (Manhattan- 
ville),  and  one  at  Dyckman  Street.  The  Commission,  however, 
denied  the  application  of  the  company  for  the  elimination  of  the 
crossings  on  streets  at  gi-ade  between  60th  Street  and  St.  John's 
Park.  The  order  provided  that,  no  State  funds  then  being  avail- 
able, commencement  of  the  construction  work  should  be  tem- 
porarily suspended. 

During  the  summer  months  the  Commission  found,  as  a  result 
of  its  investigations  into  the  Long  Island  grade  crossing  situation, 
that  it  was  impracticable  to  attempt  to  proceed  with  the  elimina- 
tion of  six  crossings  at  or  near  Springfield,  upon  the  Montauk 
Division  of  the  Long  Island  Railroad,  pending  the  completion  of 
another  elimination  project  nearby,  upon  the  same  railroad  line 
at  Jamaica.  The  two  projects  could  not  proceed  concurrently,  the 
engineers  of  the  railroad  company  stated,  and  with  them  the 
Commission's  engineers  agreed,  without  very  serious  disruption 
to  the  railroad  service  and  equally  great  inconvenience  to  the 
thousands  of  commuters  daily  using  the  Montauk  Division.  Hence, 
the  Commission  made  provision  that  the  Springfield  elimination 
should  be  suspended  pending  the  completion  of  the  work  nt 
Jamaica.  By  such  suspension  the  sum  of  $350,000  of  State  grade 
crossing  funds  was  made  available,  and  the  Commission  on  Sep- 
tember 1,  1925,  issued  an  order  directing  that  it  be  used  for  the 
immediate  elimination  of  the  nine  Manhattanville  crossings.  Work 
has  already  been  begun  and  is  proceeding  rapidly.  Provision  has 
been  made  for  a  3-track  structure  above  the  streets  with  ramps 
leading  down  to  the  existing  track  grade  at  either  end.  It  is 
estimated  that  the  work  will  cost  in  excess  of  $3,200,000,  of  which 
the  State's  one-fourth  .share  will  be  about  $800,000.  Thus,  after 
more  than  50  years  of  fruitless  discussion  and  long  litigation,  the 
Commission  has  finally  provided  for  the  beginning  of  the  work 
of  West  Side  track  elimination,  and  the  work  is  so  planned  that 
the  elimination  at  Manhattanville  can  be  made  a  part  of  any 
future  general  elimination  program  for  the  treatment  of  the  whole 
West  Side  track  situation  from  St.  John's  Park  to  Spuyten  Duyvil. 
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Broadway-Elmhurst 

This  important  and  dangerous  crossing  was  considered  for 
removal  in  1924,  there  being  allocated  to  the  cost  of  the  work  a 
portion  of  the  sum  appropriated  by  the  Legislature  in  1923  for 
grade  crossing  removal  in  the  City  of  New  York.  The  estimated 
cost  of  the  whole  work  is  $445,000,  something  of  a  reduction  below 
original  estimates.  The  Commission  approved  a  general  plan  of 
construction  which,  however,  showed  a  small  area  of  property 
privately  owned  to  be  needed  for  the  elimination.  In  view  of  the 
position  of  the  City  of  New  York  .shown  in  the  Queens  elimination 
project,  recently  completed,  that  under  the  Railroad  Law  private 
property  needed  for  grade  crossing  eliminations  must  be  acquired 
by  the  City,  the  Commission  requested  the  Board  of  Estimate  to 
take  title  to  this  required  parcel.  The  Board  of  Estimate  late  in 
the  year  requested  the  preparation  and  submission  of  a  new  map. 
A  survey  was  made  and  the  map  was  approved  November  24th  by 
the  Commission  and  submitted  to  the  Board  of  Estimate.  The 
Commission  now  awaits  further  action  by  the  Board. 

This  is  a  specific  instance  of  the  situation  cited  by  Commissioner 
Harkness  in  his  report  to  the  Commission  on  the  grade  crossing 
situation,  in  which  he  recommended  that  in  the  interests  of  the 
expeditious  acquisition  of  real  estate,  Section  92  of  the  Railroad 
Law  be  amended  so  as  not  to  require  the  acquisition  of  property 
Dy  the  municipality  alone,  but  to  permit  the  railroad  company 
affected  also  to  have  such  power  in  the  event  of  being  directed 
to  acquire  needed  land  by  an  administrative  body,  such  a.s  the 
Transit  Commission  or  the  Public  Service  Commission.  The  in- 
volved machinery  of  condemnation  which  will  have  to  be  resorted 
to  before  the  property  can  be  acquired  in  connection  with  the 
Broadway  grade  crossing  work  has  necessarily  delayed  that 
work,  and  will  cause  a  still  further  delay.  Whereas,  on  the  other 
hand,  if  the  right  of  acquisition  lay  also  with  the  railroad  com- 
pany, the  property  could  have  been  bought  at  private  purchase, 
certainly  as  cheaply  as  the  City  will  acquire  it  in  condemnation, 
and  most  certainly  more  expeditiously. 

Jamaica  Elimination 

Plans  are  now  nearly  completed  for  the  elimination  of  five  grade 
crossings  on  the  Main  Line  of  the  Long  Island  Railroad  ju.st  east 
of  the  Jamaica  Station,  and  one  crossing  on  the  Montauk  Divisioii 
at  Hillside.  The  past  history  of  this  elimination  project  has  been 
related  in  previous  annual  reports.  During  1925,  the  Commission 
was  principally  engaged  in  a  consideration  of  various  a.spects  of 
the  plans  which  will  carry  the  railroad  through  the  principal 
part  of  the  older  portion  of  the  community  of  Jamaica  upon  an 
embanked  structure.  At  the  present  time  three  of  the  streets 
affected  are  carried  over  the  railroad  on  bridges.  In  the  other 
instances  the  streets  cross  the  railroad  at  grade.    Under  the  new 
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arrangement  all  of  the  streets  will  cross  underneath  the  tracks  and 
the  structure  will  be  widened  and  changed  in  several  respects  to 
permit  of  improvements  in  operation.  These  changes  will  also  be 
of  very  material  benefit  to  pedestrian  traffic  and  particularly  to 
vehicular  traffic,  as  several  of  the  highways  involved  are  greatly 
congested  with  automobile  traffic,  particularly  on  Sundays  and 
holidays.  The  railroad  tracks  at  these  streets  carry  a  heavier 
traffic  than  at  almost  any  other  point  in  the  Long  Island  Railroad 
system. 

In  the  plans  as  submitted  by  the  railroad  company  to  the  Com- 
mission for  approval,  Prospect  street,  one  of  the  streets  now  car- 
ried across  the  railroad  track  by  a  bridge,  was  shown  to  be  closed 
off  south  of  the  railroad  tracks.  As  this  was  not  contemplated  in 
the  Commission's  original  order  for  the  Jamaica  elimination,  the 
matter  was  taken  under  advisement  and  a  hearing  held  by  the 
Chief  Engineer.  At  the  hearing  there  appeared  property  owners 
and  representatives  of  many  civic  organizations  in  Jamaica  who 
were  united  in  protest  against  the  change.  The  railroad  com- 
pany's engineers,  on  the  other  hand,  indicated  that  the  change 
would  involve  a  saving  in  the  cost  amounting  to  $200,000,  of 
which  one-half  would  be  saved  by  the  railroad  company,  and  one- 
half  .jointly  by  the  City  and  State  of  New  York. 

The  testimony  adduced,  however,  sliowed  definitely  that  the 
closing  of  Prospect  street,  as  contemplated,  would  divert  traffic 
through  a  short  new  street  into  Washington  street,  Jamaica,  and 
congest  that  street,  which  is  narrow  and  has  trolley  tracks  upon 
it,  in  a  serious  manner.  It  was  also  shown  that  in  time  Prospect 
street  might  be  connected  up  with  one  of  the  main  thoroughfares 
for  traffic  across  Long  Island,  but  if  closed  off  any  possibility  of 
this  through  avenue  would  be  lost.  Therefore  the  Commission, 
upon  recommendation  of  the  Chief  Engineer,  in  the  belief  that 
the  traffic  advantages  would  outweigh  the  probable  immediate 
saving,  directed  that  the  plans  be  returned  to  the  railroad  com- 
pany for  revision  to  show  Prospect  street  carried  through  beneath 
the  railroad  tracks.  The  railroad  company  resubmitted  the 
revised  plans  late  in  the  year,  and  it  is  expected  that  the  contract 
will  be  let  for  the  actual  construction  work  early  in  1926. 

Mosholu  Avenue 

In  January  the  New  York  Central  Railroad  Company  applied 
for  an  order  directing  the  elimination  of  the  grade  crossing  of 
Mosholu  avenue,  in  the  Borough  of  The  Bronx,  across  the  tracks 
of  the  Putnam  Division  of  the  railroad  company.  Both  Mosholu 
avenue  and  the  railroad  tracks  of  this  division  pass  through  Van 
Cortlandt  Park,  the  highway  being  largely  devoted  to  automobile 
traffic,  which  is  particularly  heavy  on  Saturdays,  Sundays  and 
holidays. 

Hearings  were  held  before  Carleton  S.  Cooke,  Assistant  Counsel 
to  the  Commission,  and  on  May  19,   1925,  the  Commission  ap- 
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proved  a  Report  and  Opinion  by  him  recommending  that  tlie  street 
be  carried  over  the  railroad  track  by  a  concrete  and  steel  bridge 
having  a  clearance  of  18  feet  above  the  railroad  tracks,  provided 
with  a  foot-walk  for  pedestrians  and  with  an  opportunity  for 
pedestrians  to  cross  beneath  the  highway  in  a  direction  parallel 
to  the  railroad  tracks.  The  span  of  the  bridge  is  to  be  40  feet. 
The  estimated  cost  is  $125,000,  of  which  the  State's  share  will  be 
approximately  $60,000.  The  plans  have  been  submitted  for  the 
work. 

Other  Work 

There  was  also  in  progress  during  the  year,  the  construction  of 
a  bridge  at  Ziegler  avenue  in  the  Borough  of  Queens,  acro.ss  the 
North  yide  Division  of  the  Long  Island  Railroad.  Abutments 
had  been  constructed  some  time  since,  at  the  time  the  tracks  were 
lowered,  and  the  work  consisted  largely  of  carrying  a  steel  and 
concrete  bridge  over  them  at  an  estimated  cost  of  $25,000.  Work 
began  in  September,  and  was  substantially  completed  at  the  end 
of  the  year.  Con.struction  progress  was  also  made  during  the  year 
upon  the  improvement  at  Third  avenue  and  East  189th  street,  in 
the  Borough  of  The  Bronx,  where  these  two  thoroughfares  were 
carried  over  the  tracks  of  the  New  York  Central  Railroad.  Litiga- 
tion covering  a  period  of  several  years,  followed  the  issuance  of 
the  original  order  for  the  improvement  by  the  Public  Service 
Commission  for  the  First  District  in  1918.  There  was  also  litiga- 
tion over  the  acquisition  of  property  and  easements.  These  diffi- 
culties were  cleared  away  and  construction  work  was  commenced 
during  1925  with  the  building  of  a  new  railroad  station  at  Ford- 
ham  at  a  cost  of  $130,000.  The  old  Fordham  station  stood  in  the 
way  of  the  contemplated  improvement.  The  cost  of  the  whole 
work  when  completed  will  be  $500,000,  and  will  be  borne  entirely 
by  the  City  of  New  York  and  the  railroad  company. 

Early  in  1921  the  Transit  Commission  modified  an  order  of  the 
Public  Service  Commi-ssion  for  the  First  District  in  respect  of  the 
manner  in  which  Palmetto  street  and  several  other  streets  should 
be  carred  across  the  tracks  of  the  Brooklyn  City  Railroad  Com- 
pany. In  the  modified  order  it  was  provided  that  the  work 
should  be  divided  into  three  groups,  and  that  upon  completion  the 
City  should  pay  its  share  of  the  cost  of  that  particular  group,  no 
State  money  being  involved.  The  railroad  company  completed 
the  first  group  in  1921,  but  the  City's  share  of  the  cost  was  not 
met  until  1925.  During  the  past  year,  however,  the  City  met  its 
obligation  in  respect  of  the  first  group,  and  plans  having  been 
approved  by  the  Commission,  work  upon  the  second  group  of 
crossings,  four  in  number,  began  in  November.  The  estimated 
cost  is  $15,000. 

Appropriations 

The  Legislature,  by  various  enactments  in  1910.  1911,  1915, 
1917  and  1923,  appropriated  the  sum  of  $1,450,000  for  grade  cross- 
ing elimination  within  the  City  of  New  York.  In  addition  to  the 
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above  amount,  au  act  of  the  Legislature  (Chapter  771  of  the  Laws 
of  1913)  provided  for  the  depositing  with  the  Chamberlain  of  the 
City  of  New  York  of  certain  moneys  received  as  recording  tax 
upon  mortgages  made  by  the  Interborough  Rapid  Transit  Com- 
pany and  the  former  New  York  Municipal  Railway  Corporation, 
such  sums  to  be  applied  to  covering  the  State's  one-quarter  share 
of  elimination  of  grade  crossings  in  the  City  of  New  York.  The 
most  recent  accounting  shows  that  the  sum  available  from  this 
source  is  $699,696.50,  or  a  total  available  for  grade  crossing 
elimination  of  $2,149,696.50.  Of  this  total  sum  there  has  already 
been  paid  out  $735,:i24.71,  leaving  a  balance  in  the  hands  of  the 
State  Comptroller  and  the  Chamberlain  of  the  City  of  New  York 
of  $1,414,371.79.  This  .sum  has  been  entirely  allocated  to  work 
either  ortlered  or  in  progress,  and  the  fund,  owing  to  increases  in 
prices  over  original  estimates,  particularly  for  labor,  shows  a 
theoretical  deficit  of  $155,638.21.  It  is  considered  probable,  how- 
ever, that  adjustments  in  the  work  can  be  made  so  as  to  realize 
from  the  allocated  funds  certain  sums  adequate  to  cover  this 
deficiency. 

A  more  detailed  report  in  respect  of  the  above  items  and  as  to 
other  items  in  connection  with  the  elimination  of  grade  crossings 
and  the  carrying  of  new  .streets  across  railroads  will  be  found  in 
Chapter  III,  the  Report  of  the  Chief  Engineer, — in  the  portion 
thereof  devoted  to  the  work  of  the  Division  of  Railroad  En- 
gineering. 

TRANSPORTATION  REGULATION 

The  Transit  Commission,  under  the  Public  Service  Commission 
Law  and  other  statutes,  exercises  regulatory  jurisdiction  over  all 
street  railroads  in  New  York,  with  the  exception  of  the  operation 
by  the  City  of  New  York  over  the  Williamsburg  Bridge.  It  also 
has  jurisdiction  over  omnibus  lines,  with  the  exception  of  lines 
operated  without  legal  authority  under  municipal  auspices,  and 
certain  other  omnibuses  operated  in  suburban  and  interstate 
traffic.  The  regulation  of  interstate  omnibuses  has  been  declared 
by  the  courts  to  be  beyond  the  powers  of  the  State. 

The  term  street  railroads  includes  not  only  railroad  lines 
operating  on  the  surface  of  the  streets,  commonly  called  trolleys, 
but  subways  and  elevated  railroads  as  well,  which  are  generally 
designated  as  rapid  transit  lines.  In  relation  to  the  rapid  transit 
lines,  the  Commission  posses.ses  certain  additional  duties  of  regula- 
tion and  administration  imposed  by  the  contractual  agreements 
known  as  the  rapid  transit  contracts  between  the  City  of  New 
York  and  the  two  companies  which  operate  the.se  rapid  transit 
systems.  The  Commission  acts  as  the  agent  or  administrator  for 
the  City  of  New  York  under  the  terms  of  these  contracts  which, 
in  turn,  derive  their  authority  from  the  Rapid  Transit  Act. 

Regulation  of  street  railroads  and  other  public  utilities,  as  now 
carried  on  in  New  York  State,  began  in  1907,  with  the  passage  of 
the  Public  Service  Commissions  Law.    Prior  to  that  year  there 
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had  been  some  measure  of  regulation,  particularly  of  steam  rail- 
roads and  of  gas  companies,  but  greatly  limited  in  its  scope.  The 
Public  Service  Commissions  Law  of  New  York  State  was  one  of 
the  first  enacted.  All  other  states,  with  the  exception  of  the  State 
of  Delaware,  now  have  regulatory  laws  in  relation  to  railroads  or 
other  public  utilities,  and  a  great  many  of  these  are  modeled  upon 
the  New  York  State  statute. 

Public  Transportation 

The  transportation  system  of  New  York  City  was  established 
about  a  century  ago  with  omnibus  lines  operated  over  established 
routes.  For  another  one  hundred  years  prior  there  had  been  a 
stage  coach  service  between  New  York  and  other  cities,  such  as 
Boston  and  Philadelpliia.  The  first  omnibuses  in  New  York  to 
operate  for  purely  local  transportation  purposes  were,  of  course, 
horse  drawn. 

The  modern  transportation  system  in  New  York,  which  now 
carries  the  greatest  traffic  of  any  such  system,  may  be  said  to  have 
been  established  in  1832  when  omnibuses  drawn  by  liorses  first 
ran  upon  rails  laid  in  the  public  streets.  The  street  was  Fourth 
Avenue,  one  of  the  principal  north  and  south  traffic  arteries  in 
Manhattan.  Surface  railroad  cars  have  been  in  practically  con- 
tinuous operation  upon  that  thoroughfare  in  all  of  the  93  years 
since,  the  modern  successor  of  the  company  operating  that  first 
street  car  line  being  the  New  York  &  Harlem  Railroad  Company, 
one  of  the  subsidiaries  of  the  New  York  Central  Railroad,  and  it 
still  operates  a  street  railroad  line  upon  the  same  street.  New 
York  had  horse  cars  upon  its  streets  for  85  years,  although  they 
were  not  the  principal  means  of  local  transportation  during  all  of 
that  period.  In  the  early  days  the  horse  drawn  omnibus  was  a 
strong  and  active  competitor  of  the  early  horse  car  lines  and  so 
remained  for  30  years  or  more  after  the  initial  operation  of  cars, 
until  street  congestion  in  the  downtown  thoroughfares  in  New 
York  finally  made  surface  railroad  operation  quicker  and  more 
practicable. 

A  new  element  was  introduced  into  the  transportation  situa- 
tion by  the  operation  of  elevated  railroads  a  few  years  after  the 
horse  drawn  omnibuses  lost  their  great  popularity.  Upon  the 
elevated  roads  were  operated  trains  of  cars  hauled  first  by  cable 
and  later  by  steam  engines.  The  first  elevated  railroad  began 
operation  in  1868.  Some  years  later  the  principle  of  cable  trac- 
tion was  introduced  upon  the  streets  and  a  larger  and  better  type 
of  surface  railroad  was  placed  in  service.  Soon  afterward,  in  the 
early  90 's,  the  first  electric  surface  cars  were  operated,  and  this 
method  of  propulsion  rapidly  gained  predominance  so  that  no 
more  cable  railroads  were  built.  Cable  operation,  however,  con- 
tinued for  many  years,  but  was  finally  entirely  superseded  by 
trolley  operation  in  the  early  years  of  the  present  century. 
About  1900  the  principle  of  electric  traction  was  applied  to  the 
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elevated  lines  in  Manhattan  and  in  Brooklyn.  The  latter  had 
been  constructed  in  the  80 's  and  used  steam  engines  as  traction 
power  throughout  the  earlier  years. 

The  advent  of  the  trolley  car,  however,  did  not  cause  the  dis- 
appearance of  the  horse  car  from  the  streets  of  Manhattan  for 
more  than  25  years.  This  was  due  to  two  conditions,  the  principal 
one  of  which  was  that  the  City  authorities  from  the  earliest 
required  that  trolley  cars  on  Manhattan  Island  should  be  operated 
by  a  third  rail  underground  similar  to  the  underground  slot  and 
trough  arrangement  which  prevailed  for  the  cable  cars.  The 
result  was,  of  course,  from  the  aesthetic  standpoint,  to  keep  the 
streets  cleared  of  disfiguring  trolley  poles  and  overhead  wires,  but 
at  the  same  time  it  so  increased  the  cost  of  installation  that  sur- 
face railroad  companies  were  loath  to  make  the  change  from 
horse  cars  on  the  poorer  routes.  There  was  also  the  condition  that 
several  of  the  street  car  lines  were  operating  on  highways  closely 
adjacent  to  tide  water  where  the  underground  rail  system  could 
have  been  installed  only  under  greatest  difficulty  and  at  pro- 
hibitive expense.  Hence,  on  the.se  lesser  routes,  horse  cars  con- 
tinued to  operate  for  many  years,  the  last  line  passing  from  the 
surface  of  the  streets  in  the  summer  of  1917.  Many  of  the  less 
important  routes  are  now  served  by  adjacent  rapid  transit  routes 
and  surface  railroad  operation  has  been  abandoned. 

The  Transportation  System 

The  local  transportation  system  in  New  York  comprises  rapid 
transit  lines  which,  as  has  been  explained,  consist  of  subways  and 
elevated  railroads  which  operate  trains  of  cars,  of  street  surface 
railroads  and  of  omnibus  lines.  The  subways  are  operated  in  part 
beneath  the  surface  of  the  streets  and  in  open  cuts,  and  upon  ex- 
tensions, which  are  constructed  as  elevated  railroads.  Other  rapid 
transit  lines  are  wholly  elevated  railroads  and  like  the  subways, 
are  operated  with  trains  of  cars.  The  street  surface  railroads  are 
what  are  commonly  described  as  .trolley  lines  operating  single  cars, 
or  cars  and  trailers.  The  motor  omnibus  lines  are  self-descriptive. 
The  steam  railroad  trunk  lines  entering  the  City  also  have  electri- 
fied local  divisions  which  perform  an  important  service  in  the 
transportation  of  increasing  numbers  of  .suburban  passengers. 

All  of  these  lines  are  subject  to  the  regulation  by  the  Commis- 
sion of  their  activities,  under  the  powers  conferred  by  the  Public 
Service  Commission  Law  and  other  similar  .statutes,  with  the 
exception  of  the  steam  railroads  entering  the  City,  which  are 
generally  under  the  jurisdiction  of  the  Public  Service  Commis- 
sion, and  only  to  a  limited  degree  report  to  the  Transit  Commis- 
sion and  are  regulated  by  it.  As  has  been  stated,  the  rapid 
transit  lines  are  subject  to  an  additional  jurisdiction  accruing 
from  the  powers  conferred  by  the  Rapid  Transit  Act  and  the  con- 
tracts prepared  under  the  authority  thereof. 
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New  York's  earliest  subway,  first  operated  in  1904,  was  con- 
structed to  serve  the  Boroughs  of  Manhattan  and  The  Bronx,  and 
later  was  extended  to  Brooklyn.  It  was  built  by  the  Board  of 
Rapid  Transit  Railroad  Commissioners  with  funds  provided  by 
the  municipality,  and  its  operation  assigned  to  a  private  company 
under  a  long  term  lease.  The  first  portion,  from  Brooklyn  Bridge 
to  Harlem  and  the  Bronx  which  was  placed  in  operation  in 
October,  1904,  was  built  under  what  was  termed  Contract  No.  1. 
Construction  was  subsequently  started  (Contract  No.  2)  of  an 
additional  extension  to  Brooklyn  with  a  tunnel  under  the  East 
River.    Full  operation  of  this  portion  began  in  190S. 

The  success  of  the  first  subway  construction  was  at  once 
apparent,  and  the  City  continued  with  construction  of  additional 
facilities,  with  new  underground  lines  and  new  elevated  lines. 
These  for  the  most  part  were  constructed  under  the  Dual  System 
contracts,  so  called  (Contracts  Nos.  3  and  4),  which  were  entered 
into  in  1913  and  linked  together  the  four  boroughs  of  Manhattan, 
Brooklyn,  Queens  and  Richmond.  The  first  subway,  which  had 
been  leased  to  the  Interborough  Rapid  Transit  Company  for 
operation  was  increased  with  additional  main  lines  and  exten- 
sions, necessitating  a  further  contract  with  the  company  in  which 
the  City  gained  the  benefit  of  a  short  term  lease,  provisions  for 
recapture,  etc..  in  return  for  the  additional  benefits  accorded  to 
the  company.  Contract  No.  4  was  made  with  the  New  York 
Municipal  Railway  Corporation,  a  subsidiary  of  the  Brooklyn 
Rapid  Transit  system.  The  latter,  however,  has  been  reorganized 
into  the  B.-M.  T.  system,  and  the  City's  relationship  is  with  a 
new  subsidiary  of  that  system,  the  New  York  Rapid  Transit 
Corporation.  The  contract  also  provided  for  the  construction  of 
new  subways  in  Brooklyn  and  Manhattan,  together  with  exten- 
.sions  and  third-tracking  of  elevated  railroads  similar  to  those 
provided  for  in  the  contract  with  the  Interborough  Company. 

With  one  notable  exception,  the  lines  provided  for  in  the  Dual 
Contracts  of  1913  are  all  completed  or  under  construction,  and  in 
addition  there  have  been  constructed  extensions  of  some  of  the 
lines  which  could  not  be  provided  for  in  these  contracts,  although 
originally  contemplated. 

It  was  thought  that  the  lines  provided  for  in  the  1913  con- 
tracts would  be  ample  to  meet  all  the  needs  of  the  City  for  a  great 
many  years  to  come,  but  the  system  is  now  outgrown,  and  new 
lines  are  urgently  needed.  Construction  is  already  going  ahead 
on  certain  new  routes.  The  planning  and  construction  of  new 
lines  was  under  the  jurisdiction  of  the  Transit  Commission  until 
July  1.  1924,  when  under  legislative  mandate,  it  was  delegated 
to  a  new  agency,  the  Board  of  Transportation  of  the  City  of 
New  York.  This  Board  now  carries  on  all  such  new  construction. 
Numerous  extensions  and  changes,  however,  in  the  old  lines  are 
initiated  by  the  Transit  Commission,  upon  requisition  of  the 
Board  of  Estimate  and  Apportionment,  but  the  actual  construc- 
tion in  the  field  is  contracted  for  and  always  supervised  by  the 


58 


yxATK  OF  New  York,  Transit  Commission 


Board  of  Transportation,  although  inspections  are  made  by  the 
Engineers  of  the  Transit  Commission  during  progress  and  prior 
to  the  placing  in  operation,  to  determine  whether  the  work 
conforms  to  the  authorization  of  the  Commission. 

Operating  Statistics 

The  annual  reports  of  the  companies  under  the  jurisdiction  of 
the  Commission  are  made  to  the  Commission  as  of  the  fiscal  year 
ended  June  30,  and  the  statistics  which  appear  in  this  volume 
are  for  the  period  of  the  fiscal  year,  generally,  unless  otherwise 
noted.  For  the  fiscal  year  1924-1925  the  street  railroad  companies 
of  the  city  reported  to  the  Commission  a  grand  total  of 
2,716,777,978  fares  collected,  of  which  1,680,800,254  were  collected 
upon  rapid  transit  lines  and  1,035,977,724  were  upon  surface  rail- 
roadSj  or  trolley  lines.  The  grand  total  is,  by  37,864,888  fares, 
the  highest  figure  of  traffic  ever  recorded  for  the  City.  This  in- 
crease nearly  equals  the  total  traffic  carried  on  the  horse-drawn 
vehicles  in  Manhattan  and  Brooklyn  in  1860,  the  first  year  of 
which  there  is  anything  like  an  accurate  traffic  record.  In  that 
year  in  the  reports  made  by  the  companies  to  the  State  Engineer, 
there  was  recorded  a  passenger  traffic  of  51,000,000,  of  which 
approximately  three-quarters  was  in  Manhattan,  and  the  remainder 
across  the  East  Kiver.  There  are  single  stations  today  upon  the 
rapid  transit  lines  which  almost,  if  not  quite,  equal  the  total  traffic 
for  the  City  sixty-five  years  ago. 

These  figures  represent  one  aspect  of  the  serious  transpoilation 
problem  which  is  constantly  before  the  public  authorities  for 
solution.  As  the  City  expands  and  the  residence  sections  reach  to 
its  outermost  limits,  the  demand  for,  and  the  use  of,  transportation 
facilities  greatly  increase.  This  is  particularly  true  as  to  need  for 
rapid  transit  lines  to  take  the  place  of  the  slower  and  less  adequate 
forms  of  transportation  which  are  primarily  suited  to  short  haul 
traffic.  Due  to  congestion  of  streets,  on  account  of  the  greater 
commercial  traffic,  and  to  the  presence  of  a  constantly  increasing 
number  of  taxicabs  and  pleasure  automobiles,  the  use  of  surface 
cars  in  some  portions  of  the  City  is  more  limited  than  formerly. 
On  the  other  hand,  the  cost  of  construction  of  rapid  transit  lines 
has  greatly  increased — in  most  instances  costs  are  double,  and  in  a 
few  cases  treble  those  noted  in  the  construction  of  the  first  subway. 
At  the  same  time  costs  of  operation  have  increased.  In  selecting 
new  rapid  transit  routes  and  planning  the  construction  of  new 
lines  it  is  necessary  to  take  all  of  these  factors  into  consid- 
eration. The  Commission,  no  longer  charged  with  the  primary 
duty  of  the  construction  of  new  lines,  and  having  in  mind  the  fact 
that  the  City  has  been  unable  to  keep  up  with  the  increase  in  pop- 
ulation and  in  traffic  use  with  new  lines,  bends  its  efforts  con- 
stantly to  obtaining  more  intensive  use  of  existing  lines. 

There  is  nothing,  of  course,  which  will  solve  the  complex  trans- 
portation problem  like  the  construction  of  new  lines.    There  can 
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be  only  a  limited  answer  to  the  effort  to  obtain  greater  use  of 
existing  lines,  for  it  is  an  admitted  fact  by  all  who  have  given  any 
thought  to  or  consideration  of  the  subject  that,  generally  speaking, 
the  rapid  transit  lines  are  operating  in  the  rush  hours — or  Com- 
mission hours,  as  they  are  commonly  called  by  railroad  officials — 
the  full  quota  of  service  which  the  capacity  of  the  tracks  will 
admit.  The  Commission's  efforts  in  the  direction  of  greater  use 
of  existing  lines  has  resulted  in  orders  and  directions  to  the  rapid 
transit  companies  upon  several  occasions,  for  additional  ser\'ice  to 
provide  for  the  non-rush  hours.  It  has  also  taken  steps  to  have 
unused  express  tracks,  upon  those  lines  where  such  tracks  exist, 
placed  in  service  at  least  during  the  hours  of  maximum  traffic. 
The  Eastern  Parkway  express  tracks  were  so  opened  to  service  dur- 
ing the  year. 

Financial  Situation 

Regarded  as  a  whole,  a  considerable  improvement  was  shown  in 
the  financial  situation  of  the  various  operating  companies  for  the 
fiscal  year.  There  was  an  increase  in  net  corporate  income,  but 
this  was  almost  entirely  represented  by  increa.ses  in  the  earnings 
of  the  rapid  transit  companies,  and  especially  upon  the  subway 
lines.  Surface  lines,  as  a  whole,  showed  a  reduced  net  corporate 
income  figure ;  but  some  of  the  surface  companies  showed  indi- 
vidual incrpases. 

The  year  ended  December  31,  1925.  was  marked  also  by  the  fact 
that  no  additional  street  railroad  receiverships  were  created.  Tn 
the  case  of  the  New  York  Railways  Company,  which  had  been  in 
receivership  since  March  20.  1919.  the  Receiver  was  discharged, 
the  company  reorganized,  and  a  new  corporation  launched. 

The  total  operating  revenues  of  all  the  street  railway  lines  for 
the  fiscal  year  amounted  to  about  $145,676,000.  of  which  $88,890.- 
000  was  reported  by  ranid  transit  lines,  and  $56,696,000  by  sur- 
face lines.  Comnared  with  the  previous  fiscal  year,  this  amount 
represented  a  net  increase  of  $2,058,000,  an  increase  of  $3,553,000 
on  the  rapid  transit  lines,  and  a  decrease  of  $1,495,000  on  the 
surface  lines.  The  Xew  York  Rapid  Transit  Corporation 
TB.-^r.  T.)  again  made  the  best  showin?.  with  a  gain  in  revenues 
of  $2  90S.000.  compared  with  a  gain  of  $1,038,000  on  the  Tnter- 
borough  subway,  and  a  loss  of  $393,000  on  the  Tnterborough  ele- 
vated divi'^ion.  Decreases  in  revenues  on  the  surface  lines  amounted 
to  $1,495,000.  These  were  primarily  due  to  the  situation  in  the 
Borough  of  ^Manhattan,  where  every  company  sustained  a  loss,  and 
also  to  a  loss  of  $339,000  on  the  lines  of  the  Brooklyn  City  Rail- 
road Company.  All  of  the  B.-M.  T.  surface  companies  in  operation 
showed  gains  in  revenue,  the  total  amounting  to  $372,000.  Gains 
in  pa.ssenger  revenues  were  reported  by  the  Bronx  lines  of  the 
Third  Avenue  Railway  system,  its  increases  aggregating  $1,740,- 
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000.  The  New  York  and  Queens  County  Railway  Company, 
which  was  granted  a  fare  increase  of  one  cent,  effective  at  the 
beginning  of  the  fiscal  year,  reported  a  gain  in  passenger  revenue 
of  $50,000. 

Operating  expenses  for  1925,  as  adjusted  by  the  Commission  to 
include  excess  maintenance  charges,  amounted  to  $99,255,000,  an 
increase  of  $163,000.  Some  companies,  including  the  Interborough 
Rapid  Transit  Company  and  the  Third  Avenue  Railway  system, 
charge  certain  amounts  of  excess  maintenance  to  depreciation 
reserve.  Accountants  are  of  the  opinion  that,  in  order  to  obtain 
a  more  accurate  statement  of  operating  expenditures,  these  sums 
should  be  charged  as  a  part  of  operating  expenses.  The  figures  of 
adjusted  operating  expenses  per  revenue  car  mile  show  the  figure 
to  have  been  25.62  for  the  year  1925,  as  against  26.57  for  the  year 
1924. 

Based  on  the  adjusted  figures  of  operating  expenses,  the  net 
corporate  income  of  the  companies  for  the  year  amounted  to 
$1,792,000,  an  improvement  of  approximately  $532,000  over  1924. 
In  round  figures,  the  increase  in  net  income  of  rapid  transit  lines 
for  the  year  amounted  to  $3,516,000,  an  improvement  of  $1,382,000 
over  the  previous  year.  The  net  corporate  deficit  of  the  surface 
lines  for  the  year  amounted  to  $1,723,000,  or  $849,000  greater  than 
the  loss  in  1924.  The  corporate  results  of  operation  of  the  com- 
panies by  boroughs  showed  that  Brooklyn  was  the  only  borough 
which  reported  a  surface  railroad  profit — in  this  case  of  $464,000. 
Deficits  were  shown  in  all  other  boroughs,  as  follows:  Manhattan 
$1.3S3  000,  The  Bronx  $393,000,  Queens  $238,000,  Richmond 
$174,000. 

Among  the  rapid  transit  companies,  the  New  York  Rapid  Tran- 
sit Corporation  showed  earnings  of  $3,861,000,  an  increase  of 
$1,368,000.  This  company  does  not  make  separate  reports  of  its 
subway  and  elevated  railroad  operations,  and  hence  the  Commis- 
sion is  unable  to  segregate  the  figures  of  returns  from  elevated  and 
subway  operation.  In  the  case  of  the  Interborough  Rapid  Transit 
Company,  however,  this  company  showed  a  net  corporate  income 
of  $4,188,000,  an  increase  of  $829,000  in  its  subway  operation ;  but 
this  figure  wa.s  more  than  offset  by  the  less  favorable  results  upon 
the  elevated  division,  where  a  net  corporate  loss  was  reported  of 
$4,534,000,  or  $815,000  greater  than  the  loss  in  1924.  Operation 
of  the  company  as  a  whole,  therefore,  resulted  in  a  net  loss  of 
$346,000,  as  against  a  deficit  of  $359,000  for  the  previous  year. 

While  throughout  the  greater  part  of  the  year  a  loss  was  shown 
in  the  operation  of  the  New  York  Railways  lines  in  Manhattan, 
after  the  reorganization  of  the  company  its  operation  during  the 
last  few  weeks  of  the  fiscal  year  showed  an  improvement,  due  in 
paT-t  to  the  changes  in  capitalization  as  a  result  of  the  reorganiza- 
tion of  the  company's  financial  structure  as  approved  by  the  Com- 
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mission.  The  full  force  of  this  reorganization,  however,  in  the 
financial  affairs  of  the  company,  will  not  be  developed  until  the 
next  fiscal  year.  Diversion  of  traiSc  from  surface  lines  to  subway 
lines  in  other  boroughs  was  in  part  responsible  for  the  decreases 
shown  in  those  boroughs.  This  was  especially  true  in  Brooklyn, 
where  a  loss  in  revenues  sustained  by  the  Brooklyn  City  Railroad 
Company  was  very  largely  occasioned  by  the  opening  of  the  14th 
Street-Eastern  subway  between  Brooklyn  and  Manhattan,  which 
was  placed  in  service  on  June  30,  1924. 

The  following  comparative  summary  shows  results  of  operation 
on  the  financial  side,  of  the  several  companies  for  the  years  1908 
to  1924,  inclusive : 


Results  of  Operation  of  Street  Railway  Companies,  New  York  City.  Fiscal  Years  Ended 

June  30.  1908-1925 

(Excludes  Hudson  &  Manhattan  R.  R.  Co.) 


Fiscal  year  ended 
June  30 

Street 
railway- 
operating 
revenue 

Expenses  of 
maintenance 
and 
operation 

Taxes, 
tolls,  etc. 

Street 
railway 
operating 
income  a 

Net 
corporate 
income  6 

1908  

S68,804,197 

$41,075,378 

$4,313,851 

$23,414,968 

$2,782,585 

1909  

71.538,312 

40,930,824 

4,918.453 

25,689,035 

6,321.627 

1910  

77,356,451 

42,615,837 

5,025.503 

29,715,111 

9,540,526 

1911  

80,948,588 

44,851,455 

5,316,346 

30,780,787 

10,224,404 

1912  

84,862,972 

46,416.134 

5.595,847 

32,850,991 

11,863,193 

1913  

88,448,788 

47,314,442 

5,863,232 

35,271,114 

11,574,125 

1914  

90,379,410 

48,638,663 

5,637,679 

36,103,068 

11,849,985 

1915  

89 , 965 , 346 

48,900.450 

5,548,121 

35,516,775 

11,501,157 

1916  

94,717,678 

50,523,325 

5,955,536 

38,238,817 

12.352,438 

1917  

95,943,519 

54,204,314 

6,891,049 

34.848,156 

8.739.442 

1918  

98,820,096 

58.464,097 

7,900,289 

32,455,710 

4.659.330 

1919  

104,565,318 

72,980,401 

7,570,659 

24.014,258 

Loss  9,328,434 

1920  

121,632,966 

92,322,912 

6,940,316 

22,369,738 

Loss  11.410.387 

1921  

129,237,751 

103,293,674 

7,027,590 

18,916,487 

Loss  17.159,155 

1922  

133,452,687 

92,422,503 

7,887,319 

33,142,865 

Loss  2.704.752 

1923  

138,455,485 

96,323,696 

7,997,816 

34,133,973 

1.538.945 

1924  c  

143,617,613 

e 97,939.472 

8,139,857 

37.538.284 

/2, 712, 308 

1925  d  

145,675,777 

e 97. 134,224 

8,793,036 

39.748.517 

/3. 913, 582 

a  Excess  of  revenue  over  expenses  and  taxes. 

b  Balance  after  interest,  rents  and  other  fixed  charges,  including  amount  reserved  by  Third 
Avenue  Railway  Company  for  "  Loss  on  operation  of  Subsidiary  Companies." 

c  Final  figures;  includes  figures  for  the  Williamsburg  Bridge  Line  to  December  1,  1923. 
d  Provisional. 

e  "  Expenses  of  maintenance  and  operation,"  as  here  stated,  excludes  $1,452,276  in  1924  and 
$2,121,259  in  1925,  maintenance  expenditures  by  certain  companies,  particularly  the  Interborough 
Rapid  Transit  Company,  in  excess  of  their  rule  for  maintenance  and  depreciation  combined. 
These  expenditures  have  been  charged  by  the  companies  to  the  depreciation  reserve  (Accrued 
Amortization  of  Capital)  instead  of  to  operating  expenses. 

/  Net  corporate  income  is  here  overstated  by  $1,452,276  in  1924  and  $2,121,259  in  1925,  excess 
maintenance  expenditures  not  included  in  operating  expenses  (see  note  e).  Adjusted  figures  would 
be:  $1,260,032  in  1924  and  $1,792,323  in  1925. 


A  foot-note  in  relation  to  the  above  table  shows  that  the  report 
as  to  net  corporate  income  is  without  the  inclusion  of  charges  for 
excess  maintenance  in  relation  to  certain  companies.  The  two 
following  tables  present  the  net  income  results  for  the  rapid 
transit  companies  and  for  the  street  surface  systems,  by  boroughs, 
— Table  A,  without  adjustments  for  excess  maintenance,  and  Table 
B,  with  adjustments  to  include  excess  maintenance: 
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Net  Corporate  Income  or  (D)  Loss 


(As  reported) 


Fiscal  Year  Ended  June  30 

Increase 
or  (D) 
decrease 

1925 

1924 

Rapid  Transit  Companies: 

I,  R.  T.,  Subway  Div  

I.  R.  T.,  Elevated  Div  

Total,  I.  R.  T.  Co  

New  York  Rapid  Transit  Corp  

Surface  CompanieB: 

Queens  (excl.  B.-M.  T.)  

$4,327,831  43 
D  3, 181 ,044  12 

$3,483,975  22 
D  2,412,798  39 

$843,856  21 
D  768,245  73 

$1,146,787  31 
3,861,113  93 

$1,071,176  83 
2,492,982  42 

$75,610  48 
1,368,131  .51 

$5,007,901  24 

$3,564,159  25 

$1,443,741  99 

D  $894,766  71 
D  258,911  82 
464,071  18 
D  230,869  46 
D  173,842  81 

D  $1,657,479  24 
D  368,813  05 
1,774,508  44 
D  523,709  40 
D  76,358  17 

$762,712  53 
109,901  23 
D  1,310,437  26 
292.839  94 
D  97.484  64 

D  $1,094,319  62 

D  $851,851  42 

D  $242,468  20 

$3,913,581  62 

$2,712,307  83 

$1,201,273  79 

Net  Corporate  Income  or  (D)  Loss 
(As  adjusted  to  include  excess  maintenance) 


Fiscal  Year  Ended  June  30 

Increase 
or  (D) 
decrease 

1925 

1924 

Rapid  Transit  Companies: 

I.  R.  T..  Subway  Div  

I.  R.  T.,  Elevated  Div  

Total.  I.  R.  T.  Co  

Total,  rapid  transit  

Street  Surface: 

Queens  (excl.  B.-M.  T.)  

$4,188,249  59 
D  4,533,757  95 

$3,359,259  73 
D  3.718.285  54 

$828,989  86 
D  815,472  41 

D  $345,508  36 
3.861.113  93 

D  $359,025  81 
2.492.982  42 

$13,517  45 
1,368,131  51 

$3,515,605  57 

$2,133,956  61 

$1,381,648  96 

D  $1,382,818  70 
D  393,079  78 
464.071  18 
D  237.612  55 
D  173,842  81 

D  $1,672,787  16 
D  372.861  08 
1.774,447  96 
D  526,366  51 
D  76,358  17 

$289,968  46 
D  20,218  70 
D  1,310,376  78 
288,753  96 
D  97,484  64 

D  $1,723,282  66 

D  $873,924  96 

D  $849,357  70 

$1,792,322  91 

$1,260,031  65 

$532,291  26 

Passengers  Carried 

As  stated  previously,  the  total  fares  collected  on  all  street  rail- 
road lines  were,  in  round  figures,  2,716.800,000  or  an  increase  of 
about  1.41  per  cent,  over  the  preceding  year.  These  figures,  in 
terms  of  dollars  were  $135,870,000,  an  increase  of  $2,186,000.  It 
is  assumed  that  each  fare  represents  a  passenger,  although  it  is, 
of  course,  known  that  in  some  instances  one  passenger  pays  at  least 
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two  fares  to  reach  a  given  point.  Of  the  grand  total  of  passengers, 
62  per  cent.,  or  1,680,800,000  were  carried  on  the  rapid  transit 
lines,  and  38  per  cent.,  or  1,036,000,000  on  the  surface  lines.  The 
tendency  of  traffic  is  apparently  away  from  the  surface  lines  to 
the  rapid  transit  lines  as  in  1915  the  proportion  of  the  total  traffic 
carried  on  the  rapid  transit  lines  was  less  than  that  upon  the 
surface  lines ;  the  percentages  being  53  per  cent  on  the  surface 
lines  and  47  per  cent,  on  the  rapid  transit  lines. 

The  traffic  upon  the  rapid  transit  lines  showed  a  gain  of  4  per 
cent.,  or  69,300,000  over  the  preceding  year.  The  New  York  Rapid 
Transit  Corporation  reported  a  total  of  591.300,000  passengers 
carried  upon  the  subway  and  elevated  lines  of  that  company's 
system,  which  was  an  increase  of  54,000,000  over  1924,  and  repre- 
sented a  gain  of  10  per  cent.  The  Interborough  Rapid  Transit 
Company  carried  1,089,500,000  passengers  upon  its  subway  and 
elevated  lines  combined,  or  15.200,000  more  than  in  1924.  On  the 
subway  division  the  traffic  was  736,800,000,  an  increase  of  21,900,- 
000,  or  about  3  per  cent,  over  the  previous  vear ;  while  on  the  ele- 
vated division  the  traffic  was  352.700.000,  a  falling  oH  of  6,700,000 
passengers,  or  about  2  per  cent. 

The  street  surface  railroad  lines,  with  1.036,000,000  passengers 
in  1925,  carried  31,400,000  persons  fewer  than  in  1924,  which  was 
a  decrease  of  nearly  3  per  cent.  This  decrease  was  greatest  in  the 
Borough  of  Manhattan,  where  the  falling  off  in  traffic  amounted 
to  24,300,000  passengers,  more  than  half  of  which,  about  12,500,- 
000,  was  on  the  lines  of  the  New  York  Railways  Company.  The 
Third  Avenue  Railway  system  companies  operating  in  Manhattan, 
reported  decreases  in  traffic  of  6.600,000  passengers,  and  other  Man- 
hattan companies  a  decrease  of  5,200,000  passengers.  In  Brook- 
lyn, the  decrease  of  8,500,000  passengers  on  the  lines  of  the 
Brooklyn  City  Railroad  Company,  appeared  to  be  due  chiefly  to 
changes  in  traffic  conditions  in  one  of  the  districts  traversed  by 
several  of  the  liines  of  that  company,  occasioned  by  the  opening  of 
the  14th  Street-Eastern  subway,  on  June  30.  1924,  which  was 
thereupon  selected  by  many  persons  as  a  route  of  travel  in  prefer- 
ence to  the  surface  railroads. 

The  surface  railroad  companies  in  the  B.-M.  T.  system  in  Brook- 
lyn showed  a  gain  of  150,000  passengers.  There  was  a  decrease  in 
traffic  of  1,400,000  passengers  on  the  New  York  and  Queens  County 
Railway,  which  more  than  offset  gains  on  other  lines  in  that  bor- 
ough, and  resulted  in  a  net  decrease  of  more  than  800,000  passen- 
gers. The  decrease  on  the  New  York  and  Queens  County  Railway 
followed  an  increase  in  fare  from  5  to  6  cents.  The  Bronx  showed 
a  gain  of  3,800.000  pa.ssengers,  while  the  Borough  of  Richmond 
gave  a  decrease  of  450,000  passengers.  In  terms  of  percentages, 
the  decrease  in  Manhattan  was  6.41.  in  Brooklyn  1.99.  in  Queens 
1.40,  and  in  the  Borough  of  Richmond  2.28  per  cent. ;  and  in  the 
Borough  of  The  Bronx  the  gain  was  3.06  per  cent. 

On  the  basis  of  a  population  of  6.046,628  in  the  City  of  New 
York,  this  estimate  being  computed  upon  one-tenth  of  the  decen- 
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nial  increase,  the  per  capita  riding  upon  all  lines  reporting  to  the 
Commission,  exclusive  of  the  Hudson  and  Manhattan  Railroad, 
was  during  the  fiscal  year  449,  the  same  as  in  1924.  For  purposes 
of  comparison,  it  is  interesting  to  note  that  the  per  capita  riding 
for  the  fiscal  year  1915  was  337 ;  for  1905,  283. 

From  these  figures  it  is  adduced  that  the  habit  of  riding  in- 
creases along  with  the  necessity  of  increased  riding;  the  former 
being  due  to  a  desire  for  greater  celerity  or  ease  in  progress  be- 
tween two  given  points,  and  the  latter,  to  the  fact  that  as  distances 
between  centers  of  business  increase,  due  to  the  expansion  towards 
the  outer  confines  of  the  city,  the  pressure  for  riding  increases. 
For  instance,  it  is  believed  that  the  great  developments  in  two 
important  sections  of  the  city  as  business  centers  within  the  past 
decade,  notably  the  Times  Square  zone  and  the  Grand  Central 
zone,  are  factors  which  count  somewhat  for  great  increases  in  the 
per  capita  riding. 

Traffic  increases  for  the  Hudson  and  Manhattan  Railroad  Com- 
pany and  the  Fifth  Avenue  Coach  Company  are  not  generally 
included  in  the  tabulations  given  in  connection  with  this  section  of 
the  report.  During  the  fiscal  year  1925  the  traffic  upon  the  Hud- 
son and  Manhattan  lines,  some  of  which  is  outside  the  limits  of 
New  York  City,  was  107,900,000  passengers,  an  increase  over  the 
preceding  year  of  700,000  passengers.  The  Fifth  Avenue  Coach 
Company  carried,  over  its  several  routes  during  1925,  a  total  of 
67,700,000  passengers,  an  increase  of  10,600,000  passengers,  or 
about  eighteen  and  one-half  per  cent,  over  the  preceding  year. 

With  these  additional  elements  of  traffic,  exclusive  of  traffic  on 
the  Williamsburg  Bridge  Line  in  1925,  and  of  those  bus  lines  which 
are  operated  under  municipal  sanction  without  legal  authority, 
and  for  which  no  figures  of  traffic  are  reported  to  the  Commission, 
there  was  carried  in  the  City  of  New  York  during  the  fiscal  year 
a  total  of  2,892,400,000  passengers,  or  approximately  49,200,000 
more  than  in  1924,  a  gain  of  about  2  per  cent. 

The  traffic  upon  bus  lines  not  properly  legalized,  and  operating 
under  so-called  permits  issued  by  municipal  authorities,  was  con- 
siderable last  year.  The  Commis.sion,  as  has  been  stated,  has  no 
accurate  record  of  this  traffic ;  but  from  counts  that  have  been 
made,  estimates  have  been  prepared  which  tend  to  show  that  this 
traffic  was  in  the  neighborhood  of  65,000,000  passengers  last  year. 

The  following  tables  show  (1)  the  number  of  revenue  passengers 
reported  by  the  rapid  transit  systems  and  by  boroughs,  together 
with  the  estimated  population  of  the  City  of  New  York,  and  the 
average  number  of  rides  per  cajjita,  for  the  fiscal  years  1923,  1924 
and  1925;  and,  (2)  the  street  railway  traffic  from  1860,  by  decades, 
to  1910,  inclusive,  and  for  each  year  from  1910  to  1925,  inclusive, 
divided  by  boroughs,  in  part  for  the  first  two  decades,  and  com- 
pletely since,  and  also  as  to  rapid  tran.sit  traffic.  This  table  also 
shows  per  capita  traffic  in  each  year : 
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Stbeet  Railway  Traffic  in  New  York  City  —  Number  of  REVENnE  Passengers  (Cash  Fares 


(Excludes  Hudson  &  Manhattan  Railroad  Company) 


Fiscal  Year  Ending  June  30 

Increase  or 
(D)  Decrease  of 
1925  Over  1924 

1923 

1924 

1925 

Number 

Per 
cent 

Subway  and  Elevated  Lines 
Interborough: 

Elevated  

B.-M.    T.    elevated  and 
subway  

Total  

Street  Surface  Lines  in: 
Eorough  of  Manhattan.  . 
Borough  of  The  Bronx.. . 
Borough  of  Brooklyn  a. . . 

Borough  of  Queens  b  

Borough  of  Richmond.  .  . 

Total  o  

Grand  total  a  

Population  c  

676,650.431 
348,524.700 

480,900,870 

714.933.187 
359.410.056 

537,194.829 

736,820,672 
352,723,553 

591,256,029 

21,887.485 
D  6,686,503 

54,061,200 

3.06 
D  1.86 

10.06 

1,506.076.001 

1,611,538,072 

1,680,800,254 

69,262,182 

4.30 

383,209,500 
119,140,813 
490,128,692 
59.849,701 
19,408,170 

378,667,933 
124,374.810 
485,615,752 
58.976,131 
19,740,392 

354,396,834 
128,1'.7,094 
475,964,483 
58,149,148 
19,290,165 

D  24,271,099 
3,802,284 
D  9,651,269 
D  826,983 
D  450,227 

D  6.41 
3.06 
D  1.99 
D  1.40 
D  2.28 

1,071,736,876 

1,067,375,018 

1,035,977,724 

D  31,397,294 

D  2.94 
1.41 

2.577,812.877 

2,678,913,090 

2,716,777,978 

37,864,888 

5.875.996 
439 

5,961,312 
449 

0,046,628 
449 

Notes. —  Figures  for  the  Williamsburg  Bridge  Line  are  here  included  in  1923  and  in  1924  for 
five  months  only,  i.  e.,  to  December  1,  1923,  on  which  date  the  City  of  New  York  began  operation 
over  the  bridge.    Reports  covering  operation  by  the  city  are  not  filed  with  the  Commission. 

a  See  general  note. 

b  Exclusive  of  Brooklyn-Manhattan  Transit. 

c  Estimated  on  basis  of  one-tenth  of  decennial  increase. 
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Capitalization  of  Corporations 

At  the  end  of  the  fiscal  year  1925  there  were  reporting  to  the 
Commission  6-1  common  carriers,  including  the  Hudson  and  Man- 
hattan Railroad  Company,  whose  statistics,  however,  as  has  been 
previously  stated,  are  not  generally  included  in  the  traffic  statistics 
for  the  City  of  New"  York,  because  of  the  fact  that  the  railroad's 
operations  are  largely  outside  of  the  city. 

Several  of  the  companies  which  still  make  reports,  however, 
ceased  operation  in  1920,  and  are  excluded  from  the  capitalization 
table  which  appears  upon  a  following  page.  The  Hudson  and  Man- 
hattan Railroad  is  not  included  in  that  table.  The  number  of 
companies  in  operation  during  the  fiscal  year  was  59.  a  decrease 
of  one  from  the  previous  year.  This  decrease  was  caused  by  the 
merger,  as  of  June  1,  1925,  of  the  New  York,  Brooklyn  and  Man- 
hattan Beach  Railroad — one  of  the  subsidiaries  of  the  Long  Island 
Railroad  Company — with  that  company.  In  addition  to  the  above 
list  there  are  a  number  of  common  carriers,  steam  railroads  for 
the  most  part,  which  report  their  terminal  statistics  to  the  Com- 
mission in  respect  of  passengers  carried.  One  or  two  holding 
companies  also  make  reports  to  the  Commission  of  certain  statis- 
tical matters. 

The  following  chart  shows  the  number  of  companies  of  various 
kinds  reporting  to  the  Commission  as  of  the  fiscal  years  ended 
June  30,  1924  and  1925 : 

Xumher  of  Companies  Reporting  to  Commission 

192.J  1924 


Total  number    64  6.5 

Of  which  not  in  operation  since  1920   .t  5 

Number  in  operation   ^9  60 

Rapid  Transit  Companies   3 

Hudson  &  Manhattan   1  1 

Surface  Companies    44  44 

Steam  Companies    *9  10 

Bus  Companies    2  2 


59  00 

Fifty-nine  carriers  ai-e  included  in  the  appended  table  of 
capitalization  of  companies  reporting  to  the  Commission.  Of  these, 
3  are  rapid  transit  companies.  44  are  street  surface  railroads,  9  are 
steam  railroads,  and  2  are  stage  coach  corporations.  They  have 
a  net  outstanding  capitalization  of  $1,114,761,934,  a  decrease  of 
$39,600,842.  This  decrease  was  occasioned  by  the  reorganization 
of  the  New  York  Railways  Company,  wherein  the  capitalization 
for  the  new  company  was  $47,644,205  less  than  for  the  old.  Of 
the  total  amount  of  capitalization  the  City  of  New  York  appeai-s 
with  $263,073,277,  the  major  portion  of  its  capital  investment  of 

'Decrease  of  1  company  is  due  to  merger  as  of  June  1.  192.5  of  the  New 
York,  Brooklyn  &.  Manhattan  Bench  R.  R.  Co.  with  the  Long  Island  R.  R.  Co. 
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approximately  $300,000,000  in  rapid  transit  lines.  The  principal 
capitalization  increase  for  the  year  was  in  the  addition  to  the 
amount  of  city  money  invested  in  rapid  transit  lines  in  operation. 

The  appended  table  provides  a  comparison  of  capitalization 
of  common  carriers  reporting  to  the  Transit  Commission  as  of 
June  30,  1925,  and  1924,  exclusive  of  the  Hudson  &  Manhattan 
Railroad : 


Comparative  Statement  Showing  Capitalization  or  Common  Carriers  Repohtino  to  the 
Transit  Commission  at  June  30,  1925  and  1924 

(Exclusive  of  Hudson  &  Manhattan  R.  R.  Co.) 


Class  of  Carriers 

1925  a 

1924  b 

Change 

Num- 
ber of 
com- 
panies 

Outstanding 
capitaliza- 
tion 

Num- 
ber of 
com- 
panies 

Outstanding 
capitaliza- 
tion 

Num- 
ber of 
com- 
panies 

Outstanding 
capitaliza- 
tion 

Rapid  Transit  Rys.: 

$263,073,277 
479,335,866 
e  281 ,303,711 

/  108,000,570 
38,365,841 

88,250 

8256,330,277 
478,869,155 
c 322,370, 180 

/  108,600,576 
41,477,118 

88,250 

$6,743,000 
466,710 
h  D  41,072,469 

Company  owned .... 
Street  Surface  Rys.  d .  . 
Steam  Railroads: 

Pennsylvania  Tunnel 

3 
44 

1 

8 

2 

3 
44 

1 
9 

2 

Other  steam  roads. .  . 
Stage-coach  corpora- 

ffD  1 

D  3,111,277 

Total   

58 

$1,170,767,520 
56,005,586 

59 

$1,207,741,556 
53,378,780 

D  1 

D  $36,974,036 
2,626,806 

Less  intercompany 
holdings  

Net  outstanding 

81,114,761.934 

$1,154,362,776 

D  $39,600,842 

Note. —  Figures  are  as  of  June  30th.    Companies  which  ceased  operation  during  the  fiscal  year 
ended  June  30,  1920,  have  been  excluded  in  both  years. 
a  Provisional  figures. 
b  Final  figures. 

c  Represents  the  entire  amount  of  bond  and  corporate  stock  issues  under  Contracts  1  and  2  and 
the  amount  estimated  as  applicable  to  lines  in  operation  under  Contracts  3  and  4. 

Includes  the  City  of  New  York,  Department  of  Plant  and  Structures  as  operator  of  the  Staten 
Island  Midland  Railway  Company. 

e  Exclusive  of  $1,862,000  Capital  Stock  and  So. 682. 000  First  Mortgage  Bonds,  total  $7,544,000, 
of  the  Second  Avenue  Railroad  Company.  No  report  for  the  corporation  is  submitted  to  the 
Commission. 

/Held  by  the  Pennsylvania  Railroad  Company. 

g  Decrease  of  one  in  number  of  companies  is  due  to  merger  of  the  New  York,  Brooklyn  &  Man- 
huttan  Beach  Railway  Company  with  the  Long  Island  Railroad  Company  as  of  June  1,  1925. 

/(  As  a  result  of  the  reorganization,  there  was  a  decrease  in  the  capitalization  of  the  New  York 
Uailways  of  $47,644,205. 


ISSUES  OP  SECURITIES 

Under  the  terms  of  the  Public  Service  Commission  Law,  the 
Commission  is  required  to  give  its  consent  to  the  issuance  of  secur- 
ities having  a  life  of  more  than  one  year,  by  any  of  the  several 
companies  under  its  jurisdiction.  During  the  year  1925  the 
Transit  Commission  gave  consideration  to  the  proposed  issuance 
of  securities  by  several  of  the  corporations  reporting  to  it,  holding 
a  number  of  hearings  upon  the  ai)plit'alioiis  pre.sented  and  adopt- 
ing several  orders  in  relation  thereto. 

The  following  applications  for  issues  of  securities  came  before 
the  Commission: 


Fifth  Annual  Report,  1925 


69 


Case  No.  2742:  The  Brooklyn  City  Railroad  Company,  by  peti- 
tion dated  December  23,  1924,  made  application  for  authority  to 
issue  $3,750,000  par  value  of  5  per  cent  equipment  trust  certifi- 
cates, the  proceeds  to  be  applied  in  payment  of  the  balance  due 
on  the  purchase  price  of  335  new  type  surface  cars  a])proximating 
$5,000,000.  These  certificates  are  to  be  issued  under  the  so-called 
Philadelphia  Plan"  of  equipment  trust  and  conditional  sale  cov- 
ered by  two  agreements  providing:  (1)  for  the  creation  of  a  trust 
and  issuance  of  certificates  by  the  trustee  thereunder,  and  (2)  of  a 
lease  by  the  trustee  to  the  petitioner  of  the  aforementioned  equip- 
ment. On  January  10,  1925,  the  Commission  issued  an  order 
granting  the  authority  applied  for.  As  provided  in  the  order 
these  certificates  were  sold  at  96.1  per  cent;  they  were  dated  Jan- 
uary 15,  1925,  and  mature  in  10  years.  Redemption  of  the  certifi- 
cates is  to  be  accomplished  by  payments  in  10  annual  installments 
of  $375,000  each. 

Case  No.  2726— On  l\Iay  1,  1925,  the  New  York  Railways  Cor- 
poration took  over  the  properties  of  the  New  York  Railways  Com- 
pany (operated  by  a  receiver  since  March  20,  1919)  and  i1s 
associated  companies,  as  a  result  of  and  in  accordance  witli  tlio 
Final  Decree  of  Foreclosure  and  Sale  dated  May  21,  1924,  and  the 
Plan  and  Agreement  of  Reorganization  approved  by  formal  order 
of  the  Transit  Commission  in  Case  2726  on  July  8,  1921.  The 
purposes  of  the  Reorganization  were  (1)  the  dissolution  of  the 
receivership;  (2)  the  preservation  intact  under  one  system  of  the 
operated  routes,  constituting  the  New  York  Railways  System,  by 
providing  for  the  accjuisition  of  the  capital  stock  of  the  associated 
companies  outstanding  in  the  hands  of  the  public,  and  the  issue 
in  exchange  therefor  of  securities  of  the  new  company  on  the  basis 
set  forth  in  the  Plan,  and  (3)  the  reduction  of  the  capitalization 
and  fixed  charges.    The  Plan  provided  for  public  representation 


on  the  Board  of  Directors  of  the  new  company.    In  accordance 

with  the  order  the  New  York  Railways  Corporation  issued  the 
following  securities: 

Bonds 

Sixth  Avenue  Purchase  Mortgage  5%  Bonds   $300,000 

Central  Crosstown  Purchase  Mortgage  ()%  Bonds  (a)   2(10,000 

South  Ferry  First  Mortgage  5%  Bonds  (a)   350,000 

Broadway  Surface  First  Mortgage  5%  Bonds  (a)   1,. 500, 000 

Prior  Lien  Mortgage  6%  Gold  Bonds,  ^Series  .\   2, .500, 000 

40-Year  6%  Income  Old  Bonds   20,68.5,472 


Total  Bonds    $25,53.5,472 


Capital  Sfock 

Preferred  (no  par  value)    (b)   184,830  sliares 

Common    (no  par  value)   90,200  shares 


Total  capital  stock  (no  par  value)   275,030  shares 


(a)  Underlying  issues  of  the  old  New  York  Railways  Company  which 
were  extended  under  the  Plan. 

(b)  Preferred  as  to  dividends,  but  non-cumulative  and  with  no  prefer- 
ence as  to  assets. 
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Case  No.  2777— By  petition  dated  August  19,  1925,  the  Eastern 
Parkway,  Brownsville  and  East  New  York  Transit  Relief  Associa- 
tion, Inc.,  oreranized  for  the  purpose  of  operating  omnibuses,  ap- 
plied for  authority  to  issue  $50,000  par  value  of  7%  preferred 
stock,  and  $160,800  par  value  of  common  stock.  On  October  16, 
1925,  a  hearing  was  held  before  Fred  W.  Lindars,  Chief  Account- 
ant of  the  Commission,  who,  on  November  30,  1925.  reported 
unfavorably  upon  the  application.  An  objection  found  to  the 
proposal  was  that  all  capital  stock  did  not  have  equal  voting  power. 
Recommendation  was  made  for  disapproval  of  the  application, 
with  leave  to  the  applicant  to  file  a  new  application  after  suitable 
amendment  of  the  certificate  of  incorporation.  The  Commission, 
in  an  order  adopted  December  1,  1925,  approved  the  recommenda- 
tion. 

Other  Financial  Matters 

Dixsohctiov  of  Brookh/n  City  DeveJopwent  Corporation — 
Through  the  dissolution  of  the  Brooklyn  City  Development  Corpo- 
ration, the  Brooklyn  Citv  Railroad  Company,  which  owned  the 
entire  capital  stock  of  $4,260,000,  acquired  the  assets  of  the  dis- 
solved company,  includincr  rolling  stock  and  miscellaneous  equip- 
ment amounting  to  $4,302,568.79.  Accrued  depreciation  on  this 
fixed  capital  amounted  to  $238,070.78.  These  amounts,  together 
with  certain  current  assets  and  liabilities  in  liquidation,  were  taken 
on  the  books  of  the  Brooklyn  City  Railroad  Company,  which  at 
the  same  time  wrote  off  its  investment  in  capital  stock  of  $4,260,- 

oTTo. 

Issue  fivrl  Rrtircnient  of  Sirrvrifirs — The  Tnterborouerh  Rapid 
Transit  Company  issued  $2,850,000  Equipment  Trust  Certificates. 
Tories  C.  under  Equipment  Tru't  Afrreement  and  Lease  dated 
November  1,  1924,  and  retired  $730,000  Equipment  Trust  Certifi- 
cates, Series  A  and  B  ($280,000  of  Series  A  and  $450,000  of 
Series  B). 

Under  the  "Plan  of  Read.iustment "  the  Company  issued  $11,070 
Ten-Year  Secured  Convertible  7%  Gold  Notes  dated  September  1, 
in''2  and  rptired  nnd  pnid  off  $12,300  Throe-Year  Secured  Con- 
vertible 7%  Cold  Notes  dated  September  1.  1918,  .$7,600  of  which 
bad  been  extended  for  one  year  at  8%.  There  are  still  outstanding 
*24.800  par  valuo  oF  Three-Year  7%  Notes  which  are  exchangeable 
for  Ten-Year  7%  Notes. 

The  Hudson  &  Manhattan  Railroad  Company  paid  off  real  estate 
mortgacres  as  follows:  $500,000  on  property  at  30  Church  street — 
Extension  due  April  1,  1925,  and  $18,000  on  property  at  214 
Fulton  street,  due  April  27.  1925. 

The  Richmond  Light  &  Railroad  Company  issued  $150,000  61/2% 
Equipment  Trust  Certificates,  Series  A,  representing  the  balance 
of  the  $250,000  authorized  by  the  Commission's  Order  in  Case 
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2710.  Durino:  the  year  the  Richmond  Light  &  Railroad  Company 
paid  off  $25,000  of  the  above  issue  and  $7,000,  representing  the 
last  payment  on  the  Equipment  obligations  assumed  at  the  time 
of  the  purchase  of  cars  from  the  Staten  Island  Midland  Railway 
Company. 

The  Receiver  of  the  New  York  &  Queens  County  Railway  Com- 
pany paid  off  $8,760  of  the  Safety  Car  Trust  Notes  in  accordance 
with  the  agreement  relating  thereto. 

The  Brooklyn.  Queens  County  &  Suburban  Railroad  Company 
reacquired  and  deposited  with  the  Guaranty  Trust  Company, 
Tru.stee,  $229,000  par  value  of  the  Jamaica  &  Brooklyn  First  Mort- 
gage issue. 

The  Brooklyn,  Queens  County  &  Suburban  Railroad  Company 
issued  and  sold  to  the  Brooklyn-Manhattan  Transit  Corporation, 
at  face  value  for  cash,  Certificates  of  Indebtedness,  amounting  to 
$380,831.09  to  cover  expenditures  for  construction  and  improve- 
ments. 

The  Conev  Island  &  Brooklvn  Railroad  Company  reacquired 
$52,000  of  First  Consolidated  4%  Bonds. 

The  Ocean  Electric  Railway  Company  paid  off  $8,521.23,  repre- 
senting the  balance  of  the  construction  advances  owing  to  the  Long 
Island  Railroad  Company. 

The  following  issues  matured  during  the  year  but  were  unpaid 
at  June  30,  1925 : 

New  York  &  Queena  County  Rv.  Co. — 

Newtown  Rv.  Co.  Bonds..."  $1.50,000,  due  Dec.     1,  1024 

Flushing  &  College  Point  Ry.  Co.  Bonds...     50,000,  due  Apr.  30,  1025 

Long  Island  Electric  Railway  Company — 

First  Mortgage  Bonds..'.  "  $600,000,  due  Juno    1,  102.') 

The  Broadway  &  Seventh  Avenue  Railroad  Company  acquired 
in  exchange  for  an  issue  of  $2,850,000  First  Consolidated  Mortgage 
5%  Bonds  the  following  securities:  $1,000,000  of  their  own  First 
Mortgage  Bonds ;  $1,500,000  Broadway  Surface  Railroad  Company 
First  Mortgage  5%  Bonds  and  $350,000  South  Ferry  Railroad 
Company  First  Mortgage  Bonds.  The  company  also  acquired 
through  purchase  the  remaining  $500,000  of  its  First  Mortgage 
Bonds  outstanding. 

The  Sixth  Avenue  Railroad  Company  reduced  the  par  value 
of  the  20,000  shares  of  Capital  Stock  outstanding  from  $2,000,000 
to  $1,700,000  or  from  $100  to  $85  per  share,  in  accordance  with  a 
Certificate  of  Reduction  filed  April  28,  1925,  with  the  Secretarv 
of  State. 

The  42nd  Street,  Manhattanville  and  St.  Nicholas  Avenue  Rail- 
way Company  reacquired  at  par  and  cancelled  $700,000  of  its  First 
Mortgage  5%  Bonds  with  the  proceeds  from  the  sale  of  property 
at  118  East  42nd  Street,  which  was  sold  for  $700,000  at  a  profit 
of  $617,411.81. 

On  September  15.  1924,  the  Eighth  Avenue  Railroad  Company 
sold  property  on  the  west  side  of  Eighth  Avenue  between  49th  and 
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50th  Streets  to  the  New  Madison  Square  Garden  Corporation  for 
$2,000,000.    The  details  of  the  transaction  are  as  follows : 


Charges : 

Sales  Price    $2,000,000  00 

Prepaid  Insurance   920  65 


Total    $2,000,920  65 

Credits : 

Cash  Received  from  Purchasers   $333,316  15 

First  Mortgage  Assumed  by  Purchasers   900,000  00 

Second  Mortgage  Assumed  by  Purchasers   750,000  00 

Miscellaneous   Credits   17,604  50 


$2,000,920  65 


As  a  result  of  the  sale  of  this  property,  the  entire  funded  debt 
of  the  Eighth  Avenue  Railroad  Company  has  been  wiped  out.  The 
net  profit  on  the  sale  (credited  to  Surplus)  amounted  to  $580,- 
081.98. 

The  Eighth  Avenue  Railroad  Company  also  sold  the  property  at 
6-8  Renwick  and  231-237  Hudson  Streets  (original  cost  of  $60,- 
530.99)  for  $70,000.  A  bond  and  mortgage  on  this  property  for 
$25,000  was  paid. 

NEW  CARS 

There  is  probably  no  better  index  of  the  tremendous  modern 
cost  of  transportation  than  the  cars  now  required  to  equip  the  New 
York  subways  and  other  rapid  transit  lines.  Before  the  World 
War,  a  steel  car  equipped  with  electric  motors  could  be  built  for 
from  $12,000  to  $16,000.  Today  a  car  generally  similar,  but  with 
some  changes  and  improvements,  adding  slightly  to  the  expense, 
costs  from  $25,000  to  $28,000  for  one  type,  and  from  $2,000  to 
$4,000  more  for  another.  Modern  surface  cars  cost  between  $10,000 
and  $15,000  to  construct. 

On  the  rapid  transit  lines  alone,  operated  by  the  Interborough 
Rapid  Transit  Company  and  by  the  New  York  Rapid  Transit 
Corporation,  the  cars  in  use  today  represent  a  gross  expenditure 
of  about  $90,000,000.  As  a  certain  percentage  of  these  cars  are 
constantly  in  shops  and  yards  for  inspection  and  overhauling,  it  is 
estimated  that  it  requires  on  these  lines  alone  $82,000,000  worth 
of  rolling  stock  to  take  New  Yorkers  to  business  every  morning. 

The  surface  lines  of  New  York  have  paid  for  their  cars  about 
$38,450,000  in  round  figures.  A  part  of  these  are,  however,  sum- 
mer cars  which  are  not  operated  throughout  the  year.  With  an 
allowance  made  for  these  cars,  which  are  in  use  only  a  part  of  the 
time,  and  for  the  usual  percentage  in  the  shops  for  inspection  and 
overhauling,  it  is  estimated  that  equipment  which  cost  about 
$29,000,000  is  used  upon  these  railroads  every  business  day,  mak- 
ing a  total  of  $111,000,000  worth  of  ears  which  are  required  to 
carry  New  Yorkers  to  and  from  business. 
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Notwithstanding  the  high  cost,  the  companies  are  constantly- 
adding  to  their  equipment.  During  the  year  1925  a  total  of  619 
new  cars  were  placed  in  service  on  subway,  elevated,  surface  and 
electric  trunk  lines  under  the  jurisdiction  of  the  Commission.  One 
hundred  and  fifty-four  new  steel  cars  were  added  to  the  rapid 
transit  equipment,  while  335  new  trolley  cars  went  into  service. 
Trunk  line  cars  to  the  number  of  130  were  also  placed  in  operation. 
With  the  additions  to  the  rapid  transit  and  surface  line  cars,  there 
are  now  approximately  13,125  cars  used  in  operation  upon  local 
transportation  lines  in  the  City  of  New  York. 

Of  the  new  rapid  transit  cars  which  went  into  service  in  1925, 
150  were  Interborough  cars.  These  were  the  last  of  the  350  which 
the  company  was  directed  by  the  Commission  in  1922  to  purchase 
in  succeeding  years.  These  150  cars  were  all  motor  cars,  and  of 
the  previous  lots  comprised  within  the  1922  order,  100  were  trailer 
cars  and  100  were  motor  ears. 

Other  new  rapid  transit  cars  placed  in  service  during  the  year 
were  four  articulated  groups  i)urchased  by  the  Brooklyn-Manliattan 
Transit  Corporation  for  demonstration  and  test.  These  cars,  while 
in  a  general  way  resembling  the  existing  type  of  subway  ears  used 
on  the  B.-M.  T.  system,  like  them  differ  materially  in  appear- 
ance and  construction  from  the  type  used  in  tlie  Interborough 
subways.  The  new  groups  consist  each  of  three  units  articulated 
together ;  each  group  in  seating  and  passenger-carrying  capacity 
generally  is  about  equal  to  two  standard  B.-M.  T.  cars.  The  units 
are  shorter  than  the  regulation  B.-M.  T.  cars,  and  the  articulation 
feature  is  such  that  one  truck  of  the  special  type  is  needed  only 
beneath  the  joined  ends  of  two  units;  thus  each  group  of  three 
units  has  only  four  trucks  instead  of  the  six  commonly  found 
under  three  cars.  The  cars  have  a  shorter  turning  radius  than  the 
regulation  B.-M.  T.  cars,  and  this  permits  of  an  opening  between 
the  cars  so  that  the  passengers  may  pass  from  one  end  to  the  other 
of  the  three  units  in  a  group.  Each  train  usually  consists  of  two 
groups  of  three  units  each. 

Two  trains  of  two  groups  each  have  been  in  operation  for  several 
months  in  the  Fourth  Avenue  subway  local  service  on  the  B.-M.  T. 
in  Brooklyn  and  Manhattan.  The  company  has  been  directed  by 
the  Commission  to  buy  new  cars,  and  will  in  the  near  future  place 
an  order  for  about  200  new  units,  approximately  equivalent  to  67 
groups,  or  33  trains  of  two  groups  each.  The  new  groups  will 
differ  somewhat  from  the  demonstration  units,  particularly  in 
seating  arrangement  and  in  matters  relating  to  the  motors.  Each 
group  of  the  experimental  articulated  units  cost  to  build  and  equip 
approximately  $70,000.  The  new  groups  will  cost  slightly  less. 
This  type  of  train,  particularly  because  of  the  facility  in  passing 
from  one  unit  to  another,  has  proved  popular  with  a  great  many 
passengers. 

The  service  ears  which  were  placed  in  service  during  the  year 
were  all  purchased  by  the  Brooklyn  City  Eailroad  Company  for 
use  upon  its  lines,  in  continuation  of  a  policy  of  that  company  over 
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a  period  of  several  years,  to  get  rid  of  much  of  its  antiquated 
equipment  and  replace  it  with  new  type  cars  with  the  latest  im- 
provements known  and  capable  of  increased  operating  efflciency. 

The  electric  cars  for  trunk  line  railroads  included  the  purchase 
of  10  cars  by  the  New  York,  Westchester  and  Boston  Railway 
Company,  80  new  electric  cars,  which  resemble  generally  the  B.-M. 
T.  type  of  subway  cars,  which  were  purchased  for  the  passenger 
service  on  Staten  Island  in  connection  with  the  electrification  of 
the  former  steam  roads  in  that  Borough,  and  40  new  steel  motor 
cars  for  the  passenger  service  on  the  Long  Island  Railroad.  In 
addition  the  Long  Island  Railroad  placed  in  its  electric  service  60 
steel  cars  formerly  used  in  the  steam  road  service,  which,  however, 
were  put  through  the  shops  and  equipped  for  electrical  operation. 

Cost  of  Equipment 

As  stated  above,  the  cost  of  cars  is  one  of  the  serious  problems 
in  the  equipment  and  operation  of  rapid  transit  lines.  The  present 
steel  cars  cost  nearly  twice  as  much  as  the  first  cars  of  that  type 
purchased  for  New  York  subway  operation,  and  vastly  more  than 
the  original  composite  part  metal,  part  wooden  cars  bought  for  the 
original  subway.  Cars  at  the  present  time,  however,  do  not  cost 
quite  as  much  as  at  the  period  of  maximum  prices  just  after  the 
war.  There  are  at  the  present  time  approximately  6,300  steel  and 
wooden  cars  in  use  on  the  rapid  transit  lines.  These  have  seats 
for  about  310,000  persons.  Not  all  of  these  cars  can  be  in  service 
at  one  time,  however,  as  good  operating  practice  requires  that 
about,  or  a  little  less  than  10  per  cent,  shall  always  be  in  the  shops 
for  inspection  and  ovei'hauling. 

A  modern  subway  motor  car  of  the  type  now  in  use  on  the  lines 
of  the  Interborough  Rapid  Transit  Company  costs  about  $25,000, 
equipped  and  ready  to  operate,  while  the  trailer  cars  of  the  same 
company  cost  generally  from  $9,000  to  $12,000  less.  Cars  of  the 
Brooklyn  company  system  are  still  more  expensive.  In  other 
words,  a  10-car  subway  train  such  as  is  operated  on  the  lines  of  the 
Interborough  Rapid  Transit  Company,  represents  an  expenditure 
of  from  $210,000  to  $250,000,  depending  upon  the  number  of 
motors  and  trailer  cars  in  the  combination.  Trains  of  older  ears, 
bought  during  the  period  of  high  war  prices,  represent  a  cost  of 
$300,000  or  more. 

Of  the  tremendous  factor  of  equipment  cost  in  subway  operation, 
some  recognition  may  be  had  from  the  fact  that  through  some  of 
the  subway  stations,  in  the  course  of  one  hour  at  the  height  of  the 
rush  hour,  equipment  valued  at  more  than  $25,000,000  passes. 
For  instance,  an  observer  on  the  Times  Square  Station  of  the  Inter- 
borough may  observe  a  total  of  920  cars,  482  southbound  and  438 
northbound,  pass  through  that  station  on  the  four  tracks  between 
8  and  9  o'clock  in  the  morning.  These  cars  represent  an  expend- 
iture of  about  $23,000,000.  Similarly,  at  the  same  place  between 
5  and  6  o'clock  at  night,  964  cars  pass  through  the  station  in  that 
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hour;  460  of  them  being  southbound  and  504  northbound,  their 
cost  having  been  approximately  $24,100,000. 

Not  all  of  the  equipment  of  the  Interborough,  by  any  means, 
passes  through  this  station  in  both  rush  hours.  Conditions  at  the 
Times  Square  Station  are  almost  exactly  repeated  at  the  Grand 
Central  Station  in  the  morning  and  evening  rush  hours,  where 
equii)ment  of  practically  the  same  value  passes  through  that 
station  at  the  maximum  rush  hours,  and  none  of  it  represents  a 
duplication  of  equipment  passing  through  the  Times  Square  Sta- 
tion. In  addition,  the  Interborough  has  other  steel  subway  cars 
operating  as  shuttle  trains  at  ends  of  lines,  and  still  others  in 
service  on  the  trains  operating  through  the  Queensboro  Subway. 

If  the  point  of  observation  is  shifted  to  the  DeKalb  Avenue 
Station  of  the  B.-M.  T.  system,  there  will  be  seen  to  be  passing 
through  the  station,  on  its  six  tracks,  between  8  and  9  A.  M.,  3S2 
cars  operating  westbound,  and  334  cars  operating  eastbound,  a 
total  of  716  cars,  representing  an  equipment  cost  of  about  $2r),060,- 
000.  Through  the  same  station,  between  5 :30  and  6 :30  P.  M., 
298  cars  are  operated  westbound,  and  353  eastbound,  a  total  of  651 
cars.  This  equipment,  in  round  figures,  cost  $22,785,000.  In 
addition,  the  company  owns  many  steel  subway  cars,  which  are 
operated  over  the  Broadway  line  and  branches,  which  do  not  pass 
through  the  DeKalb  Avenue  Station,  and  thus  are  not  included  in 
this  total. 

TERMINAL  FOR  SUBWAY  TRAFFIC 

The  Commission,  during  1925,  has  maintained  its  interest  in, 
and  continued  the  study  of  the  suburban  transit  problem,  co-oper- 
ating fully  with  the  New  York  State  Suburban  Passenger  Transit 
Commission  appointed  at  the  last  session  of  the  Legislature,  with 
the  Westchester  Transit  Commission,  and  the  North  Jersey  Transit 
Commission  representing  the  suburban  communities  in  the  north- 
ern part  of  the  neighboring  State  of  New  Jersey,  whose  problem 
is  similar  to  that  of  the  communities  immediately  to  the  north  of 
New  York  and  to  the  east  on  Long  Island.  The  suburban  passen- 
ger traffic  is  continually  growing  and  emphasis  upon  the  situation 
has  recenth'  been  laid  by  the  publication  of  the  figures  of  the  State 
census  for  1925,  which  show  an  astonishing  development  in  tlie 
suburban  communities.  The  Commission  has  been  informed  by 
representatives  of  the  North  Jer.sey  Transit  Commission  that  there 
is  similar  expansion  of  population  in  the  suburban  communities 
which  that  body  represents. 

There  are  two  main  aspects  of  the  problem  as  it  comes  before 
the  Commission — the  one  is  that  the  suburban  communities  shoidd 
be  provided  with  some  new  form  of  access  to  the  main  business 
sections  of  New  York ;  the  other,  that  this  roiite  of  approach  and 
departure  needs  to  be  independent,  in  so  far  as  it  is  possible,  of 
existing  local  transportation  lines.  The  Commission  believes  that 
there  should,  and  must  eventually  be.  an  independent  transporta- 
tion system,  if  not  directly  serving  the  commuting  communities, 
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at  least  meeting  in  the  outlying  sections  the  railroads  which  convey 
the  residents  of  those  communities  to  New  York,  and  thence  dis- 
persing the  traffic  to  and  through  the  City. 

Pending  the  completion  of  such  a  system,  which  will  take  at 
least  several  years  after  a  concrete  plan  is  adopted,  the  Commission 
has  sought  to  have  some  temporary  means  of  meeting  present 
needs,  which  will  tide  over  the  time  until  the  main  sj'stem  can  be 
built.  Not  much  can  be  done  apparently  as  to  a  solution  of  the 
New  Jersey  problem  until  there  is  some  further  jilan  worked  out 
covering  the  relationship  between  the  states,  which  is  a  phase  of 
the  j)roblem  not  existing  with  reference  to  Westchester  County 
nor  to  Long  Island.  The  Commission's  energies  have  been  there- 
fore largely  directed  to  the  two  last  named  communities. 

With  that  end  in  view,  Commissioner  Harkness  presented  to 
the  New  York  State  Suburban  Passenger  Transit  Commission  at 
its  meeting  on  September  IjOth,  a  plan  for  a  new  terminal  develop- 
ment in  the  Borough  of  Queens,  contemplating  the  establishment 
of  a  new  railroad  station  adjacent  to  stations  of  existing  rapid 
transit  lines  and  near  a  proposed  station  on  the  new  Queens 
Boulevard  Subway  line,  for  which  plans  are  now  being  made  by 
the  Board  of  Transportation. 

This  new  terminal  plan  involved  the  use  of  the  New  York  Con- 
necting Railroad  tracks.  It  was  developed  by  Commissioner 
Harkness  and  JVlajor  Phillip  Mathews,  the  Chief  Executive  Officer 
of  the  Commission.  Commissioner  Harkness 's  estimate  was  that 
the  construction  work  for  the  terminal  would  cost  less  than  $10,- 
UUU,UUU,  and  could  be  carried  out  in  about  one  year's  time.  It  was 
jii-oposed  to  build  a  new  station  of  cajjucity  not  only  sufficient  to 
relieve  the  present  strained  conditions  at  the  Pennsylvania  Station 
used  by  the  Long  Island  liailroad,  and  at  the  Grand  Central 
terminal,  but  in  addition,  to  furnish  an  outlet  for  the  New  York, 
Westchester  &  Boston  liailroad. 

Examination  of  the  facilities  on  the  existing  rapid  transit  lines 
for  additional  traffic,  developed  that  there  was  excess  capacity  in 
these  lines  amounting  to  22,800  seats  in  the  maximum  rush  hours, 
jvnerally  sufficient  to  meet  the  needs  of  the  traffic  to  be  derived 
from  the  railroads.  The  project  called  for  the  Long  Island  Rail- 
road to  enter  the  new  terminal  station  directly  over  its  main  line 
;  racks.  It  was  proposed  that,  instead  of  detouring  to  the  west  at 
New  Rochelle  and  coming  into  New  York  over  the  New  York 
Central  tracks,  the  New  York,  New  Haven  and  Hartford  would 
continue  its  commuter  trains  over  its  own  Harlem  River  division 
tracks  and  thence  over  the  New  York  Connecting  Railroad,  which, 
by  means  of  an  existing  bridge  over  Ward's  and  Randall's  Islands, 
connects  the  Borough  of  The  Bronx  with  the  Borough  of  Queens. 
The  NcAV  York  (Connecting  Railroad  runs  directly  into  the  Sunny- 
side  Yards  in  Long  Island  City,  and  thus  would  obtain  immediate 
access  to  the  new  station.  The  New  York,  Westchester  and  Boston 
Railroad,  which  now  discharges  its  passengers  at  several  points 
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in  the  Borough  of  The  Bronx,  whence  they  are  carried  downtown 
on  the  City's  rapid  transit  railroads,  is  connected  with  the  New 
Haven  Railroad  in  The  Bronx,  and  would  follow  the  same  route 
as  the  latter  to  Long  Island  City. 

In  presenting  the  plan  to  the  New  York  State  Suburban  Pas- 
senger Transit  Commission,  Commissioner  Harkness  pointed  out 
that  among  the  advantages  in  the  plan  over  other  suggested  plans 
were  those  of  comparatively  minor  expenditure  and  quick  con- 
struction; and  further  that  it  would  give  a  very  large  measure  of 
relief  and  should  appreciably  ease  off  the  situation  for  another 
decade,  during  which  time  more  elaborate  and  comprehensive  plans 
might  be  developed. 

At  the  hearings  of  the  Suburban  Commission,  where  the  rail- 
roads and  the  communities  were  given  opportunity  to  be  heard, 
opposition  on  the  part  of  the  railroad  companies  was  presented  to 
the  feature  of  the  plan  which  contemplated  bringing  the  New 
Haven  and  the  New  York,  Westchester  and  Boston  lines  into 
Long  Island  City  over  the  New  York  Connecting  Railroad.  Rep- 
resentatives of  communities  on  Long  Island  also  voiced  opposition 
to  this  feature  of  the  plan,  although  it  was  pointed  out  that  such 
a  terminal  in  Queens  would  almost  inevitably  have  the  effect  of 
bringing  a  material  development  to  that  community.  The  Long 
Island  Railroad  Company  expressed  itself  strongly  in  favor  of  the 
plan  for  the  terminal  if  the  latter  were  limited  to  use  by  the  lines 
of  that  company.  As  the  Legislature  will  doubtless  be  advised  by 
the  Suburban  Transit  Commission,  this  Commission  yielded  the 
point  for  the  time  being  of  construction  of  or  use  of  the  terminal 
by  any  other  road,  and  agreed  in  the  interests  of  having  relief 
brought  to  the  situation  promptly,  that  the  terminal  be  built  solely 
for  the  use  of  the  Long  Island  Railroad ;  but  that  any  plan  or 
design  should  be  of  such  a  nature  as  to  permit  of  development  into 
the  larger  scheme  on  some  future  occasion,  if  desired. 

The  Commission's  engineers  and  i-epresentatives,  and  those  of  the 
Board  of  Transportation,  have  been  developing  the  plan,  which 
has  the  endorsement  of  the  latter  Board,  and  at  the  end  of  the 
year  were  engaged  Tipon  the  co-ordination  of  the  existing  subway 
lines  and  the  new  City 's  subway  route  planned  by  the  Board  of 
Transportation,  with  the  proposed  new  terminal. 

RAPID  TRANSIT 

The  Transit  Commission  formerly  possessed  the  power  of  laying 
out  new  rapid  transit  routes,  .subject  to  the  approval  of  the  Board 
of  Estimate  and  Apportionment  and  the  separate  approval  of  the 
Mayor  of  the  City,  and  to  make  plans  for  and  supervise  the  con- 
struction of  rapid  transit  lines  on  contracts  drawn  and  let  by 
itself,  the  latter,  however,  subject  to  the  approval  of  the  Board 
of  Estimate  and  the  appropriation  of  the  necessary  funds.  These 
powers  were  transferred  to  the  Board  of  Transportation,  a 
municipal  agency,  on  July  1,  1924,  and  are  now  exercised  by  it 
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under  Chapter  134  of  the  Laws  of  1924.  In  addition  to  these 
general  duties,  authority  for  which  was  provided  in  the  Rapid 
Transit  Act,  the  Commission  exercised  additional  functions  of 
administration  on  hehalf  of  the  City  of  New  York  under  the  Dual 
Rapid  Transit  Contracts  signed  on  March  19,  1913,  which  in  turn 
derived  their  authority  from  the  Rapid  Transit  Act.  These  powers 
are  still  vested  in  the  Commission. 

The  Dual  Contracts  are  so  called  because  they  represent  agree- 
ments by  the  City  of  New  York  with  two  companies,  Contract  No. 
3  being  with  the  Interborough  Rapid  Transit  Company  and  Con- 
tract No.  4  with  the  New  York  Municipal  Railway  Corporation, 
later  succeeded,  in  the  reorganization  of  the  B.-M.  T.  properties, 
by  the  New  York  Rapid  Transit  Corporation.  In  addition  to  these 
contracts,  there  were  two  prior  contracts,  commonly  known  as  Con- 
tracts Nos.  1  and  2,  between  the  City  of  New  York  and  the  Inter- 
borough Rapid  Transit  Company,  which  provided  for  the  construc- 
tion of  the  original  subway  from  Brooklyn  Bridge  to  Harlem,  and 
for  the  later  extension  of  that  subway  from  Brooklyn  Bridge 
southward  and  eastward  to  Atlantic  Avenue,  Brooklyn.  Contracts 
Nos.  1  and  2,  while  generally  superseded  by  Contract  No.  3  with 
the  same  company,  are  still  in  force  and  effect  as  to  certain  of 
their  terms. 

Contracts  Nos.  3  and  4  provided  that  the  City  should  construct, 
with  its  own  money,  supplemented  by  contributions  from  the  com- 
panies, certain  subway  lines  to  be  turned  over  to  these  companies 
for  operation  on  a  49-year  term  lease,  at  which  time  operating 
control  might  revert  to  the  City.  Provision  was  also  made  that 
the  City  might  acquire  in  the  case  of  the  Interborough  Company, 
portions  of  the  subway  system,  by  recapture,  and  in  the  case  of 
the  Brooklyn  company,  the  entire  subway  system,  after  an  initial 
period  of  operation  had  elapsed.  In  addition  to  these  contracts, 
the  City  also  granted  the  companies  certain  certificates  which 
provided  for  the  third-tracking  of  certain  of  the  privately  owned 
elevated  lines  and  for  extensions  of  these  systems. 

All  of  the  line  construction  provided  for  in  the  Dual  Contracts 
is  now  complete  or  under  way,  except  in  one  ma.ior  instance. 
Similarly,  the  Avork  called  for  under  the  Certificates  is  completed, 
except  in  one  ma.ior  instance.  Furthermore,  additions  have  been 
constructed  to  each  of  the  systems. 

The  Interborough  system  of  subways  and  elevated  extensions  of 
subways  extends  from  The  Bronx,  through  Manhattan  and  into 
Brooklyn  and  Queens.  The  Brooklyn  company's  system  extends 
through  Brooklyn,  a  part  of  Queens,  into  Manhattan,  and  again 
into  Queens,  where  use  is  shared  with  the  Interborough  of  two 
lines  in  that  borough.  This  Dual  System  for  the  first  time  brought 
both  companies  into  and  through  the  community  centre  of  Man- 
hattan, linking  up  four  of  the  five  boroughs  of  the  City,  and  pro- 
viding a  maximum  ride  of  nearly  seven  miles  at  a  five  cent  fare. 

The  Dual  Contracts  involve  a  number  of  financial  arrangements 
other  than  those  which  relate  merely  to  construction.    The  Com- 
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mission  is  charged  -with  the  duty  of  administering  these  contracts 
with  the  operating  companies  on  behalf  of  the  City,  and  for  that 
purpose  it  maintains  accounting,  engineering  and  inspection 
forces.  The  Commission  is,  in  eifect,  the  warden  of  the  City's 
investment  in  the  company-operated  subway  lines. 

This  investment  by  the  City  of  New  York  in  rapid  transit  lines, 
in  round  figures,  now  amounts  to  more  than  $320,000,000.  The 
grand  total  of  investment  by  the  City  and  the  companies,  includ- 
ing the  investments  of  the  latter  for  equipment  and  their  contri- 
bution to  the  City's  co.st  of  construction,  amounts  to  $615,540,000. 

This  does  not  include  the  investments  made  in  the  company- 
owned  railroads, — the  old  elevated  lines, — prior  to  the  signing  of 
the  Dual  Contracts  on  March  19,  1913.  These  elevated  railroads, 
on  the  basis  of  the  companies'  books,  represent  original  expendi- 
tures amounting  in  round  figures  to  $169,000,000,  thus  making 
the  cost  of  the  whole  rapid  transit  svstem  of  Xew  York  Citv  about 
$784,000,000. 

OPENING  OF  NEW  RAPID  TRANSIT  LINES 

During  the  year  operation  was  begun  on  two  extensions  of  rapid 
transit  lines  constructed  at  the  instance  of  the  Commission.  "While 
supervision  of  the  actual  construction  work  latterly  on  these  ex- 
tensions has  rested  with  the  Board  of  Transportation,  the  Com- 
mission nevertheless  has  stood  in  relationship  to  the  work,  owing 
to  the  fact  that  both  were  constructed  under  the  terms  of  the 
Dual  Subway  Contracts,  wherein  the  Commission  acts  as  adminis- 
trator for  the  City  of  New  Yoi-k.  The  Commission's  approval  and 
authorization  is  necessary-  before  operation  may  be  begun.  On 
October  13  service  was  extended  over  the  completed  portion  of 
the  Flushing  Extension  from  Alburtis  Avenue.  Corona,  a  distance 
of  approximately  half  a  mile,  to  the  new  111th  Street  station ;  on 
October  31  the  Fort  Hamilton  Extension  of  the  Fourth  Avenue 
subway  in  Brookh-n  was  placed  in  service  with  appropriate  cere- 
monies. Both  the  Fort  Hamilton  Extension  and  the  Flushing 
Extension  were  among  the  earliest  rapid  transit  projects  taken  up 
by  the  Commission  when  it  as-sumed  office  in  1921.  The  Commis- 
sion has  stated  that  had  it  had  full  cooperation  of  the  Board  of 
Estimate  at  the  start,  both  extensions  could  have  been  in  operation 
much  earlier.  As  it  is,  the  Flushing  Extension  will  not  be  com- 
pleted for  many  months. 

Fourth  Avenue  Subway  Extension 

The  Commission,  on  December  27,  1922,  awarded  the  contract 
for  the  construction  of  an  extension  of  the  Fourth  Avenue  sub- 
way in  Brooklyn  from  86th  street  to  95th  street.  Fort  Hamilton. 
This  line  was  projected  as  a  part  of  the  Fourth  Avenue  route 
during  the  Dual  Sy.stem  negotiations  prior  to  1913.  but  in  com- 
mon with  various  other  items  of  construction  embraced  in  the 
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general  plan,  it  was  postponed  because  of  lack  of  funds,  and 
arrangements  were  made  to  care  for  the  passengers  at  Port 
Hamilton  by  a  free  transfer  to  trolley  cars.  The  Commission  soon 
after  taking  office  revived  the  matter  of  the  extension  and  gave 
it  practically  first  place  in  its  program  of  new  rapid  transit  lines. 
As  stated,  it  awarded  the  contract  on  December  27,  1922,  to  the 
T.  A.  Gillespie  Company,  the  lowest  bidder,  at  $1,485,151.  No 
action  was  taken  by  the  Board  of  Estimate  and  Apportionment, 
and  early  in  1923  the  contractor,  asserting  a  legal  right,  with- 
drew his  bid.  For  several  months  the  attitude  of  the  Board  of 
Estimate  remained  unchanged,  and  the  Commission  could  do  noth- 
ing. Upon  new  representations  to  the  Board,  however,  a  willing- 
ness to  consider  a  new  contract  was  expressed,  and  the  Commis- 
sion, on  October  10,  1923,  awarded  a  new  contract  again  to  the 
Gillespie  Company,  the  lowest  bidder,  at  a  figure  of  $1,725,884.10, 
which  represented  an  increase  in  the  cost  of  approximately  $240,- 
000.  The  new  contract  was  submitted  to  the  Board  of  Estimate 
which,  on  November  2d  of  that  year,  gave  its  approval.  On  De- 
cember 17,  in  the  presence  of  a  gathering  comprising  representa- 
tives of  the  Commission,  of  the  municipal  authorities,  of  local 
civic  organizations  and  others,  ground  was  broken  for  the  exten- 
sion by  Chairman  McAneny  of  the  Commission  and  the  then 
Borough  President  Riegelmann  of  Brooklyn,  the  ceremonies  taking 
place  at  96th  Street,  Fort  Hamilton. 

The  Commission  directed  the  contractor  to  use  all  possible  speed 
in  carrying  the  work  through  to  completion,  and  special  attention 
was  given  to  it  by  the  Commission's  engineering  and  inspection 
forces  while  the  work  was  under  its  jurisdiction,  to  and  includ- 
ing June  30,  1924,  at  which  time  it  was  turned  over  to  the 
Board  of  Transportation  to  complete.  The  City's  portion  of  the 
work  was  brought  to  completion  during  the  month  of  August, 
and  the  company  proceeded  with  the  installation  of  signals,  third 
rail  and  other  equipment,  which  work  was  completed  late  in  Octo- 
ber. The  Commission  thereupon  arranged  for  the  opening  of 
the  extension  on  October  31.  The  ceremonies  for  the  opening  of 
the  line  were  in  charge  of  local  civic  and  property  owners'  organi- 
zations at  Fort  Hamilton.  The  occasion  was  the  first  public  opera- 
tion of  the  new  type  triplex  train  of  the  B.-M.  T.,  the  operating 
company.  Shortly  after  2  p.  ni.  on  that  day,  E.  I.  Cullcn, 
President  of  the  Fort  Hamilton  Chamber  of  Commerce,  pressed 
the  button  that  gave  the  signal  for  the  first  train  to  leave  the 
station.  Theodore  Belzner,  Secretary  of  the  Fort  Hamilton  Com- 
munity Centre,  was  the  first  to  pass  through  the  turnstiles  into 
the  .station.  Immediately  following  the  dispatch  of  the  first  train, 
public  exercises  in  celebration  of  the  event  took  place  at  the  tem- 
porary stand  erected  at  the  junction  of  Fourth  and  Fifth  Avenues 
where,  in  the  presence  of  fully  one  thousand  persons,  brief 
addresses  in  commemoration  of  tlie  event  were  made  by  President 
Menden  of  the  Brooklyn-Manhattan  Transit  Corporation,  Chair- 
man McAneny  of  the  Transit  Commission,  Chairman  Delaney  of 
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the  Board  of  Transportation,  Borough  President  Guider  and  a 
number  of  representatives  of  local  organizations.  With  the  equip- 
ment provided  by  the  company,  the  cost  of  the  extension  was  in 
excess  of  $2,000,000.  There  is  only  one  station,  that  at  the 
terminus,  93d  to  95th  Street. 

At  the  end  of  the  year  an  average  of  about  8,000  persons  per 
day  used  the  station,  and  it  was  estimated  that  in  the  two  months 
in  1925  in  which  the  station  was  opened  to  traffic,  more  than 
400,000  passengers  had  boarded  or  left  trains  there. 

Flushing  Extension 

As  in  the  case  of  the  Fourth  Avenue  Extension,  the  Commis- 
sion early  devoted  attention  to  the  task  of  getting  an  extension  of 
the  Corona  branch  of  the  Queensboro  subway  to  Flushing  under 
way.  The  need  for  a  subway  to  Flushing  has  been  apparent  for 
many  years  and  was  brought  forward  during  the  Dual  System 
negotiations,  but  could  not  be  constructed  owing  to  the  lack  of 
funds,  which  prevented  carrying  the  southern  branch  of  the 
Queensboro  lines  further  than  to  Alburtis  Avenue,  Corona.  Sub- 
sequently, the  Public  Service  Commission  for  the  First  District 
attempted  to  provide  a  subway  service  into  Flushing  and  beyond 
through  a  lease  of  tracks  of  the  Long  Island  Railroad  Company, 
but  negotiations  fell  through.  The  Transit  CommLssion,  soon  after 
assuming  office,  took  up  the  question  of  constructing  the  Flushing 
Extension  and  made  plans  therefor.  Some  delay  was  caused  by 
the  fact  that  the  War  Department  of  the  United  States,  which 
controls  navigable  streams,  would  not  consent  to  a  fixed  bridge 
over  the  Flushing  Creek.  TTltimately,  it  was  decided  that  the 
City  should  construct  a  drawbridge  for  pedestrian,  vehicular  and 
rapid  transit  traffic.  During  1922,  while  the  discussion  over  the 
bridge  was  in  progress,  the  Commission  proceeded  with  plans  for 
the  remainder  of  the  line,  and  variously  throughout  the  autumn 
of  1922,  submitted  to  the  Board  of  Estimate  and  Apportionment 
contracts  for  various  portions  of  the  elevated  line  to  the  west  of 
the  bridge  and  for  the  subway  portion  of  the  bridge  in  Flushing. 
The  Board  of  Estimate  took  no  action  until  January  23,  when  it 
referred  the  contracts  back  to  the  Commission.  In  February  the 
Commission  again  took  the  matter  up  with  the  Board  of  Estimate, 
and  during  the  spring  and  summer  of  that  year  obtained  approval 
of  the  various  contracts  for  Section  1  of  the  elevated  line  between 
Alburtis  Avenue  and  the  111th  Street  station.  That  year  bids 
were  received  and  contracts  approved  by  the  Board  of  Estimate 
for  the  construction  of  Section  II,  ,iust  west  of  the  Flushing  Creek. 
Since  the  Commission  relinquished  jiirisdiction  over  construction 
on  June  30,  1924,  all  construction  work  has  been  under  the  juris- 
diction of  the  Board  of  Transportation.  The  Commission  has  been 
informed,  through  communication  received  by  it,  that  construction 
of  the  elevated  line  is  progressing,  and  likewise  the  subway  line 
in  Flushing.    The  foundations  for  the  drawbridge  across  the 
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Flushing  Creek  were  begun  during  the  summer  of  1925.  The 
Commission  has  as  yet  received  no  definite  information  indicating 
the  time  when  this  line  will  be  completed  and  ready  for  entire 
operation. 

On  October  13th,  however,  service  was  begun  over  the  first 
half  mile  of  the  elevated  portion  from  the  former  terminus  at 
Alburtis  Avenue,  Corona,  to  the  111th  Street  station,  to  which  a 
shuttle  service  is  now  operated.  This  extension  of  operation  opened 
the  facilities  of  the  Dual  System  to  a  populous  and  growing  com- 
munity heretofore  without  adjacent  rapid  transit.  Passengers 
from  the  Corona  line,  as  well  as  from  the  Astoria  line  in  Queens, 
have  the  facilities  of  both  rapid  transit  systems  at  their  disposal 
for  one  fare,  as  there  is  joint  operation  by  both  the  Interborough 
and  the  B.-M.  T.  companies  over  these  lines.  The  shuttle  service 
now  operated  from  Alburtis  Avenue  to  111th  Street  is  only  by 
Interborough  trains,  but  transfer  is  possible  without  additional 
fare  to  the  B.-M.  T.  trains. 

Traffic  at  this  station  averaged  10,700  passengers  daily  at  the 
close  of  1925,  and  was  increasing. 

ADVERTISING  AND  VENDING  PRIVILEGES 

The  Interborough  Rapid  Transit  Company,  in  November,  1921. 
submitted  for  tlie  approval  of  the  Commission  a  proposed  contract 
with  Artemas  Ward,  Inc.,  revising  and  extending  the  existing 
contract  for  the  advertising  and  vending  privileges  on  the  sub- 
way and  elevated  lines  operated  by  that  company.  The  then 
existing  contract  had  never  had  (Commission  approval.  Its  terms 
extended  three  years  to  the  end  of  the  year  1928.  The  Inter- 
borough Company,  under  it,  received  a  fixed  annual  minimum  sum 
of  $900,000  for  all  of  the  advertising  and  vending  privileges  upon 
station  platforms  and  for  advertising  in  the  cars,  plus  10  per 
cent  of  the  gross  receipts.  For  the  fiscal  year  ended  June  30,  1924, 
the  rental  paid  on  this  basis  amounted  to  $1,390,034.  The  new 
offer  amounted  to  a  considerably  larger  sum  for  the  period  follow- 
ing 1928,  and  offered  as  an  additional  inducement  to  cancel  the 
remainder  of  the  old  contract  so  that  the  new  figures  would  run 
for  a  20-year  period,  dating  back  to  January  1,  1924. 

Examination  showed  that  this  proposal  would  result  in  a  gain 
of  $2,100,000  to  the  railroad  company  for  the  four  remaining  years 
of  the  old  period,  the  increase  in  revenue  being  $420,000  annually 
over  and  above  the  amount  paid  under  the  existing  agreement. 
As  a  basis  for  a  new  contract  for  the  period  beyond  1928.  the 
advertising  company  agreed,  for  the  three  years  1929  to  1931, 
inclusive,  to  make  a  fixed  minimum  payment  of  $1,350,000,  and 
1o  add  to  this  45  per  cent  of  its  gross  receipts  from  advertising  in 
(>xeess  of  $1, ()()(), 000,  and  10  i)er  cent  of  the  receipts  from  all 
other  sources  above  $1,500,000. 

For  the  year  1932  the  company  agreed  to  pay  the  .same  fixed 
minimum  sum,  with  an  additional  45  per  cent  of  gross  receipts 
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from  advertising,  over  $1,200,000,  and  10  per  cent  of  other  gross 
receipts  over  $2,000,000.  For  each  of  the  eleven  remaining  years, 
from  1933  to  1943,  the  rental  was  to  be  further  increased  to  a  fixed 
minimum  payment  of  $1,800,000,  plus  45  per  cent  of  the  gross 
receipts  from  advertising  in  excess  of  $1,450,000,  and  10  per  cent 
of  all  other  gross  receipts  above  $2,300,000. 

The  Commission,  after  considering  the  proposition,  held  a  public 
hearing  on  November  19,  1924.  It  is  concerned  in  the  matter  on 
account  of  the  financial  interests  of  the  City  of  NevF  York  in  the 
rapid  transit  lines,  for  which  the  Commission  is  administrator.  At 
the  hearing  there  appeared  a  representative  of  Barron  G.  Collier, 
Inc.,  who  stated  the  willingness  of  this  company  to  make  an  offer 
for  the  privileges  upon  the  Interborough  lines,  if  permitted  to  do  so. 
The  Commission  had,  earlier  in  1924,  approved  a  favorable  con- 
tract between  one  of  the  companies  owned  by  Mr.  Collier  and  the 
New  York  Rapid  Transit  Corporation  for  the  advertising  and 
vending  privileges  upon  the  lines  of  that  company. 

The  Commission,  following  the  hearing,  referred  the  matter  of 
the  Interborough  contract  to  Commissioner  O'Ryan,  who  presented 
his  findings  in  an  opinion  which  was  the  basis  of  action  by  the 
Commission,  on  February  10,  1925,  when  it  disapproved  the  pro- 
posed contract.  Commissioner  O'Ryan  came  to  the  conclusion 
that  there  was  no  justification  for  the  Interborough  Company  to 
make,  or  for  the  Transit  Commission  to  approve,  a  proposed 
contract  granting  such  a  concession  which  would  not  become  effec- 
tive until  January  1,  1928.  He  further  found  against  the  proposal 
on  the  ground  that  the  circumstances  under  which  it  was  presented 
made  it  impracticable  to  obtain  competitive  bids  or  undertake 
adequate  negotiations  for  privileges  which  were  obviously  valuable 
ones. 

The  opinion  also  went  into  the  question  of  the  validity  of  the 
then  existing  agreement.  Commissioner  O'Ryan  refrained  from 
expressing  an  opinion  upon  this  question,  but  recommended  that 
the  Interborough  Company  should  be  requested  to  submit  the 
question  to  the  Appellate  Division  of  the  Supreme  Court  upon  an 
agreed  state  of  facts,  for  adjudication.  The  Commission,  in  adopt- 
ing Commissioner  0 'Ryan's  opinion  and  declining  to  approve  the 
contract,  also  directed  that  communications  be  sent  to  the  com- 
pany for  the  purpose  of  bringing  the  legal  question  of  the  validity 
of  the  existing  Ward  contract  to  a  speedy  issue.  This  question 
of  legality,  however,  through  new  developments  in  the  situation, 
later  became  largely  an  academic  question,  with  no  need  for  its 
settlement. 

Subsequently  the  Commission  adopted  an  order  directing  the 
Interborough  Company  to  submit  the  advertising  and  vending 
))rivileges  to  competitive  bidding;  to  prepare  a  form  of  contract 
and  tender  the  same  for  the  approval  of  the  Commission,  and  to 
open  bids  in  the  presence  of  the  Commission.  The  contract  entered 
into  in  pursuance  of  such  bid,  it  was  provided,  must  be  approved 
by  the  Commission. 
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Provision  was  made  that  bids  should  be  received  up  to  noon  of 
June  30,  1925,  at  the  offices  of  the  Transit  Commission,  to  be  there 
opened  by  either  the  President  or  Vice-President  of  the  Interbor- 
ough  Rapid  Transit  Company,  in  the  presence  of  the  Commission. 
It  was  also  provided  that  the  form  of  contract  approved  by  the 
Commission  should  be  submitted  to  each  bidder.  It  was  agreed 
and  stipulated  that  whatever  new  contract  might  be  entered  into, 
if  it  were  with  a  bidder  other  than  the  Ward  Company,  it  would 
be  subject  to  whatever  prior  rights  that  company  might  have  under 
the  existing  contract.  The  Interborough  Company  and  the  Ward 
Company,  however,  also  stipulated  that  if  the  courts  decided  that 
the  existing  contract  was  void  or  illegal,  the  Ward  Company  would, 
within  a  reasonable  time,  not  exceeding  90  days  after  the  final 
court  decision,  surrender  all  advertising  and  vending  privileges 
and  vacate  the  news  stands  and  other  facilities. 

Three  bidders  were  represented  with  proffers  at  the  bid  opening 
on  June  30.  The  best  bid,  from  the  .standpoint  of  the  railroad 
company,  was  tendered  by  the  Street  Railways  Advertising  Com- 
pany of  New  Jersey,  Barron  G.  Collier,  President.  This  bid  was 
more  favorable  than  that  of  the  next  highest  bidder,  Artemas 
Ward,  Inc.,  and  much  more  so  than  the  earlier  bid  of  the  latter. 
The  higher  bid  was  made  possible  by  changes  in  the  Rapid  Transit 
Act,  which  increased  the  possibility  of  greater  sales  by  allowing 
vending  privileges  for  the  sale  of  certain  articles  of  merchandise 
in  addition  to  newspapers  and  magazines  at  additional  stations. 
The  difference  between  the  two  bids,  in  the  new  form  of  contract, 
was  about  $1,010,000  over  the  whole  period  of  the  life  of  the 
agreement.  A  third  bid,  submitted  by  the  Chicago  Elevated  Ad- 
vertising Company,  was  considerably  less  than  either  of  the  other 
two  offers. 

Both  the  Collier  concern  and  the  Ward  Company  asrf-ed  to  pay 
a  lump  sum  of  $770,000  upon  the  execution  and  delivery  of  the 
contract,  and  each  agreed  to  pay  10  per  cent  generally  of  the  gross 
receipts ;  the  principal  differences  between  the  offers,  however, 
being  that  the  sums  guaranteed  as  minimum  annual  returns  were 
larger  in  the  case  of  the  Collier  offer,  ranging  from  $1,400,000  in 
1926,  to  $1,915,000  in  1943.  The  similar  Ward  guarantee  began 
at  $1,320,000  and  terminated  in  1943  at  $1,800,000. 

Subsequently  the  contract  with  the  Street  Railways  Advertising 
Company  of  New  Jersey — the  Collier  Company — was  approved  by 
the  directors  of  the  Interborough  Company  and  submitted  to  the 
Commission,  which  gave  its  approval  on  July  14.  The  new  con- 
tract became  effective  on  November  1,  1925,  and  is  for  a  period  of 
18  years.  The  necessity  for  a  determination  of  the  rights  of 
Artemas  Ward,  Inc.,  under  the  old  contract  was  not  pressed,  owing 
to  the  subsequent  acquisition  of  that  company  by  the  Collier 
interests. 
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FILING  OF  TARIFFS 

Railroad  and  street  railroad  companies  may  only  change  their 
rates  of  fare,  terminals  or  start  new  operation,  after  publication 
of  new  schedules  and  the  filing  of  the  same  with  the  Commission 
at  least  thirty  days  prior  to  the  time  that  they  are  scheduled  to 
go  into  effect,  except  that  for  good  cause  shown,  the  Commission 
nia.y  issue  special  permissions  granting  to  the  ccjmpanies  the  right 
to  put  such  traffic  into  effect  on  less  than  thirty  days'  notice.  All 
other  obligations  in  respect  of  franchise  requirements,  etc.,  must, 
of  course,  be  met  before  the  filing  of  tariffs  is  possible.  The  Com- 
mission under  the  law,  however,  posses.ses  the  right  to  suspend  the 
effective  dates  of  such  tariff's  under  certain  circumstances,  up  to  a 
period  of  six  months,  in  order  that  it  may  have  ample  time  to 
investigate  as  to  the  justness  and  reasonableness  of  the  proposed 
rates.  It  is  even  possible  for  the  Commission  to  suspend  a  proposed 
tariff  beyond  the  six  months  period,  if  the  filing  company  is  agree- 
able, by  stipulation  covering  such  further  period  of  extension. 
The  law  requires  that  the  tariff's  of  the  companies  shall  be  on  file 
with  the  Commission  as  public  documents  and  may  also  be  in- 
spected by  the  public  at  the  stations  and  offices  of  the  particular 
company. 

During  the  year  1925,  519  tariffs  or  supplements  to  tariffs  were 
filed  with  the  Transit  Commission  by  steam  railroad.s,  street 
surface  railroads,  rapid  transit  companies  and  bus  lines.  The 
number  filed  during  the  year  was  144  more  than  the  number  filed 
during  the  preceding  year. 

Long  Island  Railroad  Commutation  Rates 

In  accordance  with  the  Commission's  tariff  regulations,  the  Long 
Lsland  Railroad  Company  filed  a  proposed  tariff  with  the  Commis- 
sion on  June  24,  1924,  proposing  an  increase  of  approximately 
20%  in  its  commutation  rates.  There  was  pending  before  the 
Commission  at  the  time  an  application  by  the  same  company  and 
allied  companies  of  the  Pennsylvania  system,  for  approval  by  the 
Commission,  of  a  new  rate  of  rental  for  the  facilities  occupied  by 
the  Long  Island  Railroad  at  the  Pennsylvania  Station.  As  the 
question  of  the  rental  entered  into  the  matter  of  the  commutation 
rates,  the  tariff'  proposing  the  increases  in  the  latter  was  postponed. 
It  was  postponed  on  several  occasions  to  the  termination  of  a  six 
months'  period,  beyond  which  it  was  extended  by  stipulation  upon 
several  occasions  to  and  including  June  30,  1926. 

In  the  latter  part  of  1924,  the  Long  Island  Railroad  Company 
filed  a  tariff  which  it  proposed  to  become  effective  January  1,  1925, 
covering  the  discontinuance  of  ferry  service,  long  conducted  by 
the  railroad  company,  between  East  34th  Street,  Manhattan,  and 
the  terminal  of  the  raih-oad  in  Long  Island  City.  This  tariff  was 
suspended  by  the  Commission  and  hearings  were  held.  As  a  result 
of  these  hearings,  the  Commission  rendered  a  decision  permitting 
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the  tarilf  to  go  into  effect  and  the  ferry  service  was  discontinued 
on  March  2,  1925. 

Tariff  changes  were  involved  in  several  abandonments  of  lines 
which  occurred  during  the  year.  The  Montague  Street  line  of  the 
Brooklyn  Heights  Railroad  Company,  once  an  important  artery 
of  communication  in  Brooklyn,  from  the  old  Wall  Street  ferry  to 
the  Borough  Hall  section,  in  recent  years  largely  fallen  into  disuse 
with  the  advent  of  new  subway  lines,  was  temporarily  discontinued 
in  192-4.  On  May  20,  1925,  the  comjjany  made  application  for  the 
abandonment  of  the  route,  which,  upon  investigation  by  the  Com- 
mission, was  approved  on  May  29,  1925. 

The  Receiver  of  the  New  York  aiul  Queens  County  Railway 
Company  discontinued  operation  of  the  North  Beach  shuttle  line 
of  that  company  on  January  2,  1925.  Subsequently,  application 
was  made  to  the  Commission  for  the  abandonment  of  the  route, 
and  the  application  of  the  Receiver  was  granted  on  August  5,  1925. 

On  the  same  date  the  Commission  also  formally  approved  the 
abandonment  of  that  portion  of  the  Corona  Line  of  the  same  com- 
pany between  Woodside  Avenue  and  Northern  Boulevard  and 
Louona  Avenue  and  Kingsland  Avenue. 

On  account  of  the  extension  of  the  Corona  elevated  line,  from 
Alburtis  Avenue  to  111th  Street,  the  western  terminus  of  the  Col- 
lege Point  and  Jamaica  surface  lines  of  the  New  York  and  Queens 
County  Railway  Company  on  October  27,  1925,  was  removed  from 
Roosevelt  and  Junction  Avenues,  near  the  Junction  Avenue  station 
of  the  Corona  elevated  line,  to  the  vicinity  of  the  new  station  at 
Roosevelt  Avenue  and  111th  Street.  At  the  same  time  the  Jackson 
Avenue  line  of  the  same  company  was  extended  from  51st  Street 
eastward  to  Flushing  Bridge,  and  the  Corona  Line,  which  had 
formerly  operated  from  Kingsland  and  Louona  Avenues  to  Flush- 
ing Bridge,  was  short-routed  to  operate  from  Kingsland  and 
Louona  Avenues  to  Jackson  Avenue  as  a  shuttle  line,  granting 
transfers  to  the  Jackson  Avenue  line,  the  operation  of  which,  as 
stated,  had  been  extended  through  to  the  Flushing  Creek  bridge. 

On  July  28,  1925,  the  Commission  granted  the  application  of  the 
Receiver  of  the  Long  Island  Electric  Railway  Company  for  the 
approval  of  the  abandonment  by  that  company  of  that  i)ortion  of 
its  route  and  franchise  on  Liberty  Avenue,  from  a  point  in  Ocean 
Avenue  east  of  the  Long  Island  right  of  way,  westerly  to  the 
Kings-Queens  county  line. 

Other  operating  changes  during  the  year  included  the  extension 
by  the  Interborough  Rapid  Transit  Company  of  operation  on  the 
Corona  elevated  line  to  111th  Street  on  October  13,  1925,  and  the 
extension  of  operation  by  the  New  York  Rapid  Transit  Corpora- 
tion of  the  Fourth  Avenue  subway,  from  the  former  terminus  at 
86th  Street  to  the  new  terminus  at  95th  Street,  Fort  Hamilton,  on 
October  31,  1925. 

On  October  15,  1925,  the  Brooklyn  City  Railroad  Company,  with 
the  permission  of  the  Commission,  extended  its  Flatbush  Avenue 
line,  on  Flatbush  Avenue  from  Avenue  N  to  Avenue  U,  and  also  on 
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Avenue  N  from  East  49th  Street  to  Ralph  Avenue.  The  above 
changes  substituted  through  operation  for  the  former  Flatbush 
Avenue  shuttle  line,  and  by  lengthening  through  operation  on  Av- 
enue N  shortened  the  Bergen  Beach  shuttle  line. 

TRANSPORTATION  COMPLAINTS 

The  Commission  investigates  and  attempts  to  meet  complaints 
which  it  receives  from  the  public  as  to  conditions  in  relation  to 
transportation  matters.  The  treatment  of  complaints  is  an  im- 
portant feature  of  the  C^ommission's  work  under  the  regulatory 
clauses  of  the  Public  Service  Commis.sion  Law.  In  respect  to  the 
handling  of  these  complaints  it  comes  perhaps  in  its  closest  con- 
tact with  the  general  public.  The  Commission  has  always  welcomed 
the  receipt  of  well-founded  complaints  from  the  users  of  the  several 
transportation  lines,  as  obviously,  with  its  limited  inspection  staff, 
it  is  impossible  for  inspectors  to  be  at  any  considerable  number  of 
the  points  which  may  be  potentially  sources  of  complaints. 

When  a  complaint  is  received  it  is  made  a  matter  of  record,  and 
is  referred  to  the  Chief  Executive  Officer,  by  whom  it  is  acknowl- 
edged. Thereafter  it  is  referred  to  one  of  several  bureaus  having 
to  do  with  the  particular  subject  matter  covered  by  the  complaint. 
An  effort  is  at  once  made  to  satisfy  the  complainant.  Sometimes 
it  is  possible  to  do  this  by  telephone,  and  to  expedite  the  work 
thereby.  Many  complaints  are  of  such  nature,  however,  involving 
technical  questions,  as  to  require  separate  investigation  and  report 
by  the  bureau  to  which  they  are  referred. 

It  is  the  practice,  if  conditions  are  such  as  to  make  it  impossible 
to  obtain  a  settlement  satisfactory  to  the  complainant,  to  furnisli 
information  to  such  effect.  In  some  instances  the  complaint  pre- 
sents suggestions  for  changes  in  operating  conditions,  in  equip- 
ment or  structural  conditions  so  radical  in  character  as  to  make  it 
impossible  to  meet  them  with  means  at  hand.  Wliere  it  is  imprac- 
ticable to  accept  suggestions  which  are  offered,  or  to  bring  about 
any  material  improvement  in  the  conditions  complained  of,  a 
special  effort  is  always  made  to  furnish  complete  information  to 
the  complainants  as  to  the  reasons  for  the  Commission's  inability 
to  act. 

The  Commission  maintains  a  Transit  Bureau  and  a  Service  Bu- 
reau, under  the  direction  of  the  Chief  Executive  Officer.  The  Tran- 
sit Bureau  is  charged  with  the  duty  of  making  periodic  and  other 
inspections  and  service  checks  upon  all  lines,  with  particular  refer- 
ence to  the  service  operated.  It  also  investigates  complaints  a.s  to 
service.  To  the  Service  Bureau  there  are  directly  referred  mat- 
ers relating  to  changes,  improvements  or  other  alterations  in  the 
service  as  operated  by  the  several  companies  or  in  respect  to  cer- 
tain of  their  facilities.  This  bureau  also  checks  schedules  filed  by 
companies  to  determine  if  they  conform  to  the  orders  and  regula- 
tions of  the  Commission. 
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The  Commission's  transportation  inspection  schedule  calls  for 
systematic  service  checks  on  all  lines.  With  the  men  available  the 
Commission  requires  that  on  those  rapid  transit  lines  where  traffic 
is  heaviest  fortnightly  checks  sliall  be  made  at  points  of  greatest 
loading,  such  as  at  Grand  Central  Station  and  Times  Square  Sta- 
tion, in  Manliattan.  Other  loading  inspections  are  made  monthly. 
Rapid  transit  checks  are  also  made  at  terminal  points,  at  regular 
and  frequent  intervals,  to  determine  how  the  comi)anes  are  adher- 
ing to  the  schedules  of  service  which,  under  order  of  the  Commis- 
sion, they  are  req^uired  to  file  with  it. 

The  surface  lines  are  divided,  for  inspection  purposes,  into  four 
groups,  arranged  in  order  of  importance.  Rush  hour  service  is 
checked  on  lines  in  Group  No.  1  once  each  month,  and  somewhat 
less  frequently  at  midday  and  evening  hours.  The  great  amount 
of  inspection  work  required  may  be  gathered  from  the  fact  that 
there  are  altogetlun-  no  less  than  seventy-one  surface  lines  in  Group 
No.  1.  Lines  in  Group  No.  2  are  checked  once  every  two  months 
in  rush  hours,  in  Group  No.  3  every  three  months  in  rush  hours, 
and  in  Group  No.  4  once  every  six  months  in  rush  hours.  Checks 
of  midday  and  evening  hour  travel  are  also  provided  for.  Such 
bus  lines  as  ai'e  under  the  Commission's  jurisdiction  are  checked 
every  two  or  three  months,  depending  upon  the  relative  importance 
of  the  lines. 

During  1925  the  Commission  received  701  complaints,  157  less 
than  in  1924:.  It  closed  887  complaints,  including  a  number  not 
disposed  of  during  1924.  At  the  end  of  1925  it  had  before  it  74 
complaints  not  finally  disposed  of,  of  which  two-thirds  were  re- 
ceived in  the  month  of  December. 

Elsewhere  the  report  shows  increases  in  service  on  rapid  transit 
lines  during  the  year.  Among  the  imi)rovements  in  daily  service 
recorded  on  surface  lines  in  Manhattan  were  increases  of  22  trips 
on  the  Broadway-Seventh  Avenue  line  and  18  trips  on  the  14th 
Street  Crosstown  line.  On  the  Kingsbridge  line  of  the  Third  Av- 
enue Railroad  Company  there  was  an  increase  of  84  trips. 

In  The  Bronx,  similarly,  on  .surface  lines  there  Avas  an  increase 
of  25  trips  on  the  Bo.ston  Road  line,  54  trips  on  the  Pelham  Bay 
Park  line,  26  trips  on  the  Westchester  Avenue  line,  10  trips  on  the 
149th  Street  Crosstown  line,  6  trips  on  the  180th  Street  Crosstown 
line,  28  trips  on  the  Ogden  Avenue  line,  94  trips  on  the  University 
Avenue  line,  and  90  trips  on  the  Southern  Boulevard  line. 

There  were  many  increases  on  the  various  trolley  lines  in  Brook- 
lyn. Improvements  on  lines  of  the  Brooklyn  City  Railroad  Com- 
pany included  the  following  daily  increases :  Bushwick  Avenue, 
46  trips ;  Crosstown,  206  trips ;  Fifth  Avenue,  4  trips ;  Flatbush 
Avenue,  52  trips;  Grand  Street,  50  trips;  Nostrand  Avenue  Shut- 
tle, 102  trips ;  Richmond  Hill,  30  trips ;  65th  Street-Bay  Ridge,  114 
trips;  Tompkins  Avenue,  14  trips. 

On  the  surface  lines  of  the  B.-M.  T.  sy.stem,  increases  included: 
Church  Avenue,  76  trips ;  86th  Street,  46  trips ;  Marcy  Avenue,  4 
trips;  Vanderbilt  Avenue,  120  trips;  Wilson  Avenue,  72  trips; 
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Wilson  Avenue  Shuttle,  33  trips;  Franklin  Avenue,  36  trips; 
Gravesend  Avenue,  60  trips;  Norton's  Point,  120  trips;  Metro- 
politan Avenue,  158  trips,  and  Utica  Avenue,  44  trips. 

In  the  Borough  of  Queens  there  were  surface  line  increases  of 
140  trips  and  288  trips,  respectively,  on  the  College  Point  and 
Jackson  Avenue  lines  of  the  New  York  and  Queens  County  Rail- 
way Company,  and  24  trips  on  the  Steinway  line  of  the  Steinway 
Railways. 

How  material  these  increases  are,  may  be  concretely  illustrated 
by  a  few  specific  instances  in  terms  of  ear  miles.  The  increase 
on  the  Kingsbridge  line  was,  for  the  first  ten  months  of  the  year, 
68,472  active  car  miles;  on  the  180th  Street  Crosstown  line,  51,879 
car  miles;  on  the  Vanderbilt  Avenue  line,  113.692  ear  miles;  on 
the  Wilson  Avenue  line,  101,037  car  miles ;  on  the  Vanderbilt  Av- 
enue line,  48,512  car  miles ;  on  the  65th  Street-Bay  Ridge  line, 
65,501  car  miles,  and  on  the  J\letropolitan  Avenue  line,  338,014 
car  miles. 

On  the  Long  Island  Railroad  the  summer  schedule  showed  an 
increase  of  9  trains  in  the  eastbound  service  from  Pennsylvania 
Station  over  the  summer  schedule  for  1924.  There  were  increases 
of  3  trains  in  the  westbound' sein-ice  to  Pennsylvania  Station,  and 
a  net  increase  of  4  trains  eastbound  on  the  Atlantic  Division,  and 
2  trains  westbound  on  the  same  division. 

The  winter  schedule  showed  an  increase  of  13  trains  in  the  Main 
Line  service  from  Pennsylvania  Station,  and  2  on  the  Rockaway 
Beach-Far  Rockaway  Division,  with  an  increase  of  8  trains  in 
the  westbound  service  of  the  Main  Line.  The  Atlantic  Division 
showed  a  net  increase  of  4  trains  in  the  eastbound  service. 

The  Staten  Island  Rapid  Transit  Railway  lines  were  electrified 
during  1925,  third-rail  operation  replacing  steam  locomotives  as 
tractive  power.  The  Tottenville  Division  was  electrified  on  July 
1,  and  the  North  Shore  Division  on  Christmas  Day,  1925.  With 
the  change  in  motive  power  there  was  also  provided  an  increase  in 
service,  there  being  an  addition  of  5  trains  on  the  North  Shore 
Division,  15  trains  on  the  South  Beach  branch,  and  19  trains  on 
the  Tottenville  Division. 

EXPENSES  OF  THE  COMMISSION 

The  expenses  of  the  Commission  for  the  vear  1925  totaled  $914,- 
295.69,  of  wliich  $843,545.69  was  paid  by  'the  City  of  New  York, 
and  the  remainder  by  the  State.  The  ratio  of  expenses  is  substan- 
tially the  same  as  that  for  the  last  half  of  1924.  The  Commission 
had  285  employees  at  the  end  of  1925,  or  practically  the  same  as 
at  the  end  of  1924. 
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MEETINGS  AND  HEARINGS 

The  Commission  held  a  total  of  60  meetings  during  the  year,  of 
which  52  were  regular  meetings  and  8  were  adjourned  meetings. 
In  formal  cases  involving  proceedings  under  the  Public  Service 
Commission  Law,  there  were  held  132  hearings,  while  11  hearings 
were  held  upon  matters  relating  to  the  rapid  transit  powers  of  the 
Commission.  The  Commission  adopted  128  orders  during  the 
year,  and  12  special  permissions,  together  with  a  number  of  reso- 
lutions relating  to  regulatory  matters.  New  proceedings  to  the 
number  of  45  were  instituted  under  the  Public  Service  Commission 
Law. 
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Report  of  Law  Department 

December  31,  1925. 

To  the  Transit  Commission: 

Sirs  : — I  have  the  honor  to  present  the  following  report  concern- 
ing the  various  activities  of  this  department  during  the  year  1925. 
Respectfully, 

LOUIS  W.  STOTESBURY.  Counsel. 


The  following  is  a  report  of  the  various  activities  of  the  Law 
Department  during  the  year  1925. 

The  department  consists  of  the  Counsel  to  the  Commission  ap- 
pointed by  the  Commission  and  a  staff  of  five  associate  counsel 
appointed  with  the  approval  of  the  Commission.  Messrs.  George 
II.  Stover,  Carleton  S.  Cooke,  Charles  McG.  Roberts,  Frank  C. 
Bowers  and  Earl  M.  Simonson,  of  whom  the  two  latter  were  ap- 
pointed during  the  year,  now  constitute  the  Associate  Staff.  ]\Ir. 
Harold  J.  Cloutman,  assistant  counsel,  resigned  from  the  service 
of  the  Commission. 

The  Coun.sel  to  the  Commission  represents  and  appears  for  the 
people  of  the  State  of  New  York  and  the  Commission  in  all  actions 
and  proceedings  involving  any  question  under  the  Public  Service 
Commission  Law  or  within  the  jurisdiction  of  the  Commission  un- 
der the  Railroad  Law  and  advises  the  Commission  and  each  Com- 
missioner when  requested  to  do  so  in  regard  to  all  matters  in  con- 
nection with  the  powers  and  duties  of  the  Commission  and  the 
members  thereof. 

While  all  matters  directly  involving  new  subway  construction, 
under  the  Rapid  Transit  Act  and  related  statutes,  were  trans- 
ferred to  the  Board  of  Transportation,  on  July  1,  1924,  the  Transit 
Commission,  in  addition  to  its  regulatory  duties  under  the  Public 
Service  Commission  Law,  retains  administrative  functions  under 
the  Dual  Subway  Contracts  of  1913  and  the  prior  City  subway 
contracts,  Nos.  1  and  2.  It  exercises  control  over  construction  con- 
tracts under  the  Dual  Contracts  between  the  Interborough  Rapid 
Transit  Company  and  the  City  of  New  York  and  the  New  York 
Rapid  Transit  Corporation  and  the  City  of  New  York.  It  con- 
tinues, without  change,  its  super^'ision  of  the  purchase  and  main- 
tenance of  rolling  stock  and  other  equipment  by  the  operating  com- 
panies under  these  contracts,  expenditures  for  which  must  have  the 
approval  of  the  Commission. 

[93] 
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The  complex  contracts  and  certificates  under  which  the  two  sys- 
tems of  rapid  transit  railroads  in  the  (Jity  of  New  York  are  oper- 
ated afford  a  wide  range  of  legal  questions.  All  contracts  and  pur- 
chasing agents'  orders  pass  through  the  office  of  Counsel. 

The  regulatory  service  of  the  Commission  involves,  on  the  part 
of  the  legal  staff,  opinions  as  to  methods  and  means  of  enforcement, 
the  conduct  of  hearings,  the  drafting  of  resolutions  and  of  orders 
and,  when  the  occasion  requires,  mandatory  proceedings  for  carry- 
ing out  the  orders  and  directions  of  the  Commission. 

During  the  year  there  have  been  referred  to  the  office  of  Counsel 
more  than  1,000  separate  matters  for  consideration  and  action.  In 
addition  there  are  pending  matters  in  litigation  which  have  been 
carried  over  from  1924,  and  some  proceedings  which  have  been 
pending  several  years. 

The  follow'ing  is  a  summary  statement  of  general  litigation  in 
which  the  Commission  was  involved  during  the  year  1925  : 

Belt  Line  Railways  Corporation  v.  Newton.  This  was  a  suit  in 
equity  brought  in  the  United  States  District  Court  for  the  South- 
ern District  of  New  York  on  December  16,  1920,  to  enjoin  partially 
the  enforcement  of  an  order  of  the  Public  Service  Commission  for 
the  First  District,  which  required  the  exchange  of  transfers  be- 
tween the  59th  Street  line  of  the  plaintiff  and  the  intersecting  lines 
of  other  companies.  A  temporary  injunction  was  granted  Janu- 
ary 26,  1921  (273  Fed.  272).  The  Public  Service  Commission  for 
the  First  District  was  originally  made  a  party  defendant,  but  on 
July  24,  1922,  the  Transit  Commission,  its  successor,  was  substi- 
tuted in  its  place.  Hearings  before  a  Master  were  held  from  Octo- 
ber 17,  1922  to  February  14,  1923.  On  November  30,  1923,  a  final 
decree  was  entered  enjoining  the  defendants  from  enforcing  the 
transfer  order,  except  between  lines  of  the  Third  Avnue  Railway 
system.  The  defendants  appealed  to  the  United  States  Supreme 
Court,  which  affirmed  the  decree  of  the  court  below  on  May  25, 
1925. 

Garrison  v.  City  of  New  York  and  Transit  Commission.  The 
complaint  in  this  suit  (In  Equity,  E.  No.  23-316)  against  The  City 
of  New  York  and  the  Transit  Commission  was  filed  in  the  United 
States  District  Court  for  the  Southern  District  of  New  York  on 
April  20,  1922,  by  Lindley  M.  Garrison,  as  Receiver  of  New  York 
Municipal  Railway  Corporation  and  New  York  Consolidated  Rail- 
road Company.  The  suit  sought  the  specific  performance  of  Con- 
tract No.  4  and  the  recovery  of  .$30,000,000  for  alleged  damages  for 
failure  to  perform. 

On  February  15,  1924,  after  the  receivership  property  had  been 
sold  on  foreclosure  and  had  been  acquired  by  the  New  York  Rapid 
Transit  Corporation,  this  company  was  permitted  to  intervene  as 
a  plaintiff.  The  Supreme  Court  subsequently  dismissed  an  appeal 
from  the  order  permitting  intervention  and  denied  an  application 
for  a  writ  of  prohibition. 

On  June  4,  1924,  after  the  case  had  been  marked  ready  for  trial, 
the  New  York  Rapid  Transit  Corporation  was  permitted  to  file  a 
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bill  of  complaiut,  which  the  defendants  moved  to  dismiss.  This 
motion  was  denied  on  October  22,  1924. 

By  stipulation  signed  March  31,  1925,  the  case  was  dropped  from 
the  trial  calendar,  subject  to  reinstatement  within  one  year  but 
not  prior  to  October,  1925.  No  attempt  has  yet  been  made  by  the 
plaintilf  to  restore  the  case  to  the  calendar. 

In  the  Matter  of  the  Application  of  The  City  of  New  York  for  a 
certiorari  order  to  be  directed  to  George  McAneny,  LeKoy  T. 
Ilarkiu'ss  and  John  F.  O'Ryan,  constituting  the  Transit  Commis- 
sion of  the  atatc  of  New  York,  and  the  Transit  Commission  of  the 
State  of  New  York.  The  City  of  New  York,  on  September  14, 
1925,  obtained  a  certiorari  order  at  Special  Term,  Part  II,  of  the 
Supreme  Court,  New  York  County,  to  review  an  order  adopted  by 
the  Transit  Commission  on  March  31,  1925,  which  approved  Sup- 
plemental Application  No.  1,  made  by  the  Eeorganization  Com- 
mittee of  the  New  York  Railways  Company  for  the  approval  by 
the  Commission  of  a  proposed  form  of  deed  to  the  purchasers  at 
the  foreclosure  sale  of  the  property  of  the  New  York  Railways 
Company  and  a  proposed  form  of  deed  from  the  purchasers  to  the 
reorganized  company.  Both  deeds  so  approved  excluded  from  the 
transfer  certain  tracks  and  franchises  owned  by  the  New  York 
Railways  Company.  The  Commission  executed  and  filed  its  re- 
turn on  December  15,  1925. 

In  the  Matter  of  the  Application  of  George  McAneny,  et  al.  con- 
atitiding  the  Transit  Commission,  for  a  warrant  committing  Sam- 
uel Shotkin;  Transit  Commiission,  Appellant;  Samuel  Shotkin, 
Respondent.  During  the  course  of  an  investigation  by  the  Com- 
mission, Shotkin  declined  to  answer  certain  questions  put  to  him 
upon  his  examination.  The  Commission  thereupon  applied  to  the 
Special  Term  for  an  order  to  show  cause  why  he  should  not  be 
committed  under  Section  19  of  the  Public  Service  Commission 
Law.  Upon  the  argument  of  the  motion,  the  Special  Term  denied 
same  with  opinion  on  September  14,  1925.  The  Commission 
thereupon  appealed  to  the  Appellate  Division  for  the  First  Depart- 
ment.   The  appeal  is  now  pending  in  the  Appellate  Division. 

Supreme  Court,  Appellate  Division,  First  Department.  Matter 
of  the  Application  of  the  City  of  New  York,  East  238th  Street. 
On  May  13,  1924  the  Court  of  Appeals  handed  down  its  decision 
in  the  case  of  McAneny,  et  al.  v.  New  York  Central  Railroad  Com- 
pany, et  al.  reversing  the  mandamus  order  obtained  by  the  Cora- 
mission  to  enforce  the  determination  as  to  the  manner  in  which 
East  238th  Street  should  be  carried  across  the  tracks  of  the  New 
York  Central  and  New  Haven  railroad  companies.  Thereafter  by 
resolution  of  October  24,  1924,  the  Board  of  Estimate  and  Appor- 
tionment applied  to  the  Commission  for  an  amended  determina- 
tion. Hearing  was  duly  had  and  the  Commission  made  an 
amended  order  and  determination  dated  April  7,  1925,  framed  in 
accordance  with  the  opinion  of  the  Court  of  Appeals  aforesaid. 
The  railroad  companies  appealed  to  the  Appellate  Division,  First 
Department,  from  such  amended  order  and  determination.  The 
appeal  was  argued  in  the  Appellate  Division  on  December  8. 
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Transit  Commission  and  The  City  of  Nev>  York  v.  Brooklyn 
City  Railroad  Company,  South  Brooklyn  Railway  Company  and 
Nassau  Electric  Railroad  Company.  By  Chapter  698  of  the  Laws 
of  1923  the  Brooklyn  City  Railroad  Company,  its  Receiver  or  such 
other  person  who  may  have  control  of  the  operation  of  the  street 
railway  line  known  as  the  Sixteenth  Avenue  line  in  the  Borough 
of  Brooklyn  is  required  within  thirty  days  to  restore  and  extend 
the  full  service  formerly  maintained  on  such  line,  etc.  Thirty 
days  having  elapsed  and  said  service  not  having  been  restored,  the 
Commission  commenced  a  mandamus  proceeding  by  an  order  to 
show  cause  signed  by  Justice  Carswell  in  August,  1923.  The  City 
of  New  York  by  an  order  of  November  27,  1923,  signed  by  Justice 
Van  Siclen,  was  permitted  to  intervene.  The  casf  was  .submitted 
to  the  Special  Term  for  Kings  County,  which  dismissed  it  by 
opinion  of  December  4,  1925. 

Transit  Commission  and  The  City  of  New  York  v.  Brooklyn  City 
Railroad  Company,  South  Brooklyn  Railway  Company,  Nassau 
Electric  Railroad  Company.  By  Chapter  886  of  the  Laws  of  1923 
the  Brooklyn  Heights  Railroad  Company  or  the  Receiver  or  such 
other  person  who  may  have  control  of  the  operation  of  the  street 
railway  line  known  as  the  Tompkins-Culver  line  in  the  Borough 
of  Brooklyn  is  required  within  thirty  days  to  restore  and  extend 
the  full  service  formerly  maintained  on  such  line,  etc.  Thirty 
days  having  elapsed  and  such  .service  not  having  been  restored,  the 
Commission  commenced  a  mandamus  proceeding  by  an  order  to 
show  cause  issued  by  Justice  Carswell  in  August,  1923.  The  City 
of  New  York  intervened  upon  the  order  of  Justice  Van  Siclen  on 
November  27,  1923.  The  case  was  submitted  to  the  Special  Term 
for  Kings  County,  which  dismissed  it  by  opinion  of  December  4, 
1925. 

Transit  Commission  and  The  City  of  New  York  v.  Nassau  Elec- 
tric Railroad  Comp(fny,  Brooklyn  City  Railroad  Company,  South 
Brooklyn  Railway  Company.  By  Chapter  751  of  the  Laws  of 
1923,  the  person,  firm  or  corporation  owning,  operating  or  leas- 
ing the  street  railway  line  known  as  the  Thirty-ninth  Street  Ferrj'- 
Coney  Island  line  in  the  Borough  of  Brooklyn  is  required  within 
thirty  days  to  restore  the  full  service  formerly  maintained  on  such 
line,  etc.  Thirty  days  having  elapsed  and  the  statute  not  having 
been  obeyed,  this  Commission  commenced  mandamus  proceedings 
by  an  order  to  show  cause  issued  by  Justice  Carswell.  The  City 
of  New  York  intervened  as  a  pai'ty  plaintiff  on  November  27,  1923. 
The  case  was  submitted  to  the  Special  Term  for  Kings  County, 
which  dismissed  it  by  opinion  of  December  4,  1925. 

Transit  Commission  and  The  City  of  New  York  v.  Lindley  M. 
Garrison  as  Receiver  of  the  Coney  Island  and-  Brooklyn  Railroad 
Company,  Nassau  Electric  Railroad  Company.  By  Chapter  704 
of  the  Laws  of  1923  the  Coney  Island  and  Brooklyn  Railroad 
Company,  the  Brooklyn  City  Railroad  Company  and  the  Na.ssau 
Electric  Railroad  Company,  or  such  other  person  having  control 
of  the  operation  of  the  street  railway  known  as  the  Park  Slope  line 
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in  the  Borough  of  Brooklyn,  is  required  within  thirty  days  to  re- 
store the  full  service  formerly  maintained  on  such  line.  Thirty 
days  having  elapsed  and  such  service  not  having  been  restored,  the 
Commission  commenced  mandamus  proceedings  by  an  order  to 
show  cause,  on  August  24,  1923.  Thereafter  The  City  of  New 
York  by  order  of  Justice  Van  Siclen  on  October  16,  1923,  inter- 
vened as  a  party.  The  case  was  submitted  to  the  Special  Term  for 
Kings  County,  which  dismissed  it  by  opinion  of  December  4,  1925. 


In  the  four  last  mentioned  cases  the  Attorney  General  of  the 
State  of  New  York  appeared  and  argued  in  support  of  the  consti- 
tutionality of  the  statutes  involved.  The  City  of  New  York  was 
not  originally  a  party  to  these  actions,  which  practically  are  pro- 
ceeding together  as  one  case.  At  the  suggestion  of  the  Transit 
Commission  the  City  intervened  and  was  made  a  party  by  order 
of  the  Court.  After  the  argument  at  the  Special  Term  of  all  four 
cases  before  Mr.  Justice  Van  Siclen  in  October,  1923,  it  became 
necessary  to  submit  to  the  Coui-t  the  facts  concerning  the  operation 
of  the  fom-  street  railway  lines  involved  in  these  four  cases  and 
the  franchises  and  agreements  under  which  such  lines  had  been 
operated.  It  was  agreed  that  instead  of  taking  oral  testimony  and 
evidence  that  Counsel  should  prepare  an  agreed  statement  of  facts, 
which  was  very  elaborate  and  complicated  and  required  much  time 
and  negotiation.  Such  statement  of  facts  was  submitted  to  Mr. 
Justice  Van  Siclen  with  the  other  papers  upon  the  submission  of 
the  case.  The  Commission  and  the  City  of  New  York  expect  to 
appeal  from  the  adverse  decision  in  these  four  cases. 


In  the  Matter  of  Application  of  The  City  of  New  York  for  a 
determination  as  to  the  manner  in  which  the  Main  Drive  of  Forest 
Park  should  he  carried  across  the  right  of  way  of  the  Rockaway 
Beach  and  the  Montauk  Divisions  of  the  Long  Island  Railroad. 
The  City  of  New  York  made  an  application  to  the  Transit  Com- 
mission on  March  29,  1923,  for  a  determination  as  to  the  method 
by  which  the  Main  Drive  of  Forest  Park  should  be  carried  across 
the  right  of  way  of  the  Rockaway  Beach  and  the  Montauk  Divi- 
sions of  the  Long  Island  Railroad  Company  in  the  Borough  of 
Queens.  Hearings  were  held  before  the  Transit  Commission  dur- 
ing March  and  April,  1923.  The  Commission  adopted  a  tinal  order 
on  the  13th  day  of  June,  1923,  directing  the  Main  Drive  of  Forest 
Park  be  carried  across  the  tracks  of  the  Long  Island  Railroad 
Company  upon  two  bridges  and  approaches  as  therein  specified. 

The  Long  Island  Railroad  Company  on  June  17,  1923,  appealed 
to  the  Appellate  Division,  Second  Judicial  Department,  from  the 
determination  of  the  Transit  Commission.  On  June  10,  1925,  the 
Appellate  Division,  Second  Department,  unanimously  afBrmed  the 
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decision  of  the  Transit  Commission  with  memorandum  opinion. 
On  October  16,  1925,  at  the  next  term  of  the  Appellate  Division, 
the  Long  Island  Railroad  Company  made  a  motion  to  such  court 
for  leave  to  appeal  to  the  Court  of  Appeals,  which  was  denied  on 
October  23,  1925. 

Transit  Commission  of  the  State  of  New  York  v.  Long  Island 
Railroad  Company.  Mandamics  in  re  Bridges,  Main  Drive  iri  For- 
est Park.  It  was  expected  that  the  Long  Island  Railroad  Com- 
pany would  make  a  motion  in  the  Court  of  Appeals  for  leave  to 
appeal  to  it  from  the  affirmance  of  the  Commission's  determination 
herein  by  the  Appellate  Division,  Second  Department,  as  stated 
above.  The  Commission,  deeming  that  the  actual  construction  of 
the  bridges  should  not  be  further  delayed  by  appeals,  applied  to 
the  Special  Term,  New  York  County,  by  petition  for  a  mandamus 
order  pursuant  to  Section  57  of  the  Public  Service  Commis- 
sion Law.  Upon  such  petition  an  order  was  entered  on  October 
28,  1925,  directing  the  railroad  company  to  answer,  and  such  peti- 
tion and  order  were  duly  served  upon  the  railroad  company. 
Thereupon  the  railroad  company  by  communication  to  the  Com- 
mission announced  that  it  would  take  no  further  appeal,  but  would 
accept  the  order  of  the  Commission  and  at  once  commence  the 
preparation  of  plans,  etc.,  for  the  construction  of  the  bridges  and 
proceed  with  all  diligence  to  perform  the  work  ordered.  Upon 
these  assurances  the  Commission  directed  that  the  time  of  the  rail- 
road company  to  answer  the  petition  in  the  mandamus  proceed- 
ing should  be  extended  until  called  for  upon  ten  daj's'  notice.  It 
is  expected  that  the  railroad  company  will  proceed  with  the  con- 
struction of  the  bridges  and  that  upon  its  completion  the  man- 
damus proceeding  will  be  discontinued. 

Supreme  Court,  Appellate  Division,  First  Department,  flatter 
of  Application  of  Long  Island  Railroad  Company  for  a  certiorari 
order  against  the  Transit  Commission.  The  Transit  Commission 
adopted  an  order  which  directed  the  establishment  of  certain  plat- 
forms and  stopping  of  certain  trains  at  Wavecrest  on  the  Far 
Rockaway  Branch  of  the  Rockaway  Beach  Division  of  the  Long 
Island  Railroad  Company  in  the  Borough  of  Queens,  after  the 
usual  hearing.  The  Long  Island  Railroad  Company  obtained  an 
order  of  certiorari  dated  July  15,  1925.  to  review  said  order.  The 
return  was  duly  made  by  the  Transit  Commission  and  the  record 
has  been  printed.  It  is  expected  that  the  proceeding  will  be  heard 
in  the  Appellate  Division,  First  Department,  shortly. 
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Report  of  the  Engineering  Department 

December  31,  1925. 

To  the  Transit  Commission: 

Sirs. — I  have  the  honor  to  present  the  following  report  con- 
cerning the  activities  of  the  Engineering  Department  for  the  year 
ended  December  31,  1925.  The  report  includes  divisional  reports 
01  the  following :  Division  of  Railroad  Engineering,  Division  of 
Electrical  Engineering,  Division  of  Rolling  Stock  and  Accidents, 
Division  of  Valuations  and  Maintenance  and  certain  facts  as  to 
the  Determinations  of  Cost  made  by  the  Commission's  Chief  Engi- 
neer under  the  Dual  Contracts  and  Allied  Certificates. 

Respectfully  submitted, 

WILLIAM  C.  LANCASTER, 

Chief  Engineer. 


DIVISION  OF  RAILROAD  ENGINEERING 

The  Division  of  Railroad  Engineering  deals  largely  with  the 
problem  of  grade  crossing  elimination  in  the  City  of  New  York, 
with  inspection  of  tracks  of  all  railroad  lines  and  of  structures  of 
all  railroad  lines.  In  addition,  the  division  investigates  proposed 
structural  and  track  changes  of  the  present  rapid  transit  lines, 
with  particular  reference  to  additional  construction  under  the 
Dual  Contracts.  To  the  end  of  the  year  there  had  been  checked 
proposed  expenditures  amounting  to  $1,397,462  for  the  Interbor- 
ough  Rapid  Tran.sit  Company,  and  $462,875  for  the  New  York 
Rapid  Transit  Corporation  within  this  latter  general  classification. 

Track  Inspection  Corps:  Within  the  City  of  New  York  there 
are  2,204  single  track  miles  of  railroad,  of  which  the  Rapid  Transit 
lines  constitute  598  miles,  the  surface  railroad  lines  1,126  miles, 
and  the  steam  railroads  480  miles.  These  tracks  and  appurtenances 
are  inspected  periodically.  The  reports  indicate  generally  that 
standards  of  maintenance  have  been  improved.  Copies  of  the 
reports  of  the  inspectors  are  transmitted  to  the  officials  of  the 
several  railroad  companies,  who  are  requested  to  make  such  better- 
ments and  repairs  as  affect  the  safety  of  operation  and  comfort  of 
passengers.  In  general,  the  recommendations  for  improvements 
have  been  promptly  followed  out,  the  railroads  generally  display- 
ing a  commendable  spirit  of  co-operation  towards  bringing  their 
tracks  to  a  higher  standard  of  maintenance. 
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The  field  work  consists  of  inspections  of  the  physical  condition 
of  ties,  guard  timbers,  splice  bars,  rails,  slatting,  hand  railing  and 
special  work  on  the  elevated  lines;  of  ties,  splice  bars,  rails,  ballast 
and  special  work  in  the  underground  railroads  and  steam  lines, 
and  of  rail  joints,  speeial  work  and  pavement  of  street  railway 
lines. 

The  following  represents  a  general  summary  of  the  physical 
condition  of  tracks  and  appurtenances  upon  the  several  lines: 

Inspections  made  on  the  underground  railroads  of  the  Inter- 
borough  system  indicate  that  the  tracks  in  general  are  in  good 
condition.  Improvement  is  shown  on  the  elevated  lines  of  the  same 
system.  Renewals  of  rails,  ties,  guard  timbers  and  slatting  has 
gone  forward  continuously.  A  high  standard  of  maintenance  is 
observed  in  joint  bolting.  Inside  steel  guard  rails  have  been  in- 
stalled, replacing  guard  timbers  at  points  where  renewals  were 
made. 

On  the  lines  of  the  New  York  Eapid  Transit  system,  the  tracks 
of  the  several  subway  routes  are  described  by  the  inspectors  as 
generally  in  good  condition.  Switch  points,  frogs  and  rails  have 
been  renewed  at  many  places.  On  the  elevated  lines  efforts  are 
being  continued  to  bring  the  tracks  to  high  standards  of  mainte- 
nance. Many  switch  points  and  frogs  have  been  renewed,  together 
with  ties,  slatting  and  rails.  At  many  points  on  the  .system  there 
were  previously  no  guard  timbers  inside  the  running  rails.  Steel 
guard  rails  have  been  installed  at  many  such  points.  On  the  Pul- 
ton Street  elevated  line,  between  Nostrand  avenue  and  Tillarj' 
street,  guard  timbers  are  being  removed  to  be  replaced  with  steel 
inside  guard  rails.  On  the  Lexington  Avenue  elevated  line,  the 
entire  decking  is  now  being  renewed. 

On  the  surface  lines  much  track  reconstruction  was  carried  on, 
amounting  in  all  to  about  180,000  feet  of  single  track  reconstruc- 
tion. A  greater  portion  of  this  was  in  Brooklyn,  where  the  work 
done  totalled  123,000  running  feet.  In  addition  to  the  track  con- 
struction, 30,000  feet  of  track  was  overhauled  and  3,000  feet  of 
new  track  built.  Portions  of  special  work  were  also  replaced, 
crossings  rebuilt  and  other  maintenance  carried  out. 

In  detail,  some  of  the  changes  during  the  year,  in  addition  to 
general  track  maintenance,  are  shown  by  the  following:  Brooklyn 
City  Railroad  Company:  39,475  feet  single  track  reconstructed; 
5.200  feet  single  track  overhauled  and  surfaced ;  15  special  portions 
replaced  and  one  steam  railroad  crossing  replaced.  Nassau  Elec- 
tric Railroad  Company :  36,000  feet  single  track  reconstructed ; 
4.200  feet  single  track  overhauled  and  surfaced;  six  special  por- 
tions replaced.  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company:  38,000  feet  single  track  reconstructed;  three  special 
portions  replaced.  Coney  Island  and  Brooklyn  Railroad  Com- 
pany: 14,200  feet  single  track  reconstructed.  Long  Island  Electric 
Railway  Company :  5,058  feet  single  track  reconstructed.  New- 
York  and  Queens  County  Railway  Company:  3,300  feet  single 
track  newly  built.    Ninth  Avenue  Railroad  Company:  2,000  feet 
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single  track  reconstructed.  New  York  Railways  Corporation:  250 
feet  single  track  reconstructed;  4,400  feet  single  track  overhauled 
and  resurfaced ;  one  special  portion  replaced.  Third  Avenue  Rail- 
way Company :  1,200  feet  single  track  reconstructed ;  three  special 
portions  replaced.  Forty-second  Street,  Manhattanville  &  St. 
Nicholas  Avenue  Railroad  Company:  one  special  portion  replaced; 
one  railroad  crossing  replaced.  Belt  Line  Railway  Corporation : 
1,200  feet  single  track  reconstructed.  Union  Railway  Company : 
29,600  feet  single  track  reconstructed ;  six  special  portions  re- 
placed. New  York  City  Interborough  Railway  Company:  9,800 
feet  single  track  reconstructed;  two  special  portions  replaced. 
Richmond  Light  &  Railroad  Company :  6,300  feet  single  track 
reconstructed.  Staten  Island  Midland  Railway  Company:  14,800 
feet  single  track  overhauled  and  resurfaced. 

The  inspection  of  the  steam  railroad  lines  in  the  City  of  New 
York  reveals  the  following  as  to  maintenance :  Staten  Lsland  Rapid 
Transit  Railway  Company :  On  the  North  Shore  division  new  ties 
for  third  rails  are  being  installed ;  100-pound  running  rails  are 
installed  throughout.  The  tracks  on  the  main  line  and  South 
Beach  division  are  in  good  condition.  Long  Island  Railroad  Com- 
pany :  Extensive  tie  and  rail  renewals  have  been  made  on  the 
several  lines  of  this  system.  Distribution  for  installation  has  been 
made  along  the  right  of  way  at  many  points  of  ties,  rails,  spikes, 
bolts  and  tie  plates.  New  York  Central  Railroad  Company : 
Tracks  in  the  electric  zone  are  in  good  condition,  and  on  the  steam 
section  general  track  conditions  show  great  improvement.  On  the 
Putnam  branch,  preparatory  to  electric  operation,  third  rail  ties 
and  100-i>ound  running  rails  have  already  been  installed.  Tracks 
of  other  steam  and  interurban  roads  under  the  jurisdiction  of  the 
Commission  are  generally  in  good  condition  and  maintenance. 

The  Commission's  track  inspection  force  is  also  charged  with 
tlie  duty  of  investigating  complaints  in  regard  to  the  condition  of 
tracks  of  the  several  companies.  Such  complaints  to  the  number 
of  77  were  met  during  the  year.  Important  matters  in  relation  to 
track  changes  before  the  division  during  the  year  and  carried  out 
under  the  track  inspection  forces,  included  the  matter  of  the  relo- 
cation of  the  tracks  of  the  Brooklyn  City  Railroad  Company  on 
Fresh  Pond  road  between  Woodbine  street  and  Mt.  Olivet  avenue. 
The  hearing  on  the  final  accounting  was  held  September  24  and  on 
October  6  the  Commission,  by  order,  authorized  the  payment  of 
the  sum  of  $12,000  by  the  City  of  New  York  to  the  Brooklyn  City 
Railroad  Company.  Consideration  was  also  given  to  the  applica- 
tion of  the  City  of  New  York  for  an  order  requiring  the  same 
company  to  relocate  its  tracks  from  the  Fresh  Pond  road,  between 
Flushing  avenue  and  a  point  between  Hebbard  avenue  and  Mt. 
Olivet  avenue,  to  a  central  position  in  New  Fresh  Pond  road.  The 
new  right  of  way  lies  in  part  in  the  old  Fresh  Pond  road  and  in 
part  in  a  new  route  produced  by  the  straightening  of  Fresh  Pond 
road,  the  straightened  thoroughfare  being  commonly  known  as 
New  Fresh  Pond  road.   The  application  of  the  City  was  made  on 
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March  10.  The  Commission,  after  hearings,  adopted  an  order  on 
May  80  providing  for  the  relocation  of  the  tracks,  and  that  the 
company  should  lose  no  rights  by  the  relocation.  The  Brooklyn 
City  Railroad  Company  accepted  the  order  on  condition  that  prop- 
erty owners'  consents  to  the  change  might  be  obtained.  At  the  end 
of  the  year  the  work  of  getting  the  consents  was  in  progress. 

During  the  year  there  were  abandoned  59,200  feet  of  surface 
railroad  track,  of  which  58,000  feet  represented  track  formerly 
operated  over  by  the  New  York  and  Queens  County  Railway  Com- 
pany, and  5,900  feet  by  the  Ocean  Electric  Railway  Company. 

Structural  inspections:  Periodical  inspections  were  also  made 
of  the  physical  conditions  of  the  various  structures,  excepting 
track,  on  all  lines.  One  squad  is  assigned  to  this  task.  These 
in.spections  are  made  for  purposes  of  obtaining  information  as  to 
the  general  condition  of  the  structures  of  the  various  companies 
and  as  to  their  proper  maintenance.  Where  conditions  were  dis- 
closed which  in  any  way  appeared  to  atfect  the  safety  or  regularity 
of  operation,  the  conditions  were  reported  to  the  Commission  and 
brought  to  the  attention  of  the  particular  operating  company 
affected. 

Ta.sks  before  the  squad  for  the  year  included  the  inspection  of 
construction  work  on  extensions  of  platforms  on  the  Fulton  Street 
elevated  line  in  Brooklyn,  the  erection  of  a  new  building  for  the 
line  department  headquarters  and  stores  of  the  New  York  Rapid 
Transit  Corporation,  platform  canopy  extensions  at  Kings  High- 
way station,  Brighton  line,  and  additional  bracing  of  the  Fifth 
Avenue  elevated  line.  Special  surveys  were  made  as'  to  sanitary 
conditions  at  stations,  in  addition  to  the  regular  bi-monthly 
sanitary  inspections,  as  to  the  storage  of  oil  and  grease  in  the  sub- 
ways, and  as  to  possible  fire  hazards  under  the  several  elevated 
railroad  structures.  Surveys  were  made  after  snow  storms  to 
determine  if  the  companies  promptly  removed  snow  and  ice  from 
the  elevated  structures.  Inspections  were  made  of  the  condition  of 
approach  warning  signs  at  grade  crossings  within  the  City  limits 
and  lists  of  such  signs  found  damaged  or  missing  were  forwarded 
to  the  presidents  of  the  various  boroughs,  with  the  request  that 
they  be  replaced  or  repaired,  as  required  by  law. 

Plans  were  examined  and  reported  upon  for  alterations  or  addi- 
tions to  the  structures,  such  as  new  stairways  or  alterations  to 
existing  stairways,  replacements  of  light  ventilator  gratings  over 
subways  with  heavier  gratings  to  permit  driveways  across  side- 
walks, and  the  location  of  various  service  pipes  through  ventilating 
chambers  of  subways.  Plans,  cost  estimates  and  specifications  were 
prepared  for  such  additions  as  platform  shelters,  towers  for  inter- 
locking plants,  stairways,  etc.  Periodical  inspections  were  made 
of  the  condition  of  the  bridge  structure  at  Sixty-fifth  street  and 
Fourth  avenue,  Brooklyn. 

Rehabilitation  of  the  structures  of  the  various  lines  was  con- 
tinued during  the  year.  Imjirovements  of  note  during  the  twelve 
months  included,  on  the  Interborough  elevated  railroads,  reinforce- 
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ment  of  the  ends  of  longitudinal  girders  between  59th  street  and 
86th  street,  and  new  tower  bracing  installed  between  111th  street 
and  121st  street  on  the  Ninth  Avenue  line ;  many  worn  eye  bars 
were  replaced  on  the  Sixth  Avenue  line  and  the  old  steel  pins  with 
which  the  structure  is  connected  together  are  being  replaced  with 
chrome  nickel  steel  pins,  less  likely  to  fracture.  Painting  was 
continued  on  all  the  elevated  lines  of  the  system. 

On  the  New  York  Rapid  Transit  system  the  structure  of  the 
Fulton  Street  line  was  repainted  between  Nostrand  avenue  and 
Rockaway  avenue,  and  along  Pitkin  avenue.  The  structure  of  the 
Broadway  elevated  line  was  being  painted  at  the  end  of  the  year 
and  a  number  of  changes  and  improvements  made,  including  the 
reconstruction  of  a  number  of  concrete  column  foundations,  and 
the  placing  of  new  anchor  bolts  in  the  piers.  The  Fifth  Avenue 
elevated  structure  was  painted  between  36th  street  and  59th  street. 
Maintenance  repairs  to  the  steel  work  on  the  Myrtle  Avenue,  the 
Lexington  Avenue  and  Jamaica  Avenue  elevated  lines  were  vigor- 
ously prosecuted. 

During  the  year  a  number  of  improvements  and  changes  in  the 
structures  were  authorized  by  the  Commission :  Construction  of 
platform  shelters  on  the  Kings  Highway  and  Ninth  Avenue  sta- 
tions of  the  Culver  line,  at  the  62nd  Street  station,  West  End  line, 
and  also  at  Junction  Avenue,  Burnside  Avenue,  and  177th  Street 
stations  on  the  Queensboro,  Jerome  Avenue  and  Pelham  Park  lines, 
respectively.  Installation  of  control  railings  at  express  platforms 
of  the  86th  '  Street  station,  Lexington  Avenue  subway ;  railings 
completed.  Extension  of  platform  canopies  at  Kings  Highway 
station,  Brighton  line ;  work  completed.  Erection  of  additional 
bracing  on  Fifth  Avenue  elevated  railroad,  Brooklyn,  between 
Third  street  and  Seventh  street ;  work  completed.  Installa- 
tion of  additional  elevators  at  191st  Street  station,  West  Side 
subway;  plans  being  prepared.  Operation  of  four  elevators  at 
north  end  of  181st  Street  station.  West  Side  subway,  to  platform 
level  during  evening  rush  houi's.  Lengthening  of  station  platforms 
on  Fulton  Street  elevated  line,  Brooklyn,  to  provide  for  operation 
of  new  equipment ;  work  completed.  Construction  of  additional 
stairway,  86th  Street  station.  West  Side  subway;  plans  being  pre- 
pared. Construction  of  additional  stairway  at  Burnside  Avenue 
station,  Jerome  Avenue  line;  plans  being  prepared.  Platform 
canopy  at  105th  Street  station,  Canarsie  line;  erected.  Construc- 
tion of  extension  to  inspection  shed,  Queens  Plaza  station,  Queens 
lines ;  completed. 

Grade  Crossing  Elimination 

Existing  grade  crossings  are  eliminated,  generally  speaking,  with 
the  expense  borne  one-half  by  the  railroad  company  affected,  and 
one-quarter  each  by  the  State  and  City  of  New  York  upon  order 
of  the  Commission.  This  is  true  as  to  existing  crossings,  but  as  to 
crossings  not  established  to  cross  railroads,  the  Commission  makes 
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a  determination  as  to  the  manner  of  crossing  and  the  expense  is 
borne  half  and  half  by  the  City  and  the  railroad  company  affected. 
The  plans  for  grade  crossing  work  are  approved  by  the  Commis- 
sion, which  also  inspects  the  work  while  in  progress  and  passes 
upon  the  final  accounts  of  the  railroad  company  by  whom,  gener- 
all}'  speaking,  the  contract  for  whatever  work  is  to  be  performed  is 
made. 

The  detail  of  work  on  behalf  of  the  Commission  is  carried  out 
by  the  grade  crossing  corps  of  the  Division  of  Railroad  Engineer- 
ing, which  makes  investigations  and  studies  for  proposed  grade 
crossing  eliminations.  The  detail  of  supervision  of  construction, 
of  preparation  of  the  cost  accounting,  and  of  the  allocation  of 
construction  expenses  among  the  State,  City  and  railroads  is  also 
under  this  division. 

A  great  deal  of  such  work  has  been  carried  on  during  1925,  in 
which  year  grade  crossing  elimination  made  very  considerable 
progress.  The  year  may  be  ranked  with  1924,  which  was  the 
greatest  since  the  passage  of  the  grade  crossing  act,  in  the  amount 
of  work  in  process  and  carried  to  completion. 

Six  grade  crossings  on  the  Staten  Island  Railway  and  two  on 
the  Atlantic  division  of  the  Long  Island  Railroad,  and  nine  on 
the  New  York  Central's  West  Side  tracks  were  in  process  of  elim- 
ination at  the  end  of  the  year,  although  construction  of  the  two 
crossings  on  the  Atlantic  division  of  the  Long  Island  Railroad  was 
practically  completed  at  the  end  of  November. 

One  new  street,  Park  Lane  South,  was  carried  across  the  Mon- 
tauk  division  of  the  Long  Island  Railroad  during  1925,  and  seven 
other  new  streets  across  railroads  are  under  construction.  Final 
accountings  for  the  allocation  of  cost  for  two  new  streets  across 
railroads  have  been  completed,  and  final  accountings  for  three 
additional  new  streets  across  railroads,  as  Avell  as  for  the  Queens 
elimination,  are  near  completion.  Seven  new  projects,  whose  total 
estimated  cost  is  $7,600,000,  have  been  considered  in  their  various 
aspects  during  1925,  while  five  of  these  projects,  estimated  to  cost 
completed  $5,000,000,  Avere  actually  under  construction  at  the  end 
of  the  year. 

The  Commission  issued  orders  during  1925  for  the  elimination 
of  10  grade  crossings  and  the  carrying  of  one  new  street  in  the 
Borough  of  The  Bronx  across  the  Putnam  division  of  the  New 
York  Central  Railroad.  The  10  crossings  ordered  for  elimination 
included  nine  in  the  vicinity  of  Manhattanville  on  the  West  Side 
tracks  of  the  New  York  Central  Railroad,  to  which  detailed  refer- 
ence is  m^de  elsewhere.  The  tenth  crossing  directed  for  elimina- 
tion (Case  No.  2743)  was  that  at  Mosholu  avenue  on  the  Putnam 
division  of  the  New  York  Central  Railroad. 

Upon  application  of  the  railroad  company,  after  hearings,  the 
Commission  directed  the  separation  of  the  grades  by  the  elevating 
of  Mosholu  avenue  to  cross  the  railroad  tracks  by  a  concrete  and 
steel  highway  bridge.  The  new  street  referred  to  was  Van  Cort- 
landt  Park  South  across  the  tracks  of  the  Putnam  division  of  the 
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New  York  Central  Railroad  (Case  No.  2666).  Upon  application 
by  the  City  of  New  York,  the  Commission  determined  that  this 
street  should  be  carried  across  the  tracks  by  means  of  an  overhead 
bridge. 

The  Commission  during  1925  (Case  No.  2765)  conducted  a  gen- 
eral inquiry  into  the  grade  crossing  situation  on  the  Long  Island 
Railroad,  giving  attention  to  the  failure  of  the  railroad  company 
to  prosecute  and  complete  certain  elimination  projects.  The  facts 
were  brought  out  as  to  the  situation  in  respect  of  a  number  of 
projects,  and  it  was  shown  that,  from  an  engineering  standpoint, 
it  was  inadvisable  for  two  major  projects  to  be  conducted  adjacent 
to  one  another  at  one  time,  in  view  of  the  difficulties  of  maintain- 
ing traffic.  As  a  direct  result  of  the  investigation,  progress  in  one 
way  or  another  was  made  upon  several  projects  where  it  was 
possible  to  begin  the  improvements  at  an  early  date. 

Projects  Completed 

Cases  Nos.  1264  and  1380 — (Queens  Elimination)  :  Under  order 
of  the  Commission  there  were  eliminated  in  this  project  five  grade 
crossings  on  the  main  line  of  the  Long  Island  Railroad  in  the 
Borough  of  Queens.  Construction  work  was  practically  completed 
at  the  end  of  1924.  The  final  settlement  in  payment  for  the  con- 
struction work  has  been  delayed  because  of  the  attitude  taken  by 
the  City  of  New  York  in  respect  of  payment  of  its  share  of  the 
cost,  arising  ovit  of  a  dispute  as  to  the  authority  of  the  railroad 
company  to  make  certain  changes  in  the  existing  tracks  in  connec- 
tion with  the  elimination  project.  Three  partial  payments, 
amounting  to  a  total  of  $248,000,  were  made  by  the  State,  and  one 
of  .^70,000  by  the  City,  prior  to  its  decision  to  withhold  payment. 
It  is  estimated  that  the  total  cost  of  the  improvement  will  be  in 
excess  of  $2,700,000. 

Case  No.  2684  (Cross  Island  boulevard)  ;  Case  No.  2683  (211th 
street,  or  Bellaire  boulevard)  ;  Case  No.  2082  (195th  street,  or 
Catskill  avenue)  :  These  three  new  streets  were  carried  across  the 
Long  Island  Railroad  in  connection  with  the  Queens  elimination 
described  below.  The  streets  cross  under  the  new  railroad  grade. 
The  estimated  cost  of  carrying  Cross  Island  boulevard  through 
was  $75,000;  of  Bellaire  boulevard  $60,000,  and  Catskill  avenue 
$125,000.  The  City,  in  these  cases,  again  has  refused  to  pay  the 
amounts  which  the  Commission  has  certified  to  be  due  to  the  rail- 
road company  as  a  first  partial  payment  on  account  of  the  cost  of 
each  of  the  three  projects. 

Case  No.  2672  (216th  street,  or  Fourth  street,  Bayside)  :  The 
Transit  Commission  in  1923  directed  the  constriiction  of  a  foot 
bridge  at  this  point  across  the  North  Side  division  of  the  Long 
Island  Railroad  Company  in  the  Borough  of  Queens.  The  project 
was  completed  in  1924,  and  a  certificate  of  performance  of  work 
directing  payment  by  the  City  of  its  half  share  of  the  cost  was 
issued  by  the  Commission  on  October  28,  1924.   During  February 
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of  the  current  year  the  Board  of  Estimate  and  Apportionment 
authorized  the  payment  of  the  City's  share. 

Case  No.  2657  (192nd  street-Lancaster  avenue,  Auburndale)  : 
Construction  was  completed  in  1924  of  a  foot  bridge  over  the 
North  Side  division  of  the  Long  Island  Railroad  at  this  crossing 
in  the  Borough  of  Queens.  In  January  of  the  current  year  the 
Commission  authorized  a  certificate  of  performance  of  work  direct- 
ing final  payment,  authorization  for  payment  being  given  on  April 
21  by  the  Board  of  Estimate  and  Apportionment. 

Case  No.  1402  (Ashland  street,  Borough  of  Queens)  :  Construc- 
tion work  in  connection  with  the  carrying  of  Ashland  street,  Bor- 
ough of  Queens,  across  the  New  York  and  Rockaway  Beach  division 
of  the  Long  Island  Railroad,  was  begun  and  completed  in  1924. 
On  January  9,  1925,  the  Commission  authorized  a  certificate  of 
performance  of  work  and  final  payment  by  the  City  of  its  half 
share  of  the  cost,  amounting  to  $46,217.75,  which  the  City  paid  on 
November  5. 

Case  No.  2618  (Park  Lane  South,  Borough  of  Queens)  :  The 
construction  work,  begun  in  1924,  in  connection  with  the  carrying 
of  Park  Lane  South  across  the  tracks  of  the  Montauk  division  of 
the  Long  Island  Railroad  in  the  Borough  of  Queens  was  completed 
early  in  1925.  On  July  14  the  Commission  authorized  a  certificate 
of  performance  of  work  directing  the  payment  by  the  City  of  New 
York  of  its  share  of  the  cost.  The  City  made  payment  on  Novem- 
ber 25,  the  amount  being  $18,256.89. 

Case  No.  2638  (14th  avenue,  Dahill  Road  or  West  street,  and 
Cortelyou  road,  Borough  of  Brooklyn)  :  On  application  by  the 
City  of  New  York,  these  three  streets  were  directed  to  be  carried 
across  the  railroad  at  grade.  Construction  was  completed  early 
in  1925. 

Case  No.  2496-A:  This  case  involved  the  reconstruction  of  the 
highway  bridge  across  the  tracks  of  the  New  York  Central  Rail- 
road at  Morris  avenue  and  156th  street.  The  construction  work 
was  completed  in  1923,  but  owing  to  complications  in  accounting, 
the  final  certificate  authorizing  payments  by  the  City  and  State 
Avere  not  made  until  January,  1925.  Pinal  payments  were  made 
by  the  City  of  New  York  and  State  of  New  York  in  March,  1925. 

Case  No.  2678  (Ziegler  avenue)  :  Early  in  1924  the  Commission 
directed  that  Ziegler  avenue  be  carried  by  an  overhead  bridge 
across  the  North  Side  division  of  the  Long  Island  Railroad  in  the 
Borough  of  Queens.  Construction  work  began  in  September  of 
the  current  year,  and  the  bridge  was  approved  and  accepted  by 
resolution  dated  December  10. 

Projects  Under  Construction 

Cases  Nos.  1780  and  1811  (Pleasant  Plains  Elimination)  :  In 
this  project  there  was  involved  the  elimination  of  six  grade  cross- 
ings on  the  Staten  Island  Railway  in  the  Borough  of  Richmond, 
between  Prince's  Bay  and  Pleasant  Plains.    Construction  work 
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began  toward  the  end  of  1924  and  is  expected  to  be  completed 
early  in  1926.  The  estimated  cost  of  the  work  is  $1,000,000.  A 
first  partial  payment  of  $60,000  each  on  account  of  the  shares  of 
the  City  of  New  York  and  State  of  New  York  of  the  cost  was 
certified  by  the  Commission  on  November  24,  1925.  Application 
has  been  submitted  by  the  railway  company  for  a  second  partial 
payment  and  is  now  pending. 

Case  No.  2711:  The  Transit  Commission  in  1924  directed  the 
construction  of  an  overhead  highway  bridge  at  Rockaway  boule- 
vard to  cross  the  tracks  of  the  Atlantic  division  of  the  Long  Island 
Railroad.  At  the  same  time  the  Commission  authorized  the  closing 
of  Shaw  avenue  at  approximately  the  same  point.  The  direction 
to  construct  this  bridge  grew  out  of  the  application  of  the  railroad 
company,  eariy  in  1924,  for  the  elimination  of  twenty-two  grade 
crossings  on  the  Atlantic  division  between  Ea.st  New  York  and 
Jamaica.  Owing  to  the  failure  of  interested  parties  to  agree  upon 
any  feasible  method  of  elimination  not  involving  excessive  expense, 
the  general  project  was  temporarily  set  aside,  and  the  Commission 
authorized  the  elimination  of  the  two  ci'ossings  at  what  was  con- 
sidered one  of  the  most  dangerous  railroad  grade  crossing  points 
in  the  City.  The  elimination  was  directed  to  be  carried  out  in 
such  manner  as  not  to  interfere  with  any  future  solution  of  the 
Avhole  problem.  The  bridge  was  estimated  to  cost  $96,000,  and 
was  begun  during  September.  It  was  opened  for  vehicular  traffic 
on  November  30,  1925,  and  the  crossings  at  grade  discontinued. 

Case  No.  2703  (Manhattanville  Improvement)  :  The  removal  of 
nine  grade  crossings  on  the  West  Side  tracks  of  the  New  York 
Central  Railroad  at  and  in  the  vicinity  of  West  125th  street  is 
involved  in  this  case.  In  1923  the  railroad  company  applied  to 
the  Commis.sion  for  a  determination  as  to  the  manner  in  which  the 
street  along  the  West  Side  tracks  of  the  company,  from  St.  John's 
park  to  the  Harlem  river,  should  be  separated  from  the  railroad 
grade.  The  Commission  on  December  9,  1924,  i.ssued  an  order, 
later  amended  in  some  particulars,  denying  in  general  the  applica- 
tion of  the  railroad  company,  except  in  so  far  as  it  related  to 
■  crossings  that  constituted  approaches  to  the  ferry  terminals  at 
125th  street.  Fort  Lee  ferry,  and  at  Dyckman  street.  The  latter 
constituted  an  additional  crossing,  or  ten  in  all.  The  order  directed 
the  elimination  of  these  crossings  when  the  State's  one-quarter 
share  of  the  cost  should  be  made  available.  Construction  work 
was  temporarily  suspended  until,  during  the  latter  part  of  1925. 
the  Commission,  by  a  re-allocation  of  the  State's  share  of  the  cost 
of  the  Springfield  elimination  project,  made  $350,000  available 
for  the  West  Side  work,  and  directed,  by  order  issued  Septem- 
ber 1,  1925,  the  immediate  elimination  of  the  nine  Manhattanville 
crossings.  The  work  is  rapidly  progressing.  It  is  estimated  that 
it  will  cost  in  excess  of  $3,200,000,  exclusive  of  the  Dyckman 
street  work,  suspension  of  which  the  Commission  has  directed 
shall  continue  until  additional  State  funds  are  available.  The 
Dyckman  street  work  is  estimated  to  cost  $800,000. 
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Case  No.  2123:  Work  began  during  1925,  looking  to  the  carry- 
ing out  of  the  order  issued  by  the  Public  Service  Commission  for 
the  First  District  in  1915  to  provide  for  the  carrying  of  Third 
avenue  and  East  189th  street  across  the  tracks  of  the  New  York 
Central  Railroad  adjacent  to  the  Pordham  station  in  the  Borough 
of  The  Bronx.  A  highway  improvement  of  considerable  impor- 
tance was  involved  in  this  project,  and  the  nature  of  the  work  to 
be  done  was  such  that  there  was  long  litigation  in  reference  to 
the  acquisition  of  lands  and  easements.  The  difficulties  were  par- 
tially cleared  away  early  in  1925  and  the  erection  of  a  new 
Pordham  Road  station  at  a  new  site  was  begun  during  the 
summer.  The  completion  of  the  station  and  the  removal  of  the 
old  structure  will  make  possible  the  progress  of  other  work. 

Case  No.  2564:  Early  in  November  construction  began  in  con- 
nection with  the  improvement  of  the  second  group  of  crossings 
in  connection  with  the  carrying  of  Palmetto  street  and  other 
thoroughfares  across  the  Lutheran  Cemetery  line  of  the  Brooklyn 
City  Railroad.  The  original  order  for  this  work  was  issued  several 
years  ago,  and  was  amended  by  the  Commission  to  provide  that 
the  work  should  be  divided  into  three  groups ;  and  that  when  the 
work  in  the  first  group  had  been  completed  and  paid  for  by  the 
City  of  New  York,  the  company  should  proceed  to  the  next  group. 
The  improvement  of  the  first  group  of  crossings  was  completed  in 
1921,  but  the  City  of  New  York  did  not  meet  its  share  of  the  cost 
until  the  current  year.  Immediately  plans  were  prepared  for 
the  second  group  of  crossings  and  approved  by  the  Commission. 
The  beginning  of  the  construction  work  followed. 

Grade  Crossing  Eliminations  Pending 

Case  No.  2725  (Broadway,  Elmhurst)  :  The  Commission  on 
March  31  approved  the  general  plan  of  construction  for  the  elim- 
ination of  the  crossing  at  Broadway,  Elmhurst,  on  the  North  Side 
division  of  the  Long  Island  Railroad,  an  important  and  danger- 
ous crossing.  The  estimated  cost  of  the  work  is  placed  at  $445,000. 
Under  the  construction  plan  approved,  the  acquisition  of  a  small 
area  of  private  property  was  required.  In  view  of  the  fact  that 
the  City  of  New  York,  in  a  prior  grade  crossing  elimination  case, 
took  the  position  that  under  the  Railroad  Law  private  property 
required  for  the  elimination  must  be  acquired  by  the  City  the 
Board  of  Estimate  and  Apportionment  was  requested  by  the 
City  to  take  title  to  the  real  estate  required.  The  Board  of 
Estimate,  by  resolution  of  October  2,  requested  the  preparation 
of  a  new  map,  which  was  approved  by  the  Commission  and  trans- 
mitted to  the  Board  on  November  24. 

Case  No.  2652  (Jamaica  Elimination)  :  During  the  year  the 
Long  Island  Railroad  Company  submitted  plans  for  the  elimina- 
tion of  five  grade  crossings  on  the  Main  line  of  the  Long  Island 
Railroad  east  of  the  Jamaica  station,  and  one  crossing  on  the 
Montauk  division  at  Hillside,  as  a  part  of  one  improvement. 
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These  plans  were  returned  to  the  railroad  company  for  revision, 
on  the  ground  that  they  did  not.  as  a  whole,  comply  with  the 
pro\'isious  of  the  Commission's  order,  in  that  they  showed  Pros- 
pect street,  Jamaica,  to  be  closed  and  not  to  cross  the  tracks. 
The  railroad  company  contended  that  a  large  sum  might  be  saved 
to  it  and  to  the  State  by  the  closing  of  Prospect  street,  and  that 
traffic  could  be  diverted  to  other  highways  without  serious  inter- 
ference. Hearings  were  held  by  the  Commission  to  determine 
whether  the  proposed  closing  of  Prospect  street  was  advisable. 
At  these  hearings  it  was  developed  that  Prospect  street  might  at 
a  future  time  become  an  important  link  in  a  through  highway  or 
boulevard  across  Long  Island,  and  that  furthermore,  adjacent  and 
parallel  streets  were  narrow,  and  that  traffic  congestion  was 
likely  to  result  if  Prospect  street  were  not  retained  as  an  open 
highway.  The  Commission's  decision  coincided  with  this  view, 
the  plans  were  returned  to  the  railroad  company  for  revision,  and 
were  subsequently  re-submitted  with  changes  and  approved  by  the 
Commission,  by  resolution  of  December  15,  1925.  They  were  later 
submitted  to  the  Fine  Arts  Commission  for  approval.  The  plans 
show  the  i-ailroad  tracks  carried  over  the  .streets,  the  railroad 
structure  being  widened  and  special  provisions  being  made  at 
the  Montauk  Division  junction  with  the  Main  line  at  Hillside. 

Case  N<).  2724  (Springfield  Elimination)  :  The  Commission's 
order  in  this  case,  issued  a  year  ago.  required  the  elimination  of 
six  grade  crossings  near  Springfield  on  the  >\Iontauk  di\'ision  of 
the  Long  Island  Railroad  Company  in  the  Borough  of  Queens. 
Originally,  it  was  proposed  to  eliminate  eight  crossings,  the  two 
additional  crossings  being  nearby  in  the  vicinity  of  St.  Albans. 
Sufficient  funds  were  lacking,  however,  and  the  elimination  of  the 
two  crossings  la.st  mentioned,  was  suspended.  In  the  consideration 
by  the  Commission  of  matters  relating  to  the  Jamaica  elimination, 
it  was  disclosed  that  the  Springfield  work  could  not  go  forward  for 
a  considerable  period,  as  it  was  not  advisable,  either  from  a  traffic 
standpoint,  or  from  a  construction  standpoint,  for  the  railroad  to 
construct  two  adjacent  large  projects  simultaneously.  Therefore 
the  Commission  suspended  the  Springfield  work  and  re-allocated 
the  $350,000  of  State  funds  set  aside  for  it.  to  the  New  York 
Central's  Manhattanville  project  elsewhere  described.  It  is 
planned,  however,  that  as  soon  as  a  sufficient  appropriation  may 
be  obtained,  that  the  Springfield  work  and  the  adjacent  two 
crossings  at  St.  Albans  shall  be  eliminated,  the  work  to  be  begun 
when  the  Jamaica  elimination  has  progressed  to  a  point  to  make 
it  practicable. 

Case  No.  1929:  The  final  order  in  this  case,  issued  several  years 
ago  by  the  Public  Service  Commission  for  the  First  District, 
directed  the  carrying  of  East  241st  street  acros,s  the  tracks  of  the 
New  York  Central  Railroad  and  the  New  York,  New  Haven  and 
Hartford  Railroad  at  Wakefield,  in  the  Borough  of  The  Bronx, 
and  provided  that  certain  changes  be  made  in  the  layout  of  tracks 
at  and  adjacent  to  the  junction  of  the  two  railroads.  Track 


112 


State  op  New  York,  Transit  Commission 


changes  have  been  made  and  the  new  station,  the  building  of 
which  was  occasioned  by  the  track  changes  at  Wakefield,  has 
been  put  into  service.  The  viaduct,  however,  has  not  been  built. 
Its  construction  was  the  subject  of  litigation  over  a  period  of 
years,  the  order  of  the  Commission  being  finally  confirmed  by  the 
Courts.  Other  related  questions  are  in  litigation  in  respect  of  the 
construction  of  a  similar  bridge  at  a  nearby  location,  —  238th 
street,  —  and  the  construction  work  at  241st  street  may  not  be 
proceeded  with  until  these  are  settled.  In  the  meantime,  the  City 
of  New  York  is  proceeding  with  the  widening  of  East  241st  street, 
the  easterly  approach  to  the  bridge. 

Case  No.  2130:  The  provision  of  an  increased  under  clearance 
to  14  feet  of  an  existing  bridge  of  the  Staten  Island  Rapid  Transit 
Railway  Company  over  Virginia  avenue  at  Rosebank,  Borough 
of  Richmond,  is  involved  in  this  case.  The  new  steamship  piers 
constructed  by  the  City  of  New  York  are  adjacent  to  this  cross- 
ing and  may  later  involve  certain  changes  in  the  track  layout  of 
the  railroad,  therefore  the  work  of  providing  the  extra  clearance 
at  Virginia  avenue  is  temporarily  held  up  while  the  matter  of 
changes  to  the  tracks  is  iinder  consideration. 

Case  No.  2253  (East  238th  Street)  :  The  original  order  of  the 
Commission  directing  the  construction  of  a  viaduct  across  the 
tracks  of  the  New  York  Central  and  New  York,  New  Haven  and 
Hartford  Railroads  at  238th  street.  Borough  of  The  Bronx,  from 
which  the  companies  appealed,  was  not  sustained  by  the  Courts, 
and  an  amended  final  order  and  determination  by  the  Commission 
was  made  necessary.  Thus,  late  in  1924,  the  case  was  reopened  and 
in  April,  1925,  such  amended  order  and  determination  was  made 
to  provide  that  the  railroad  should  be  obligated  to  construct  only 
such  portion  of  the  bridge  as  lay  directly  over  the  tracks  and  a 
part  of  the  approach  to  the  east,  as  the  Commission  interpreted 
the  meaning  of  the  decision  of  the  Court.  The  railroad  company, 
however,  has  again  appealed,  but  the  City  of  New  York  is  pro- 
ceeding with  such  steps  as  may  be  required  of  it  to  build  its 
portion  of  the  viaduct  in  conformity  with  the  Commission's 
new  order. 

Case  No.  2682:  In  June,  1923,  on  application  of  the  City  of 
New  York,  the  Commission  made  an  order  directing  the  widening 
and  reconstruction  of  two  bridges  carrying  the  main  drive  in 
Forest  park  over  the  rights  of  way  of  the  Rockaway  Beach  and 
Montauk  divisions  of  the  Long  Island  Railroad,  respectively.  The 
railroad  company  appealed  to  the  Courts  from  the  Commission's 
order  on  various  grounds,  but  the  Commission  won  a  favorable 
decision.  Toward  the  end  of  the  year  officials  of  the  railway 
company  announced  that  litigation  would  not  be  further  pro- 
longed, that  the  construction  of  the  bridge  would  be  proceeded 
with  and  plans  filed  therefor. 

Case  No.  2721:  In  connection  with  the  Jamaica  elimination,  to 
which  reference  has  already  been  made,  177th  street,  in  the 
Borough  of  Queens,  otherwise  known  as  Cooper  avenue,  a  new 
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street  not  heretofore  carried  across  the  line  of  the  Long  Island 
Railroad,  will  be  projected  across  tracks  both  of  the  Main  line 
and  Montauk  divisions.  A  final  order  and  determination  of  the 
Commis.sion  directs  the  carrying  of  the  street  beneath  the  railroad 
tracks,  the  work  to  be  done  coincidently  with  the  Jamaica 
elimination. 

Case  No.  2688:  Final  Order  and  Determination  in  respect  of  the 
construction  of  a  new  bridge  at  Queens  boulevard,  where  the 
tracks  of  the  North  Side  division  of  the  Long  Island  railroad  cross 
above  the  street  was  made  by  the  Commission.  At  present  the 
tracks  are  carried  over  the  street  on  a  temporary  bridge.  The  new 
project  has  been  planned  to  conform  to  the  requirements  of  the 
Queens  Boulevard  subway  projected  by  the  City.  General  and 
detail  plans  were  submitted  by  the  railroad  company  for  approval, 
and  at  the  end  of  the  year  were  awaiting  decision  and  comment 
by  City  officials  concerned. 

Case  No.  2670:  Here  the  Commission  made  an  Order  in  respect 
of  the  carrying  of  Sixth  avenue  across  the  tracks  of  the  Long 
Island  Railroad  and  the  New  York  Rapid  Transit  Corporation's 
tracks  in  Bay  Ridge.  Borough  of  Brooklyn.  The  problem  of 
construction  is  complicated,  owing  to  the  presence  of  a  sewer  at 
considerable  depth  below  the  railroad  cut,  the  structural  condition 
of  which  is  uncertain.  The  City  authorities  have  indicated  that 
in  their  opinion  the  foundation  of  any  bridge  must  be  at  least 
approximately  to  the  depth  of  the  bottom  of  the  sewer,  which  will 
add  considerably  to  the  cost  of  construction.  Investigations  as  to 
the  condition  of  the  sewer  have  delayed  construction,  but  shortly 
before  the  end  of  the  j'ear  the  plans  were  completed  and  referred 
to  the  City  engineers  for  decision  and  comment. 

Case  No.  2764:  Several  years  ago.  under  agreements  with  the 
City  of  Xew  York,  improvements  were  made  in  the  tracks  of  the 
Harlem  River  division  of  the  New  York,  New  Haven  and  Hartford 
Railroad  in  The  Bronx,  and  at  or  about  the  same  time  the  New 
York.  Westchester  and  Boston  Railroad  was  constructed,  reaching 
a  junction  with  the  first  named  railroad  near  174th  street.  Certain 
streets  and  highways  were  carried  over  the  tracks  of  both  com- 
panies in  conformity  with  these  agreements,  but  174th  street  was 
not  so  improved.  Latterly,  with  the  increa.se  in  population  to  the 
east  of  the  railroad  tracks  of  the  two  companies,  the  building  of 
a  new  school  and  other  neighborhood  changes  have  caused  a 
demand  for  the  highway  to  be  carried  over  the  tracks  to  obviate 
a  long  and  roundabout  route  of  travel  by  nearby  residents.  The 
project  also  involves  the  bridtring  of  the  Bronx  river.  The  City, 
however,  did  not  furnish  a  list  of  property  owners  affected,  nor 
indicate  any  desire  to  proceed  with  the  matter  until  June,  1925. 
the  Commission  directing  in  August  that  a  hearing  be  held  upon 
the  application.  At  the  end  of  the  year  the  hearings  were  still 
in  progress,  with  a  number  of  important  questions  to  be  deter- 
mined a-s  to  the  rights  of  the  railroad  company  and  the  City 
under  the  agreements. 
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Case  No.  2689:  General  plans  were  submitted  by  the  Long 
Island  Eailroad  Company  late  in  the  year  for  the  carrying  of 
14th  avenue  across  the  Bay  Ridge  branch  of  the  Long  Island 
Railroad  between  61st  street  and  62nd  street,  Borough  of  Brook- 
lyn, in  conformity  with  tlie  Final  Order  of  the  Commission  made 
some  time  ago. 

Case  No.  2741:  This  case  involves  the  carrying  of  50th  street, 
in  the  Borough  of  Brooklyn,  across  the  tracks  of  the  New  York, 
Brooklyn  and  Manhattan  Beach  Railway,  now  merged  into  the 
Long  Island  Railroad.  The  City  of  New  York  applied  for  a  deter- 
mination as  to  the  manner  of  carrying  the  street  across  the  rail- 
road tracks,  but  the  railroad  company  disputed  the  need  for  the 
crossing  and  urged  that  the  City  rescind  its  action  calling  for 
construction.  The  Commission  has  arranged  for  the  holding  of 
hearings. 

Case  No.  2763:  In  this  instance,  the  carrying  of  51st  street 
in  the  Borough  of  Brooklyn,  across  the  tracks  of  the  New  York, 
Brookljai  and  Manhattan  Beach  Railway,  now  merged  into  the 
Long  Island  Railroad  is  involved,  and  application  has  been  made 
by  the  City  for  a  determination,  and  hearings  are  pending,  but 
as  in  the  case  last  previously  described,  the  railroad  company  has 
appealed  the  question  of  the  necessity  of  the  construction  of  the 
crossing. 

Case  No.  2761:  The  City  of  New  York  has  applied  to  the  Com- 
mission for  a  determination  as  to  the  carrying  of  Avenue  M  in 
the  Borough  of  Brooklyn,  across  the  tracks  of  the  Manhattan 
Beach  branch  of  the  Long  Island  Railroad,  and  the  Brighton 
Beach  line  of  the  New  York  Rapid  Transit  Corporation.  Hearings 
upon  this  application  have  been  fixed  by  the  Commission. 

Case  No.  2773:  Here  the  City  has  also  requested  the  carrying 
of  a  new  street,  —  East  14th  street,  —  across  the  Manhattan  Beach 
branch  of  the  Long  Island  Railroad,  and  the  Brighton  Beach  lino 
of  the  New  York  Rapid  Transit  Corporation.  In  this  case,  the 
railroad  company  questions  the  necessity  of  the  City's  action,  and 
has  appealed  from  it.  Hearings  before  the  Commission  are 
])ending. 

Case  No.  2744:  The  City  of  New  York  has  requested  a  deter- 
mination as  to  the  manner  of  carrying  Sheepshead  Bay  road, 
Brooklyn,  a  new  street,  across  the  tracks  of  the  South  Brooklyn 
Railway  Company,  a  subsidiary  of  the  Brooklyn-Manhattan 
Transit  Corporation.  One  hearing  was  held  upon  the  application 
and  the  matter  was  adjourned  subject  to  call,  pending  a  required 
change  in  the  City  map  by  the  Board  of  Estimate. 

Ca.se  No.  2762:  The  carrying  of  seventeen  streets  across  the 
tracks  of  the  South  Brooklyn  Railway  Company,  —  Nortons  Point 
line,  —  Borough  of  Brooklyn,  is  covered  by  an  application  made 
by  the  City  in  this  case.  The  streets  covered  by  the  application 
include  West  16th  street  and  West  37th  street,  and  certain  other 
streets  in  Coney  Island  lying  between  them.  The  City  has  been 
requested  to  furnish  a  list  of  the  property  owners  affected  prior 
to  the  calling  of  a  hearing  by  the  Commission. 
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Case  No.  2705:  One  hearing  was  held  in  this  case  during  1925, 
and  was  adjourned  subject  to  call,  pending  a  revision  of  the 
application  in  respect  of  the  proposed  carrying  of  198th  and 
202nd  streets,  Borougli  of  Queens,  across  the  Main  line  of  the 
Long  Island  Railroad. 

Case  Nf).  1567 :  This  case  involves  the  carrying  of  Lambertville 
avenue,  otherwise  known  as  Pacific  street,  across  the  Old  Southern 
branch  of  the  Long  Island  Railroad  in  the  Borough  of  Queens. 
The  order  in  this  case  is  of  long  standing,  upon  application  of  the 
City  of  New  York,  which,  however,  has  not  latterly  made  any 
move  to  press  the  proceeding  to  conclusion. 

Case  No.  1971:  While  the  City  of  New  York  some  time  ago 
made  application  for  the  carrying  of  82nd  street  and  New  Utrecht 
avenue  across  the  tracks  of  the  New  York  Rapid  Transit  Corpora- 
tion in  Brooklyn,  the  application  has  not  been  pressed,  as  portions 
of  the  highway  adjacent  to  the  railroad  have  not  yet  been  phys- 
ically opened. 

Appropriations 

The  appropriations  so  far  made  by  the  Legislature  for  the 
elimination  of  grade  crossings  in  New  York  City  are  as  follows : 


1910— Queens  Countv    $200,000  00 

1910—  Richmond  Coiintv    .)0.000  00 

1911—  New  York  Citv."   2r,0,000  00 

1915— Xew  York  City   200,000  00 

1917— New  York  Citv   250,000  00 

1923 — ^New  York  Citv   .500,000  00 


Total    1,450,000  00 


In  addition  to  tlie  above,  an  act  was  passed  by  the  Legis- 
lature (Chapter  771  of  the  Laws  of  191.3),  providing  for  the 
(lei)osit  with  the  City  Chamberlain  of  New  York  of  monies 
received  as  mortgage  recording  tax  upon  certain  mortgages 
made  by  the  Interborough  Rapid  Transit  Company  and  the  New 
■^'ork  Municipal  Railway  Corporation,  to  be  a](plied  to  cover 
the  State's  one-quarter  share  of  the  cost  of  the  elimination  of 
grade  crossings  in  New  York  City.  The  most  recent  report 
shows  the  funds  available  from  this  source  to  be   699.fi9()  50 


Total  made  availalile  for  grade  crossing  eliminations..     2,149,696  50 


The  unexpended  remainders  of  the  above  appropriations  were 
reappropriated  by  Chapter  181,  Laws  of  1925. 

Payments  have  been  made  by  the  State  on  Grade  crossing  elim- 
ination projects  as  follows : 


Case  No.  1270 — Huguenot  elimination,  Staten  Island  Rail- 
way, one  crossing   .$18,070  71 

Case  No.  1272 — Cireat   Kills   elimination,   Staten  Island 

Railway,     one  crossing   25,.?13  71 

Case  No.  1266 — Flushing  elimination.  Long  Island  Rail- 
road, nine  crossings   200,000  00 

Case  No.  12(H — Bushwick    .Junction    Elimination.  lx>ng 

Island  Railroad,  two  crossings   120,821  70 
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Case  No.  1672 — Railroad    Avenue    Foot    Subway,  Long 

Island  Railroad   2,067  52 

Case  No.  1262 — Hollis  elimination,  Long  Island  Railroad 

two  crossings   53,033  73 

Cases  No.  17.")6  &  1707 — Pennsylvania  Avenue  Elimina- 
tion, Staten  Island  Rapid  Transit 
Railway,  three  crossings   23,504  40 

Case  No.  2006 — Gun  Hill  Road  Bridge,  New  Vorl<  Central 
Railroad — cliange  in  existing  struc- 
ture   5,836  62 

Cases  Nos.  1264  and  13H0 — Queens  elimination,  Long 
Island  Railroad,  three  partial 
jjayments  on  account   248,000  00 

Case  No.  2490-A — Morris  Avenvie  Bridge,  New  York 
Central  Railroad,  change  in  existing 
structure    38,676  32 

Cases  Nos.  1780  and  1811 — Pleasant  Plains  elimination, 

Staten  Island  Railway,  six  crossings.         (50,000  00 


Total    795,324  71 


Remainders  of  appropriations  now  in  the   hands  of  the 
State  Comptroller  and  funds  witli  tlie  City  Chamberlain   1  ,354,. 371  79 


Final  orders  have  been  issued  on  the  following  grade  crossing 
eliminations  on  whicli  no  State  monies  have  as  yet  been  paid  out, 
except  in  the  fir.st  two  instances  where  payments  have  been  made 
on  account. 

Estimated 

fitate's 
One-quarter 


Share 

Cases  Nos.  12(i^'  and  1380 — Queens     elimination.  lx)ng 

Island  Railroad,  five  crossings   *.$202,000  00 

Cases  Nos.  1780  and  1811 — Pleasant  Plains  elimination, 
Staten  Island  Rapid  Transit  Railway, 
six  crossings  .'        *90,0000  00 

Case  No.  1929 — East  241st  Street,  Wakefield,  change  in 

existing  sti'ucture.  one  crossing   200.000  Ot 

Case  No.  2130 — Virginia  Avenue,  Staten  Island  Rapid 
Transit  Railway,  change  in  existing 
structure,  one  crossing   4,010  0( 

Case  No.  2652 — lamaica  elimination,  Ixmg  Island  Rail- 
road, six  crossings   490.000  00 

Case  No.  2711 — Rockaway   Boulevard,  Atlantic  Division, 

l/(nig  Island  Railroad,  two  crossings.         24,000  00 

Case  No.  2725 — Broadway,  Klmhurst.  I>ong  Island  Rail- 
road, one  crossing   115,000  00 

Case  No.  2743 — Mosholu  Avenue,  New  York  Central  Rail- 
road, one  crossing   35,000  00 

Case  No.  270.3 — Manhattanville    elimination.    New  '^"ork 

Central  Railroad,  9  crossings   350,000  00 


1,510,010  00 

Estimated  Deficiency   155,638  21 


*  Estimated  unpaid  balances. 
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The  State's  estimated  one-quarter  share  of  the  costs  of  work 
already  ordered,  as  shown  above,  will  more  than  exhaust  existing 
State  appropriations  and  money  available ;  leaving  a  theoretical 
deficiency  of  $155,638.21.  Thi.s  estimated  deficiency  is  largely  due 
to  increased  costs  of  construction,  particularly  on  the  Queens 
elimination,  where  excess  labor  costs  were  encountered.  It  is, 
however,  possible,  in  view  of  the  decision  of  the  Court  of  Appeals, 
elsewhere  mentioned,  in  reference  to  the  carrying  of  East  238th 
street  acro.ss  the  tracks  of  the  New  York  Central  and  New  York, 
New  Haven  and  Hartford  Railroads  (Case  No.  2253)  to  make 
changes  in  reference  to  other  grade  crossing  work  which  will 
release  funds  already  allocated  in  amount  sufficient  to  cover  the 
deficiency. 

DIVISION  OF  ELECTRICAL  ENGINEERING 

The  Commission 's  Division  of  Electrical  Engineering  has  to 
do  with  all  engineering  matters  in  respect  of  railroad  equipment, 
except  such  matters  as  are  of  a  civil  engineering  nature  and  such 
matters  of  a  mechanical  nature  as  are  assigned  to  the  Division  of 
Rolling  Stock  and  Accidents.  The  functions  of  the  Division 
involve  investigations  of  and  reports  upon  the  necessity  for, 
design  of,  character  of,  adequacy  of  and  expenditures  for  all 
classes  of  railroad  equipment  required  for  the  rapid  transit  lines 
of  the  Dual  System,  and  also  for  other  railroads  within  the  juris- 
diction of  the  Commi.ssion.  They  also  include  supervision  of 
installation,  with  a  particular  view  as  to  whether  it  is  carried  out 
expeditiously,  and  as  to  the  efficiency  of  operation  of  such  equip- 
ment when  installed.  Further,  the  Division  also  makes  special 
investigation  with  regard  to  interruptions  to  service  caused  by 
equipment  failures. 

The  Division  is  separated  into  an  office  engineering  group  and 
four  field  inspection  groups.  The  fir.st  named  conducts  all  engi- 
neering investigations  within  the  purview  of  the  Division,  includ- 
ing preparation  of  technical  data  for  hearngs  before  the  Com- 
mission. It  also  reports  upon  all  contracts,  specifications,  plans, 
purcha.sing  agents'  orders,  etc.,  involving  railroad  equipment. 
The  four  field  inspection  groups  carry  on  routine  inspections  of 
equipment  in  operation  and  in  progress  of  installation. 

During  the  year  engineering  recommendations  were  made  by 
this  Division  involving  proposed  expenditures  of  $1,258,558  by 
the  New  York  Rapid  Transit  Corporation,  and  $7,158,966  by 
the  Interborough  Rapid  Transit  Company,  all  of  which  were 
approved  by  the  Commission. 

New  York  Rapid  Transit  Corporation 

Substations:  To  provide  sufiieient  substation  reserve  capacity 
to  meet  the  increase  in  power  demand,  the  purchase  of  four 
4,000  k.w.  rotary  converter  equipments  for  installation  during  the 
year  1926  was  recommended  and  approved.    One  unit  will  be 
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installed  in  the  Thirty-eighth  Street  substation,  one  in  the  Pros- 
pect Park  substation,  one  in  the  East  New  York  substation  and 
one  in  the  Ozone  Park  substation. 

During  the  year  the  Avenue  T  substation  containing  one  4,000 
k.w.  rotary  was  placed  in  service,  furnishing  additional  power  to 
the  Sea  Beach  and  West  End  lines.  Semi-automatic  control  of 
the  equipment  of  this  substation  was  recommended  and  the  pur- 
chase of  the  necessary  apparatus  approved  by  the  Commission. 
With  this  method  it  will  be  possible  to  control  the  operation  of 
the  equipment  from  the  New  Utrecht  substation  and  an  operator 
will  not  be  required  at  Avenue  T  substation,  except  under  emer- 
gency conditions. 

While  this  type  of  control  increases  the  cost  of  substation 
e(|uipraent,  the  lessened  expense  of  substation  operation  warrants 
the  additional  initial  expenditure  involved.  Studies  are  to  be 
continued  to  determine  possible  advantages  of  this  type  of  control 
with  respect  to  other  substations.  Semi-automatic  or  remote 
control  is  now  well  developed  and  operated  on  other  railroads 
under  the  jurisdiction  of  the  Commission,  but  this  project  is  the 
first  of  its  kind  to  be  incorporated  on  the  railroads  under  Con- 
tracts Nos.  3  and  4  and  the  Allied  Certificates. 

Distribution  System:  Increases  of  service  on  the  several  lines 
required  the  provision  of  additional  feeder  cables  and  control 
equipment  at  various  locations  on  the  Myrtle  Avenue,  Fulton 
Street.  Broadway-Fourth  Avenue,  West  End  and  Broadway  Ele- 
vated lines.  Approval  of  these  installations  was  given  by  the 
CommisBion.  It  is  expected  that  all  of  this  work  will  be  completed 
early  in  1926.  On  the  Fulton  Street  line  changes  in  the  third  rail 
to  accommodate  operation  of  cars  having  subway  type  shoes  were 
approved  and  the  work  completed. 

The  installation  of  cable  bonds  spanning  gaps  in  the  cast  iron 
tunnel  rings  of  the  Montague  Street  tunnel  for  the  prevention  of 
electroly.sis,  a  project  approved  late  in  1924,  was  completed 
during  1925. 

A  contract  was  approved  to  change  the  power  supply  system 
on  the  Williamsburg  bridge,  including  the  relocation  of  contact 
rail  and  feeders,  the  substitution  of  standard  subway  contact  rail 
of  a  larger  size  for  existing  lightweight  rail  and  the  installation 
of  remote  control  circuit  breakers  and  cables.  The  old  arrange- 
ment of  cables  constituted  a  fire  hazard;  several  fires  having  thus 
originated  on  the  bridge  caused  serious  interruptions  to  service. 
Trouble  of  this  kind  should  be  eliminated  when  all  the  improve- 
ments have  been  completed. 

Provision  of  remote-control  circuit  breakers  will  permit  the 
direct  control  of  the  power  from  the  substations  of  the  New  York 
Rapid  Transit  Corporation  and  Interborough  Rapid  Transit 
Company,  thus  insuring  train  movements  over  the  bridge  in  case 
either  source  of  power  fails.  The  relocation  of  the  feeders  is 
already  completed,  work  on  the  contact  rail  is  progre.s.sing  and 
the  entire  project,  it  is  expected,  will  be  completed  early  in  1926. 
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Signals:  In  order  to  afford  greater  protection  to  trains,  auto- 
matic stops  for  signals  on  the  elevated  lines  were  considered  and 
plans  approved  for  the  installation  of  the  necessary  signal  feeders 
for  the  Jamaica  Avenue  line  and  Liberty  Avenue  extension  and 
Fulton  Street  line.  The  installation  of  these  facilities  will  be 
completed  during  the  year  1926. 

Complete  signal  systems  for  the  center  track  of  the  Fulton 
Street  elevated  line  from  Nostrand  Avenue  station  to  East  New 
York  station  and  the  center  track  of  the  West  End  line  from 
the  Ninth  Avenue  station  to  Bay  Parkway  station  will  be  installed 
to  afford  complete  protection  for  express  train  operation.  Plans 
have  already  been  approved. 

Other  protective  features  authorized  to  be  incorporated  in  the 
signal  system  include  signals  and  automatic  stops  for  turnouts  at 
sidings  and  fixed  signals  and  stops  in  advance  of  the  bumping 
blocks  at  terminals  on  the  elevated  lines. 

Provision  of  speed  control  signals  and  complete  automatic  stop 
equipment  at  Myrtle  and  Hudson  avenues, — a  junction  of  two 
elevated  lines,  —  was  recommended  to  minimize  the  possibility  of 
collision  between  trains  at  this  point.  Plans  for  installation  were 
approved  and  the  work  is  in  progress. 

To  obtain  greater  reliability  in  signal  operation,  the  substitution 
of  alternating-current  equipment  in  place  of  direct-current  track 
circuits  on  the  Myrtle  Avenue  elevated  line  in  the  vicinity  of 
Fresh  Pond  Road  station  was  approved  and  completed  during  the 
year,  including  the  installation  of  necessary  signal  power 
feeder  cable. 

Provision  of  additional  signalling,  including  the  installation 
of  complete  control  equipment  on  the  Brooklyn  bridge  and  a 
jiurchasing  agent's  order  for  the  relay  equipment,  were  approved 
by  the  Commission.  These  additional  facilities  make  possible  the 
regulation  of  speed  and  spacing  of  trains  on  the  bridge,  as 
required  by  the  Department  of  Plant  and  Structures  of  the  City 
of  New  York  under  its  permit  for  the  operation  of  type  C 
unit  trains. 

During  the  year  approval  was  given  to  the  substitution  of 
electric  lights  for  oil  in  signals  on  the  Canarsie,  Myrtle  Avenue. 
Fulton  Street,  Lexington  Avenue  and  Jamaica  lines  to  afford 
more  reliable  and  efficient  train  operation  over  these  lines.  Signals 
at  176  locations  are  affected  by  the  substitution.  The  work  will 
be  completed  during  1926. 

Important  changes  in  the  signalling  at  Broadway  and  Myrtle 
avenue  approved  and  completed  during  the  year  include  an 
improved  arrangement  of  control  cables  to  minimize  the  possibility 
of  failure  of  this  equipment ;  provision  of  automatic  stops  on 
certain  signals  and  provision  also  of  additional  protective  control 
for  all  signals  and  changes  at  this  location. 

The  Commission  approved  the  provision  of  a  train  indicator  to 
be  installed  in  the  office  of  the  Chief  Dispatcher.  This  device  is 
designed  to  indicate  the  movement  of  trains  between  Canal  Street 
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and  DeKalb  Avenue  stations,  and  will  make  possible  more  efficient 
dispatching  of  trains  under  both  normal  and  emergency  condi- 
tions.  It  is  expected  that  the  work  will  be  completed  early  in  1926. 

Approval  and  authorization  was  also  given  for  miscellaneous 
changes  in  the  signalling  and  interlocking  system  of  the  company 
to  improve  local  operating  conditions. 

The  Commission  approved  the  provision  and  installation  of 
snow  melters  under  track  switches  in  the  Thirty-eighth  street  cut 
west  of  the  Ninth  Avenue  station,  Brooklyn.  This  equipment 
prevents  the  clogging  of  switches  due  to  the  accumulation  of  snow 
and  ice  that  would  otherwise  restrict  their  free  movement,  with  a 
consequent  benefit  to  traffic  in  snowy  weather. 

Repair  and  Inspection  8hops  and  Yards:  Provision  and 
arrangement  of  adequate  equipment  for  the  Coney  Island  elec- 
trical repair  shop  was  recommended  and  approved  by  the  Com- 
mission. That  required  for  this  shop  includes  lighting,  power 
and  heating  systems,  plumbing  facilities,  machine  tools,  such  as 
lathes,  presses,  etc.,  overhead  travelling  and  jib  cranes  and  other 
electrical  equipment.  While  the  erection  of  machine  tools  and 
other  apparatus  has  been  dependent  upon  the  installation  of  the 
cranes,  it  is  expected  that  this  shop  will  be  ready  for  operation 
early  in  1926. 

During  the  year  the  installation  of  the  equipment  for  the  new 
extension  to  the  Thirty-sixth  Street  repair  shop,  authorized  before 
1925,  was  completed  and  the  shop  placed  in  operation.  Prior  to 
the  construction  of  the  extension,  emergency  truck  repairs  were 
made  in  this  shop,  but  since  its  completion  a  portion  of  the  work 
of  general  truck  overhauling,  formerly  carried  on  in  Thirty-ninth 
Street  shop,  is  now  done  at  Thirty-sixth  Street  shop.  The  new 
arrangement  of  shops  makes  for  greater  efficiency  in  operation,  as 
it  permits  of  more  frequent  overhauling  of  cars  and  more  econom- 
ical maintenance. 

In  order  to  promote  better  working  conditions  in  the  shops, 
the  Commission  authorized  the  enlargement  and  rearrangement 
of  the  air  brake  and  electric  control  equipment  departments, 
including  the  provision  of  an  office  for  the  inspection  foreman  and 
facilities  for  the  employees.  In  this  connection,  changes  were 
authorized  in  the  illumination  of  the  shop  and  in  the  distribution 
system  for  electrical  apparatus  in  the  shops. 

Cars:  Approval  Avas  given  during  the  year  to  the  purchase  of 
equipment  to  reconstruct  75  elevated  type  cars  into  25  Type  "C" 
units.  A  number  of  these  units  are  now  in  operation  and  the 
remainder  will  be  in  service  by  the  end  of  the  year.  They  are  to 
be  operated  over  the  Pulton  Street  line  and  over  the  Brooklyn 
Bridge.  The  doors  of  a  train  composed  of  two  of  these  units,  — 
the  equivalent  of  six  cars,  —  can  be  controlled  by  one  guard, 
whereas  five  guards  were  formerly  necessary  for  the  equiva- 
lent cars. 

During  the  year  one  train  of  Type  "D"  units,  which  include 
special  features  not  provided  on  the  existing  cars,  was  put  in 
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operation  between  the  Eighty-sixth  Street  and  Fifty-seventh 
Street  stations  on  the  Broadway-Fourth  Avenue  subway  and  has 
continued  in  daily  service.  The  period  of  operation  of  the  train 
has  not  been  of  sufficient  duration  to  aiford  comparison  in  all 
respects  with  the  present  type  of  subway  cars.  However,  studies 
and  analyses  are  being  made  to  determine  if  advantages  are  to  be 
realized  through  a  more  extensive  use  of  this  type  of  transporta- 
tion unit. 

Lighting:  As  an  additional  safeguard  against  failure  of  station 
and  tunnel  lighting,  agreements  between  the  New  York  Rapid 
Transit  Corporation  and  the  Interborough  Rapid  Transit  Com- 
pany and  between  the  New  York  Transit  Corporation  and  the 
Brooklyn  Edison  Company  for  the  furnishing  of  emergency  power 
in  event  of  the  failure  of  the  normal  source,  were  recommended 
by  this  Division  and  approved  by  the  Commis.sion.  Incidental  to 
these  agreements,  the  provision  of  transformer  rooms  and  equip- 
ment was  also  approved  and  the  work  is  completed. 

The  lengthening  of  platforms  on  the  Fulton  Street  line  to  accom- 
modate the  operation  of  longer  trains  necessitated  an  increase  in 
the  station  lighting  facilities.  Approval  of  the  Commission  was 
given  to  various  orders  for  the  additional  equipment  which  is  now 
being  installed  as  the  platform  exten.sions  are  completed.  The 
work  was  sufficiently  advanced  to  permit  the  operation  of  Type 
"C"  trains  in  October,  1925.  It  is  expected  that  the  entire  work 
will  be  completed  early  in  1926. 

On  account  of  the  opening  of  a  new  entrance  to  the  Canal  Street 
station,  the  lengthening  of  the  platforms  of  this  .station  and  prepa- 
ration for  the  emergency  utilization  of  the  low-er  level  of  City  Hall 
station,  additional  lighting  equipment  for  the  Centre  Street  loop 
and  for  the  Broadway-Fourth  Avenue  subway  was  required,  and 
approved  by  the  Commission.  The  installation  will  be  completed 
shortly  after  the  new  year. 

Plans  and  purchasing  agents'  orders  for  permanent  station  and 
shop  lighting  at  Montrose  Avenue  station  of  the  Fourteenth 
Street-Eastern  lines  were  approved.  The  work  will  be  completed 
early  in  1926,  and  will  replace  temporary  facilities. 

Broadway-Fourth  Avenve  Line:  Approvals  of  the  provision  of 
contact  rail,  bonding,  lighting  feeders,  signalling  and  interlocking, 
ventilating  and  drainage  equipment  for  the  extension  of  the 
Broadway-Fourth  Avenue  line  to  the  95th  Street  station  were 
given  during  the  year.  The  major  part  of  the  equipment  has  been 
installed.  Operation  of  trains  to  the  95th  Street  station  began  on 
October  31,  1925. 

Interborough  Rapid  Transit  Company 

59th  Street  Power  Station:  The  installation  of  four  additional 
boilers  and  stokers  together  with  necessary  appurtenances  was 
completed  during  the  year. 
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An  experimental  coke  recovery  plant,  the  installation  of  which 
was  authorized  in  1924,  was  erected  and  placed  in  operation 
during  1925.  Sufficient  recovery  of  coke  from  the  ashes  warranted 
the  construction  of  a  larger  permanent  plant,  which  has  now  been 
installed.  The  operation  of  this  plant,  utilizing  all  of  the  ashes 
from  the  station,  is  expected  to  effect  a  saving  of  2%  of  the  fuel 
as  represented  in  coke  recovered  from  the  ash. 

A  duplicate  feeder  system  for  the  induced  draft  equipment  for 
two  stacks  was  installed  during  the  year.  It  ensures  the  maximum 
operation  of  the  boilers  should  the  main  source  of  power  to  the 
induced  draft  motors  fail.  Provision  of  similar  equipment  for 
two  other  stacks  has  been  approved  by  the  Commission  and  will  be 
installed  early  in  1926. 

Replacements  of  ten  Superno  super  heaters  with  Babcock  & 
Wilcox  super  heaters  of  greater  capacity  were  completed  and  all 
of  the  boilers  were  equipped  Avith  Bailey  graphic  meters,  to 
furnish  a  close  record  of  the  boiler  performance. 

Request  was  made  and  approved  for  the  provision  of  a  new 
transformer  to  supply  a  19,000-volt  feeder  to  substation  No.  22. 
This  installation  required  the  erection  of  a  new  transformer  com- 
])artment  involving  changes  in  the  cable  ducts  and  cable  walls, 
within  the  station. 

An  additional  12-inch  water  supply  line  to  the  power  station 
feed  water  .system  from  the  City  mains  was  approved  and  com- 
pleted during  the  year.  Prior  to  the  installation  of  this  additional 
line,  the  station  was  dependent  for  its  water  supply  on  a  twelve- 
inch  line  and  a  six-inch  line,  neither  of  which,  however,  was  alone 
sufificient  for  the  needs  of  the  station  if  for  any  reason  the  supply 
from  the  other  source  should  fail.  The  installation  of  the  new 
line,  a  third  source,  ensures  an  adequate  supply  to  the  station. 

Cars:  Of  the  350  new  cars  the  Commission  ordered  the  Inter- 
borough  Rapid  Transit  Company  to  buy  in  its  1922  order  in 
Case  No.  2627,  the  last  150  were  purchased  in  1925.  Contracts, 
plans  and  specifications  covering  the  motors  and  control  equip- 
ments of  these  cars  were  approved.  All  the  latter  are  motor  cars 
and  are  equipped  with  the  latest  devices  adopted  as  standard  by 
the  Interborough  Rapid  Transit  Company. 

The  construction  of  the  cars,  including  installation  of  the  equip- 
ment, was  completed  before  the  end  of  the  year  and  the  cars 
placed  in  service  on  the  Eastern  Parkway,  the  Queensboro  and 
the  Lexington  Avenue  lines. 

Substations:  To  meet  the  greater  power  requirements  of  the 
express  service  inaugurated  on  November  4,  1925,  on  the  Eastern 
Parkway  line,  three  4,000  k.w.  rotary  converter  equipments  were 
installed  in  Substation  No.  22  to  replace  three  of  the  existing  1,500 
k.w.  units  which  were  transferred,  one  to  Substation  No.  26,  one 
to  Substation  No.  27  on  the  Queensboro  line,  and  one  to  Substation 
No.  47  on  the  White  Plains  Road  and  Webster  Avenue  lines,  to 
afford  additional  reserve  capacity  for  the  increases  of  service  on 
those  lines. 
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The  connections  necessary  to  complete  the  installation  of  the 
unit  transferred  to  Substation  No.  26  are  now  under  way  and  will 
permit  this  unit  to  be  placed  in  operation  soon.  In  Substation 
Xo.  27  the  unit  is  on  its  foundations  and  will  be  completely  in- 
stalled by  the  summer  of  1926.  The  units  in  Substations  No.  26 
and  No.  27  will  afford  the  increase  in  power  deemed  necessary  for 
the  operation  of  Corona-line  trains  to  Flushintr.  The  installation 
of  the  1,500  k.w.  unit  in  Substation  No.  47  is  nearing  completion. 

The  change  in  December,  1924,  of  the  terminus  of  through  trains 
of  the  Eastern  Parkway  line  from  Pennsylvania  Avenue  to  New 
Lots  Road  stations,  as  directed  by  the  Commission,  necessitated 
the  transfer  of  a  1,500  k.w.  rotary  converter  equipment  from  Siib- 
station  No.  48  to  Substation  No.  23.  This  was  authorized  and  the 
in.stallation  completed. 

To  meet  the  demands  of  the  increasing  power  load  on  the  Lex- 
ington Avenue  line,  a  4,000  k.w.  rotary  converter  authorized 
during  1924  was  installed  and  placed  in  operation  in  Substation 
Xo.  IS.  During  July,  1925.  Substation  No.  4H  was  placed  in 
operation  to  supply  power  for  the  augmented  service  on  the 
Pelham  line. 

Transmission  and  Disfribufion  System:  During  the  year  addi- 
tional transmis-sion  feeders  were  authorized  and  installed,  one 
from  59th  Street  power  station  to  Substation  N^o.  22,  one  between 
Substations  Nos.  22  and  28,  and  one  between  Substations  Nos.  26 
and  27,  to  meet  a  demand  for  more  power  at  these  substations. 
To  distribute  the  increased  power  supply,  additional  direct  current 
feeders  have  been  provided  from  various  substations  to  the  contact 
rails  of  the  Ea.stern  Parkway,  the  Queensboro,  the  Lexington 
Avenue  and  the  "White  Plains  Road  lines. 

Signals:  Additional  automatic  speed  control  signals,  facili- 
tating the  movement  of  trains  through  the  Times  Square  station 
of  the  Broadway-Seventh  Avenue  line,  were  authrozied  and  in- 
stalled on  the  express  tracks  in  1925. 

Plans  and  purchasing  agents'  orders  for  interlocking  plants  at 
Willets  Point  Boulevard  and  Peartree  Avenue  stations  on  the 
Flushing  Extension  were  appi-oved.  The  equipment  will  be  in- 
stalled during  the  coming  year. 

Repair  ant]  Inspection  SJwps  and  Yards:  The  third  addition  to 
the  148th  Street  car  repair  shop  was  placed  in  service  in  1925. 
making  possible  the  rearrangement  and  enlargement  of  the  various 
departments  into  more  effective  units  for  the  maintenance  of  the 
increased  number  of  cars  now  being  operated.  These  new  shop 
conditions  are  planned  to  make  possible  a  more  economical  main- 
tenance and  operation. 

Several  items  of  equipment  are  yet  to  be  installed,  such  as 
machine  tools  in  the  machine  shop,  and  baking  ovens  in  the  elec- 
trical shop.  Signal  and  contact  rail  equipment  for  the  148th 
Street  yard  tracks  are  being  installed  as  rapidly  as  the  track  work 
is  completed. 
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The  signal  tower  now  in  use  is  being  replaced  by  a  new  tower 
suitable  to  house  a  larger  interlocking  plant.  The  switch  connec- 
tions to  this  interlocking  plant  will  be  made  concurrently  with  the 
completion  of  the  track  work. 

Plans  covering  the  distribution  equipment  for  Westchester  yard 
are  under  consideration. 

The  equipment  for  that  portion  of  the  239th  Street  yard  allo- 
cated to  the  subway  division,  consisting  of  signals,  interlocking 
plant,  third  rail  and  feeders  was  completed  during  the  year.  The 
yard  is  now  in  service  and  is  being  used  by  trains  of  the  White 
Plains  Road  line.  In  addition  Manhattan  elevated  cars,  no  longer 
used  for  service,  and  formerly  stored  on  the  Queensboro  line,  have 
been  transferred  to  this  yard  for  storage.  The  inspection  barn 
in  the  yard  is  nearing  completion  and  will  be  placed  in  service 
early  in  1926. 

The  installation  of  equipment  in  Jerome  Avenue  yard  was  con- 
tinued and  will  be  completed  in  1926. 

Several  plans  for  items  of  the  equipment  for  the  Corona  yard 
have  been  approved.  The  installation  there  depends  upon  the 
completion  of  the  yard  construction. 

lAghiing:  Agreements,  between  the  Interborough  Rapid  Transit 
Company  on  the  one  hand,  and  the  Brooklyn  Edison  Company, 
Third  Avenue  Railway  Company,  New  York  Rapid  Transit  Cor- 
poration and  The  United  Electric  Light  and  Power  Company, 
respectively,  were  approved  by  the  Commission  covering  the  provi- 
sion of  an  emergency  supply  of  power  for  the  lighting  of  stations 
and  tunnels  and  the  operation  of  drainage  and  ventilation  equip- 
ment. These  agreements  superseded  earlier  ones  and  cover  loca- 
tions where  equipment  has  been  recently  installed.  They  tend  to 
en.sure  a  continuous  supply  of  power  so  that  the  necessary  emer- 
gency etjuipment  may  function  for  the  protection  of  passengers. 

Queensboro  Subway:  The  installation  of  the  equijiment  for  the 
o]ieration  of  the  Queensl)oro  Subway,  west  of  Grand  Central  sta- 
tion, has  been  slow,  awaiting  completion  of  tunnel  construction. 
Some  progress  has  been  made.  During  1925  approval  was  given 
to  the  provision  of  drainage  equipment,  ventilating  equipment, 
feeders  and  circuit  breakers,  escalators  and  control  cable,  and  for 
lighting  facilities  for  the  Fifth  Avenue  and  Seventh  Avenue 
stations. 

■  The  ventilating  equipment  at  the  Fifth  and  Seventh  Avenue 
shafts  has  been  installed  and  the  completion  of  the  lighting  of  the 
Fifth  Avenue  station  is  expected  to  be  completed  early  in  the 
coming  year.  No  signal,  third  rail  or  feeder  equipment  has  yet 
been  installed  on  this  portion  of  the  Queensboro  line.  However,  it 
is  expected  that  service  to  the  Fifth  Avenue  station  will  be  in- 
augurated in  March,  1926. 

Flushing  Exiension:  On  October  13,  1925,  .service  on  the  Flush- 
ing Extension  was  extended  from  Alburtis  Avenue  station  to  111th 
Street  station  by  the  operation  of  a  shuttle  train  over  the  west- 
bound track  between  the  two  .stations.    The  in.stallation  of  a  signal 
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equipment,  contact  rail  and  bonding  is  in  progress  as  far  as  Wil- 
lets  Point  Avenue  station,  but  no  feeders,  circuit  breakers  nor 
interlocking  equipment  has  been  installed. 

Plans  and  contracts  covering  the  provision  of  equipment  for 
the  other  stations  on  this  extension  have  been  approved.  Very 
little  progress  has  been  made  on  the  actual  installation,  but  it 
will  be  completed  in  advance  of  the  Flushing  Creek  bridge,  now 
the  controlling  factor  in  fixing  the  date  of  operation  to  Main  Street 
station.  Flushing.  When  the  bridge,  now  under  construction,  is 
completed,  the  necessary  equipments,  plans  for  which  were 
approved  during  the  year,  will  be  installed. 

Drop  Safes:  On  account  of  numerous  thefts  at  subway  and 
elevated  stations  and  consequent  refusal  of  insurance  companies 
to  insure  against  such  loss  of  revenue  unless  adequate  protective 
facilities  were  provided,  the  installation  of  drop  safes  for  certain 
stations  was  authorized  by  the  Commission.  These  safes  are  so 
constructed  that  after  deposit  of  the  money  is  made  by  the  agents, 
the  safes  can  be  opened  only  by  a  special  key  which  is  carried  on 
the  revenue  collection  car. 

SPECIAL  INVESTIGATIONS 

The  Division  investigated  and  compiled  data  on  power  require- 
ments and  operating  characteristics  of  the  generating  stations  of 
the  Interborough  Rapid  Transit  Company,  to  determine  relative 
advantages  of  purchasing  power  or  replacing  old  equipment  and 
generating  power  with  modern  equipment. 

Engineering  reports  were  prepared  on  interruptions  of  service 
caused  by  accidents  involving  railroad  equipment,  including  trans- 
mission and  distribution  cables,  signals,  power  station  and  sub- 
station facilities,  drainage  pumps,  elevated  operation  and  station 
lighting. 

One  of  the  most  serious  of  these  interruptions  to  service  was  a 
tie-up  of  the  42nd  Street  shuttle,  Queensboro  Subway  and  Lexing- 
ton Avenue  lines,  due  to  a  flood  caused  by  a  twenty-inch  City 
water  main,  which  broke  at  Fifth  avenue  and  42nd  street  on 
July  12,  1925.  The  technical  data  required  for  the  hearing  in  Case 
No.  2772,  which  was  instituted  as  a  result  of  this  flood  condition, 
was  prepared  and  recommendations  were  presented. 

Consideration  was  given  to  the  lighting  conditions  of  the  Long 
Island  Railroad  Company  and  a  report  was  prepared  recommend- 
ing that  automatic  emergency  lights  be  installed  on  trailer  cars 
and  automatic  switching  equipment  be  provided  for  an  emergency 
source  of  power  for  the  lights  in  the  Atlantic  Avenue  tunnels. 

An  investigation  was  made  of  lighting  conditions  at  twelve 
express  stations  on  the  elevated  lines  of  the  Interborough  Rapid 
Transit  Company,  and  an  engineering  report  prepared  which 
included  recommendations  for  the  installation  of  the  additional 
equipment  required  to  provide  improved  lighting  conditions  at 
these  stations. 
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The  possible  elimination  of  smoke  due  to  the  burning  of  insula- 
tion of  electrical  equipment,  in  the  past  a  cause  of  panics  in  the 
subways,  was  studied.  The  possibility  of  the  use  of  non-inflam- 
mable material  for  insulation  is  being  investigated. 

The  joint  operation  of  cars  of  the  Ocean  Electric  Railway  Com- 
pany and  trains  of  the  Long  Island  Railroad  Company  over  the 
Long  Island  Railroad  tracks  between  Far  Rockaway  and  Hammel 
was  investigated.  An  engineering  report  was  prepared,  recom- 
mending bridging  facilities  for  the  low  level  platforms  at  Far 
Rockaway  station,  and  the  provision  of  automatic  train  stops  at 
signal  locations. 

Divisional  inspection  revealed  that  on  the  Long  Island  Railroad, 
at  Hammel  station,  more  adequate  signal  protection  was  required. 
The  company  subsequently  installed  an  automatic  signal  on  the 
eastbound  track  to  protect  trains  standing  at  Hammel  station,  as 
recommended  to  the  Commission  and  requested  by  it. 

Extensive  studies  and  analyses  were  made  in  order  to  prepare 
and  present  the  technical  data  required  at  the  hearings  upon  the 
proposal  of  the  Commission  for  a  general  extension  of  the  express 
service  on  three  lines  of  the  Interborough  Rapid  Transit  Company. 

Railroad  Equipment  Inspection 

The  inspections  which  are  made  under  the  direction  of  this 
Bureau  cover  a  wide  range,  including  power  and  substation  elec- 
tric equipment,  drainage  and  ventilating  equipment,  electrical 
e([uipment  of  stations,  including  station  lighting,  electric  contact 
rails,  signals,  feeder  cables  and  overhead  transmission  lines,  and 
locomotive  boilers  and  tenders  and  passenger  cars  on  trunk  line 
railroads. 

The  inspection  force  detailed  to  this  work  is  divided  into  sev- 
eral groups,  the  first  of  which  is  responsible  for  the  inspection  of 
the  operation  and  installation  of  equipment  for  the  power  trans- 
mission and  distribution  systems,  comprising  976  miles  of  third 
rail  and  related  control  equipment,  800  miles  of  overhead  trolley 
lines,  and  100  miles  of  catenary  construction.  In  addition,  inspec- 
tions are  made  of  475  subway  drainage  equipments  and  80  subway 
ventilating  plants,  together  with  station  lighting  and  facilities, 
such  as  turnstiles,  fansj  and  other  accessories  for  600  stations,  to- 
gether with  subway  and  tunnel  lighting  and  emergency  exits  in 
the  subways  to  the  number  of  230. 

The  second  group  is  charged  with  the  inspection  of  electrical 
equipment  of  the  nine  major  power  stations  and  98  substations 
under  the  jurisdiction  of  the  Commission,  special  attention  being 
given  to  the  compliance  by  the  several  companies  with  the  best 
standards  of  operating  practice,  in  order  that  adequate  protection 
of  employees  and  apparatus  may  be  assured,  and  to  minimize  the 
possibility  of  interruption  of  the  supply  of  power  to  the  particular 
railroad.  This  group  also  is  assigned  to  the  observation  and  in- 
spection of  escalators  and  elevators  of  the  rapid  transit  lines,  to 
determine  if  they  are  properly  maintained  to  afford  reliable 
operation. 
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The  third  group  is  charged  with  the  duty  of  conducting  inspec- 
tions of  locomotives,  tenders  and  their  appurtenances,  also  with 
the  inspection  of  pa.ssenger  ears  on  trunk  line  railroads.  During 
the  year  changes  occurred  in  the  number  of  locomotives  under  the 
jurisdiction  of  the  Commission.  On  account  of  the  electrification 
of  the  Staten  Island  Rapid  Transit  Raihvay,  ten  locomotives 
formerly  in  use  in  territory  within  the  Commission's  jurisdiction, 
were  sent  elsewhere  on  the  lines  of  the  Baltimore  &  Oliio  Railroad 
Company,  their  owner.  Eight  new  locomotives  were  added  to  the 
number  operating  on  the  Long  Island  Railroad.  One  locomotive 
not  fully  in  compliance  with  the  regulations  of  the  Commission, 
was  transferred  elsewhere.  In  addition  to  the  locomotive,  tender 
and  car  inspection  work  of  this  group,  it  is  also  charged  with  the 
inspection  of  the  mechanical  equipment  of  the  nine  central  electric 
power  stations,  to  determine  if  this  equipment  complies  with  the 
best  standards  of  operation  and  maintenance,  and  to  it  also  is  dele- 
gated the  duty  of  inspecting  car  repair  .shop  equipment,  as  to  its 
maintenance,  and  the  collection  of  the  data  required  to  form  a 
determination  as  to  the  necessity  of  the  installation  of  additional 
equipment. 

The  following  tables  present  summaries  as  to  the  locomotives 
under  the  jurisdiction  of  the  Commission : 


Classification   by  age  of  Boilers 

Xumber  of  boilers  reported  under  10  years  of  age   184 

N^uinber  of  boilers  reported  betvreen  10  and  20  years  of  age    128 

Number  of  boilers  reported  between  20  and  30  years  of  age    Ill 

Xuniber  of  boilers  reported  between  30  and  40  years  of  age    22 

Xumber  of  boilers  reported  over  40  years  of  age    1 
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Table  showing  Oimership,  Number  and  Average  Age  of  Bailers. 

Number  of 


Locomo- 
tives Average 

Company                                                             Operating  Age 

Bush  Terminal                                                                         8  20.5 

Central  Railroad  of  Xew  Jersey                                               1  11 

Degnon  Terminal                                                                      1  15 

Delaware,  Lackawanna  &  Western  R.  R                                     9  23 

Brooklyn  Eastern  District  Terminal                                         13  21.7 

Erie  .!                                                                                     8  15.3 

Interborough  Rapid  Transit  Co                                               4  39 

•Jay  St.  Connecting  Railroad                                                 2  27 

Lehigh  Valley  Railroad                                                            11  11 

Long  Island  Railroad                                                         177  27 

Xew  York  Central  Railroad                                                  86  19 

Xew  York  Dock  Railroad                                                       8  19 

X.  Y.,  Xew  Hayen  &  Hartford  R.  R                                          34  13.6 

Proctor  &  Gamble  Mfg.  Co                                                     3  5 

Pennsylvania  Railroad                                                         18  12.5 

Staten  Island  Rapid  Transit  R.  R                                       63  12 


Total    446 
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Table  indicating  Number  of  Locomotives  in  Operation  and  Defects  Disclosed 

by  Inspections 


No.  of  locomotives  in  operation   445 

No  of  locomotives  in  shop  undergoing  repairs   86 

No.  of  inspections  made  of  locomotives   1630 

Interior  inspections  of  boilers  made   180 

Hydrostatic  tests  to  locomotive  boilers  witnessed   210 

Boilers,  flues  and  fire  boxes  leaking   80 

Foundation  rings  leaking   20 

Air,  steam  and  vacuum  brake  equipment,  defective   20 

Safety  appliances,  defective   56 

Boiler  mountings  in  cab,  defective   46 

Boiler  mountings  outside  of  cab,  defective   59 

Metallic  packing  leaking   74) 

Steam  chests  leaking   43 

Cylinder  heads  leaking   11 

Feed  pipes  to  injectors  leaking   26 

Tank  hose  leaking   14 

Steam  heat  pipes  leaking   13 

Water  glasses  without  guards   0 

Lubricator  glasses  without  guards   0 

No.  of  boilers  found  with  broken  stay  bolts   61 

No.  of  boilers  not  conforming  to  our  regulations   I 

No.  of  defective  gauge  cocks  reported   84 

No.  of  defective  water  glass  cocks  reported   56 

Burst  flues  found  and  reported   8 

No.  of  locomotives  found  with  leaks  which  would  tend  to  obstruct 

the  vision  of  the  engineer   64 

No.  of  locomotives  found  with  sharp  flanges  land  flat  spots  on 

engine  truck  and  tender  track  wlieels   38 

No.  of  locomotives  found  with  defective  plates  in  boiler   11 

No.  of  locomotives  ordered  out  of  service  on  account  of  defects 

which  were  considered  dangerous  by  inspector   18 

No  of  passenger  cars  inspected   678 

No.  of  passenger  cars  found  defective   31 

Other  investigations  made   41 


The  inspection  of  all  signal  equipment  is  assigned  to  the  fourth 
group.  The  work  includes  256  interlocking  plants  and  miscella- 
neous hand-operated  switches  on  the  rapid  transit  and  trunk  line 
railroads,  aggregating  976  miles  of  track.  Special  attention  is 
given  to  the  proper  maintenance  of  the  equipment  to  ensure  ade- 
quate protection  for  train  operation. 

Routine  inspections  cover  two  classes:  equipment  already  in- 
stalled, and  equipment  being  installed.  Observations  are  made 
of  the  former  for  defects  which  may  have  occurred  during  opera- 
tion. Where  these  are  found  they  are  called  to  the  attention  of 
the  company  concerned,  and  later,  follow-up  inspections  are  made 
to  determine  if  conditions  have  been  corrected.  As  to  the  latter, 
the  inspections  are  made  to  determine  if  installation  has  been  in 
conformity  with  plans  as  approved,  and  to  determine  if  there  has 
been  deviation  from  good  engineering  practice. 
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DIVISION  OF  ROLLING  STOCK  AND  ACCIDENTS 

It  is  a  function  of  this  division  to  keep  the  Commission  con- 
stantly informed  regarding  the  condition  of  all  rolling  stock, 
amounting  approximately  to  15,000  cars  operated  by  the  various 
surface,  rapid  transit  and  trunk  lines.  Inspections  are  also  made 
from  time  to  time  of  omnibus  equipment ;  the  rolling  stock  equip- 
ment is  inspected  periodically.  Reports  are  made  by  the  in- 
spectors to  the  head  of  the  Division,  and  in  those  instances  where 
the  inspectors  have  noted  defective  conditions  in  the  equip- 
ment, copies  of  the  inspectors'  reports  are  forwarded  to  the  officials 
of  the  company  affected,  which  is  required  to  eliminate  the  dis- 
closed defects  as  soon  as  may  be  possible. 

Generally  speaking,  the  various  companies,  recognizing  the  value 
of  such  inspection,  co-operate  with  the  Commission  so  that  only  at 
long  intervals  is  it  necessary  to  institute  a  formal  proceeding  to 
correct  equipment  defects. 

The  conditions  of  shops  and  car  barns  as  to  facilities  provided 
for  the  proper  maintenance  of  rolling  stock,  and  as  to  safety  meas- 
ures taken  by  the  companies  properly  to  protect  their  employees 
from  shocks  and  injuries  are  also  noted  by  the  inspectors  of  this 
division. 

The  Commission  requires  the  companies  under  the  terms  of  an 
order  issued  several  years  ago  in  Case  No.  1210  to  file  with  it  semi- 
annual reports  of  car  bodies,  motors  and  trucks,  which  is  in  effect 
an  inventory  of  these  units.  Such  reports  are  referred  to  the 
Division  of  Rolling  Stock  and  Accidents,  and  the  data  furnished 
is  listed  on  cards  so  that  information  regarding  a  particular  car 
is  readily  available. 

Under  the  terms  of  another  order  of  the  Corcimission  made  in 
Case  No.  2681,  the  companies  are  required  to  submit  a  written 
description,  including  general  drawings,  sufficient  to  indicate  the 
character  and  type  of  any  new  or  additional  car  equipment,  or  any 
changes  in  existing  rolling  stock.  To  the  Division  of  Rolling 
Stock  and  Accidents  is  assigned  the  duty  of  advising  the  Commis- 
sion, through  the  Chief  Engineeer,  whether  a  particular  type  of 
car,  for  which  approval  is  sought,  is  safe,  adequate  and  proper 
to  be  used  for  or  in  connection  with  the  transportation  of  persons 
or  property.  All  complaints  received  by  the  Commission  regard- 
ing defective  or  noisy  cars  are  investigated  by  the  Division  of  Roll- 
ing Stock  and  Accidents,  and  in  all  cases  where  the  complaint  is 
shown  to  be  justified,  the  companies  are  directed  to  take  whatever 
steps  may  be  necessary  immediately  to  remedy  this  fault. 

During  1925,  additional  rolling  stock  was  placed  in  service,  as 
follows:  surface  lines,  335  cars;  subway  and  elevated  lines,  154 
cars;  trunk  lines,  190  cars;  a  total  of  679  cars. 
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Accident  Investigations 

Among  the  most  important  duties  of  the  Transit  Commission 
are  its  investigations  of  accidents  occurring  on  rapid  transit,  sur- 
face and  steam  railroads,  including  the  grade  crossing  accidents 
on  the  latter.  The  terms  of  the  Public  Service  Commission  Law 
require  the  Commission  to  investigate  the  cause  of  all  accidents 
on  any  railroad  or  street  railroad  subject  to  its  jurisdiction  which 
result  in  loss  of  life  or  injury  to  persons  or  property,  and  which, 
in  its  judgment,  shall  require  investigation.  Interpreting  this 
section  of  the  law  in  its  broadest  sense,  the  Commission  has  gener- 
ally required  the  reporting  of  all  transportation  accidents  to  it. 

This  phase  of  the  Commission's  work  is  carried  on  by  the  Divi- 
sion of  Rolling  Stock  and  Accidents^  all  investigations  being  made 
primarily  for  the  purpose  of  devising,  if  possible,  means  of  pre- 
venting the  recurrence  of  similar  accidents  through  a  determina- 
tion of  responsibility,  and  also  as  to  such  failures  of  mechanical 
devices  as  occasionally  occur. 

The  various  companies  are  required  by  the  terms  of  an  order  in 
Case  No.  1142,  to  give  a  preliminary  notice  by  telephone  of  the 
location  and  general  character  of  any  accident  or  delay  to  traffic 
immediately  after  its  occurrence.  In  order  to  facilitate  the 
prompt  investigation  of  such  accidents  as  the  Commission  in  its 
judgment  may  deem  to  require  investigation,  its  offices  are  kept 
open  for  24  hours  each  day,  although  this  is  not  a  requirement  of 
the  law.  There  is  always  an  accident  inspector  on  duty,  or  within 
quick  call,  to  receive  reports  of  accidents  and  to  take  such  emer- 
gency action  as  may  be  required.  At  least  one  inspector  of  equip- 
ment is  on  duty  in  the  Commission's  office  every  day  from  8:00 
A.  M.  to  midnight,  and  on  assignment  by  telephone,  between  mid- 
night and  8:00  a.m.  The  night  operator  at  the  Commission's 
office  informs  the  inspector  on  duty  of  any  accident  of  a  serious 
character  immediately  upon  its  being  reported. 

Accidents  and  delays  are  first  reported  to  the  Commission  by 
telephone  where  the  suspension  of  traffic  has  existed  for  a  greater 
period  than  five  minutes.  These  telephone  reports  are  classified. 
Later  they  are  followed  by  more  detailed  reports  from  an  official 
of  the  company  on  forms  prescribed  by  the  Commission  concerned, 
presenting  all  essential  facts.  The  companies  make  monthly  re- 
ports of  accidents  and  these  are  charted  at  the  offices  of  the  Com- 
mission by  the  inspectors  of  this  division  on  a  basis  of  car  miles 
operated,  from  which,  when  any  serious  condition  continuing  over 
an  extended  period  is  revealed,  it  is  made  a  subject  of  study  to 
determine  whether  remedial  measures  are  required,  and  if  so,  what 
action  the  Commission  is  in  a  position  to  take.  Following  an  acci- 
dent of  a  serious  character,  accident  inspectors  are  sent  to  the 
scene,  together  with  structural,  signal  or  equipment  engineers,  de- 
pending upon  the.  nature  of  the  occurrence.  Where  the  reports 
of  the  several  inspectors  as  to  a  particular  accident  show  that  it  is 
out  of  the  ordinary  or  of  a  significant  character,  these  special  fea- 
tures are  called  to  the  attention  of  the  Commission  by  report. 


Fifth  Annual  Report,  1925 


131 


From  these  reports  the  Commission  often  times  is  enabled  to  glean 
information  upon  which  constructive  measures  for  accident  pre- 
vention may  be  based. 

iSeveral  classes  of  accidents,  particularly  those  of  a  more  serious 
nature,  tend  to  show  a  decrease  in  proportion  to  population,  but, 
however,  the  actual  number  of  some  classes  of  accidents  has  in- 
creased materially  in  recent  years.  This  is  particularly  so  as  to 
accidents  in  reference  to  surface  railroad  lines,  where  the  conges- 
tion of  streets  with  automobile  and  vehicular  traffic  has  assumed 
a  very  serious  character.  Collisions  between  vehicles  and  trolley 
cars  are  more  frequent  than  formerly,  and  in  view  of  the  more 
difficult  conditions,  the  improvement  in  mechanical  equipment  and 
better  instruction  of  operating  men,  conditions  have  improved, 
and  the  percentage  of  accidents  as  taken  in  its  relation  to  increas- 
ing population  and  increasing  passenger  traffic,  tends  to  show  a 
reduction. 

Grade  Crossing  Accidents 

Several  accidents  occurred  at  grade  crossings  during  the  year. 
Three  of  the  most  serious  of  these  were  on  the  lines  of  the  Long 
Island  Railroad  Company.  On  February  5,  a  cab,  with  passen- 
gers,- was  struck  by  an  eastbound  multiple  unit  electric  train  on 
the  Alburtis  Avenue  crossing  of  the  railroad's  North  Side  Division 
in  the  Borough  of  Queens,  resulting  in  the  death  of  the  driver. 
On  February  18,  an  automobile  truck  carrying  a  driver  and  one 
other  per.son  was  struck  by  a  westbound  multiple  unit  electric 
train  on  the  Liberty  Avenue  crossing  of  the  Roekaway  Beach  Divi- 
sion, Borough  of  Queens.  One  man  was  killed  and  the  other  re- 
ceived serious  injuries.  On  November  29,  an  automobile  occupied 
by  three  persons,  was  struck  by  an  eastbound  multiple  unit  pas- 
senger train  at  the  101st  Street  crossing,  Roekaway  Beach.  Two 
passengers  were  killed,  and  one  seriously  injured.  On  December 
21,  an  eastbound  electric  express  train  on  the  Atlantic  Avenue  Di- 
vision, Borough  of  Queens,  on  the  Benedict  Avenue  crossing, 
struck  a  passenger  automobile,  causing  fatal  injuries  to  the  driver. 

All  four  of  the  above  mentioned  cros.sings  have  been  recom- 
mended by  the  Commission  for  early  elimination,  for  which  the 
Legislature  is  asked  to  appropriate  the  necessary  funds.  Their 
place  in  the  program  of  elimination  will  be  found  in  the  special  re- 
port upon  grade  crossings  to  the  Commission  by  Commissioner 
Harkness.  It  appears  to  the  Commission's  accident  inspectors,  as 
a  result  of  their  long  experience,  that  the  only  adequate  protection 
possible  for  grade  crossings  is  the  separation  of  railroad  and  street 
grades. 

Other  Accidents 

In  addition  to  the  grade  cros-sing  accidents,  eight  other  major 
accidents  occurred  during  1925  to  be  made  the  subject  of  special 
investigations  by  the  Commission.  One  of  these  accidents  resulted 
in  the  death  of  two  persons  and  the  injury  of  two  others  when  two 
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trains  collided  during  a  hea\-y  fog  on  February  9,  at  the  219th 
Street  station  of  the  White  Plains  Road  line.  On  January  20,  at 
the  116th  Street  station  of  the  Sixth  Avenue  Elevated  line,  two 
trains  collided,  resulting  in  injuries  to  25  persons. 

A  short  circuit  in  the  electrical  apparatus  underneath  one  of 
six  steel  cars  of  a  southbound  local  train  in  the  Lexington  Avenue 
subway  on  May  19,  resulted  in  slight  injuries  to  91  persons,  as 
smoke  from  burning  insulation  caused  a  panic  among  the  passen- 
gers. Nineteen  persons  were  slightly  injured  on  May  28,  when  a 
shuttle  train  carrying  passengers,  collided  with  an  empty  steel 
train  at  the  177th  Street  station  on  the  Pelhara  line.  Forty  per- 
sons reported  slight  injuries  when  two  wooden  car  elevated  trains 
collided  on  June  17  near  the  Anderson  Avenue  station  of  the  Sixth 
Avenue  Elevated  line  of  the  Interborough  Rapid  Transit  Com- 
pany. Other  accidents  resulting  in  delays  to  traffic,  without  in- 
juries to  passengers,  occurred  on  July  3,  when  a  broken  steam  main 
in  one  of  the  major  power  houses  of  the  Interborough  Rapid 
Transit  Company  caused  a  cessation  of  all  subway  and  elevated 
service  on  the  lines  of  that  company,  also  on  the  B.-M.  T.  subway 
lines  in  Manhattan,  and  on  practically  all  of  the  surface  lines  in 
Manhattan  and  Queens  for  the  period  of  one  hour.  All  subway 
and  elevated  service  over  the  Williamsburg  Bridge  was  discon- 
tinued for  a  period  of  35  hours  on  July  5  and  6,  due  to  the  short 
circuiting  of  a  cable,  and  consequent  damage  to  the  bridge.  One 
of  the  most  serious  cessations  of  service  on  rapid  transit  lines  in 
the  history  of  such  lines  occurred  on  July  12,  when  a  main  of  the 
City's  water  supply  system  broke  at  42d  Street  and  Fifth  Avenue, 
Manhattan,  flooding  the  42d  Street  shuttle  line  of  the  Queensboro 
subway  and  the  Lexington  Avenue  line  of  the  Interborough  Com- 
pany. This  caused  service  to  be  discontinued  on  the  shuttle  line 
for  more  than  five  hours,  on  the  Lexington  Avenue  line  for  nearly 
four  hours,  and  on  the  Queensboro  line  for  nearly  36  hours. 

Special  investigations  were  made  by  the  Commission  of  162  acci- 
dents during  the  year.  In  the  following  tables,  the  accidents  re- 
ported by  the  companies  during  1925  are  variously  classified  to 
indicate  the  name  of  the  railroad  company,  the  type  of  accident, 
the  month  of  occurrence  ;  etc. : 
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Accidents  on  All  Lines  for  Twelve  Months  Ending  December  31,  1925 


Surface 
lines 

Suburban 
&  '■  L  " 
lines 

Trunk 
lines 

Terminal 
lines 

Bus 
lines 

All 

lines 

1  206 
1,765 
28.819 
3.064 
4.287 
6 

2,951 
15,650 

95 
149 
14 
4,041 
2,009 
161 
81 

11,318 

12 
70 
163 
168 
234 
27 
138 
6.260 

115 

65 
2.597 
459 
291 

1  428 
2,049 

31,593 
7,732 
6,821 
194 
3,367 

35.164 

Persons  struck  

Vehicles  struck  

Electric  shocks  

Derailments  

197 
215 

Totals  

Injuries 

1,721 

57,748 

17,868 

7,072 

412 

5,248 

88,348 

9,525 
4,586 
3,703 

11.781 
4.619 
179 

1,916 
4,501 
528 

1,631 
241 
195 

24 . 853 
14 . 147 
4.613 

Others  

Totals  

Serious,  (Included  in 
THE  Above) 
Killed  

200 
8 

17,814 

16.579 

6,945 

208 

2,067 

43,613 

62 
94 
17 
251 
308 

88 
47 
4 

113 
34 

61 
1 

5 
33 
39 

7 

218 
143 
28 
404 
390 

Fractured  skulls  

1 
1 

4 
8 

Broken  limbs  

1 
3 
1 

732 

286 

139 

14 

12 

1.183 
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Accidents  on  Subway  and  "  L  "  Lines  for  Year  Ending  December  31,  1925 


New  York 
Rapid 
Transit 
Corpora- 
tion 

Inter- 
borough 

Rapid 
Transit 
Co. 

Hudson 
and  Man- 
hattan 
R.  R.  Co. 

Totals 

33 
45 
14 
601 
346 

62 
103 

95 
149 
14 
4.041 
2,009 
161 
81 

11,318 

i 

Boarding  

3.336 
1,636 
159 
33 
8,795 

104 
27 
2 
1 

186 

47 
2,337 

3,423 

14.124 

17,868 

Tm  TTTnTira 

1,605 
264 
34 

9,858 
4,338 
145 

318 
17 

11 ,781 
4,619 
179 

Others  

1,903 

14,341 

335 

16,579 

Serious  (included  in  the  above) 
KiUed  

20 
24 
1 

58 
16 

67 
23 
3 
64 
18 

1 

88 
47 
4 

113 
34 

Amputated  limbs  

1 

119 

165 

2 

286 

Accidents  on  Trunk  Lines  for  Year  Ending  December  31,  1925 


L.  I. 
R.  R. 
Co. 

N.  Y. 

Central 
R.  R. 
Co. 

N.  Y. 
N.  H.  & 
H.  R.  R. 
Co. 

N.  Y., 

W.  &B. 
Ry.  Co. 

Penn. 
R.  R. 
Co. 

S.  I. 

Rapid 
Transit 
Co. 

Totals 

1 

24 
24 
146 
162 
17 
25 
2,123 

10 

1 
17 
12 

2 

12 

70 
163 
168 
234 

27 
138 
6,260 

28 
127 
20 
71 
5 
1 

2,495 

1 

1 

1 

4 

100 
1,085 

2 

538 

10 
18 

Totals  

Injuries 
Passengers  

Others  

1 

2,522 

2,747 

1,190 

3 

550 

60 

7,072 

1,122 
1,427 
87 

529 
1,847 

273 

73 
942 
21 

1 
2 

173 
277 
115 

18 
6 
32 

1,916 
4,501 
528 

Totals  

Serious  (included  in  the 

above) 

Killed  

2,636 

2,649 

1,036 

3 

565 

56 

6,945 

28 

13 

4 

1 
1 

15 

61 
1 
5 
33 
39 

Fractured  skulls  

4 
25 
5 

1 

4 
4 

3 
15 

1 
11 

Totals  

2 

2 

36 

47 

7 

2 

20 

27 

139 
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Accidents  on  Terminal  Lines  for  the  Year  Ending  December  31  1925 


Brooklyn 

E.  p. 
Terminal 

Bush 

Ttirmi  nn  1 

R.  R. 

Erie 
R.  R. 
Co. 

L  V 

r'.  R. 

Co. 

N.  Y. 

Dock 
Ry.  Co. 

Jay  St. 
Terniinal 

Totals 

C&r  collisions 

PGrsons  struck 

Vehicles  struck 

All  ctIi  fine 

197 

69 

197 
215 

9 

93 

44 

Totalfi 

266 

9 

93 

44 

412 

Injuries 

_I  

63 

9 

88 
4 

40 
4 

200 
8 

Others 

Totals 

63 

g 

92 

44 

208 

Serious  (included  in 
the  above) 
KiUed  

1 

1 
1 
4 

8 

1 

3 

6 

1 
1 

1 

Totals  

2 

2 

10 

14 
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Crossing  Accidbnis  in  Which  Persons  Were  Killed  ob  Injured  From  1908  to  1925,  Inclusive 


Killed 


1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

1920 

1921 

1922 

1923 

1924 

1925 
1 

New  York  Central 

1 

1 

4 

1 

1 

6 

3 

1 

1 

LoDg  Island  Rail- 

road Co  

15 

12 

13 

24 

7 

8 

6 

5 

3 

3 

13 

7 

6 

3 

3 

14 

11 

9 

Staten  Island  R.  T. 

4 

1 

2 

5 

3 

1 

2 

2 

1 

2 

2 

3 

5 

1 

3 

New  York  Rapid 

Transit  Co 

5 

6 

1 

2 

2 

2 

2 

2 

1 

2 

1 

1 

Totals  

21 

23 

16 

30 

10 

13 

13 

12 

6 

6 

17 

11 

9 

5 

7 

20 

12 

14 

Injured 

New  York  Central 

R.  R  

11 

5 

2 

6 

2 

5 

5 

4 

6 

4 

4 

4 

4 

5 

2 

4 

1 

8 

Long  Island  Rail- 

road Co  

13 

10 

19 

11 

6 

7 

9 

11 

4 

5 

12 

5 

5 

9 

20 

12 

14 

18 

Staten  Island  R.  T. 

2 

4 

9 

8 

4 

5 

6 

1 

3 

21 

4 

4 

5 

1 

5 

2 

3 

23 

New  York  Rapid 

Transit  Co  

15 

16 

2 

3 

2 

1 

6 

6 

5 

5 

3 

3 

1 

1 

Totals  

41 

35 

32 

28 

14 

18 

26 

22 

18 

35 

23 

16 

14 

16 

27 

18 

18 

50 

Fifth  Annual  Report,  1925 


139 


DIVISION  OP  VALUATION  AND  MAINTENANCE 

This  bureau  carries  forward  the  work  of  the  Valuation  Bureau, 
which  the  Commission  established  soon  after  assuming  office  in 
1921.  for  the  purpose  of  making  valuations  of  street  railroad  prop- 
erties within  the  City  of  New  York,  as  directed  by  law,  under  the 
Plan  of  Readjustment.  This  is  not  its  only  duty,  however,  as  an- 
other important  function  is  that  of  checking  and  auditing  the  ex- 
penditures for  labor  and  materials,  other  than  those  for  Construc- 
tion, of  the  rapid  transit  companies  under  the  Dual  Contracts,  in 
which  contracts  the  City  of  New  York  has  a  large  interest  through 
its  investment  in  the  subwa.vs.  Progi-ess  was  made  during  the 
year  in  bringing  the  street  railroad  valuation  figures  of  the  Com- 
mission up  to  date.  In  the  checking  of  rapid  transit  costs,  some 
principal  projects  in  progress  during  the  year  were  completion  of 
the  in.stallation  of  new  .steam  generating  equipment  at  the  Inter- 
borough  power  houses,  equipment  of  the  Flushing  extension,  com- 
pletion of  several  yards,  installation  of  substation  equipment,  and 
the  completion  of  delivery  and  equipment  of  151  cars  on  the  lines 
of  the  Interborough  Rapid  Transit  Company.  Similarly,  in  re- 
spect of  the  lines  of  the  New  York  Rapid  Transit  Corporation,  the 
division  checked  cost  figures  of  the  equipment  on  the  Fourth  Av- 
enue Extension,  substation  equipment,  new  type  subway  cars,  re- 
construction of  elevated  care,  new  shops,  and  reconstruction  work 
ou  elevated  lines. 

DETERMINATIONS  OF  COST 

As  a  function  of  the  supervision  which  the  Commission  exer- 
cises over  the  contracts  between  the  City  of  New  York  and  the 
corporations  operating  the  City-owned  rapid  transit  lines  under 
the  Dual  Contracts  and  company-owned  lines  under  the  Dual  Con- 
tracts or  the  related  certificates,  the  Commission's  Chief  Engineer 
is  required  to  determine  the  cost  of  the  various  projects.  The  cost 
is  determined  as  at  the  end  of  each  quarter  year  in  the  manner  pre- 
scribed in  Article  XXIX  of  Contract  No.  3  and  Contract  No.  4  and 
Article  IX  of  the  Certificates  related  to  Contract  No.  4.  The  Chief 
Engineer  also  issues  a  report  of  the  cost  under  the  certificate 
granted  the  Interborough  Rapid  Transit  Company  for  extensions 
to  the  company-owned  elevated  lines  and  the  certificate  granted 
the  Manhattan  Railway  Company  for  additional  tracks. 

The  determinations  and  reports  of  cost  for  the  four  quarters  of 
the  year  ended  June  30.  1924.  were  completed  during  the  year  and 
delivered  to  the  Commission  and  the  companies.  The  compilation 
of  similar  data  for  the  four  quarters  of  the  year  ended  June  30, 
1925,  was  substantially  completed  before  the  clo.se  of  the  year. 

General  reference  has  been  made  just  previously  to  tlie  status 
of  the  Determinations  of  Cost  under  Contracts  Nos.  3  and  4  with 
the  Interborough  Rapid  Transit  Company  and  the  New  York 
Rapid  Transit  Corporation,  successor  to  the  New  York  Municipal 
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Kailway  Corporation  respectively,  and  of  the  report  of  costs  of 
the  Manhattan  Railway  elevated  extensions  and  additional  tracks. 
They  are  as  follows  : 

Contract  No.  3,  Interhoraugh  Rapid  Transit  Company.  The 
Determinations  of  Cost  for  the  four  quarters  of  the  year,  July  1, 
1923,  to  June  80,  1924,  were  completed  during  the  year  and  de- 
livered to  the  Transit  Commission  and  to  the  Interborough  Rapid 
Transit  Company.  Included  in  these  Determinations  was  a  rede- 
termination of  all  items  of  the  Determination  for  the  four  quarters 
of  the  year,  July  1,  1922,  to  June  30,  1923,  to  which  objections 
had  been  filed.  The  work  of  compiling  the  Determinations  of  Cost 
for  the  four  quarters  of  the  year,  July  1,  1924,  to  June  30,  1925, 
was  substantially  completed. 

Contract  No.  4  and  Related  Certificates,  New  York  Rapid 
Transit  Corporation.  The  Determinations  of  Cost  for  the  four 
quarters  of  the  year,  July  1,  1923,  to  June  30,  1924,  were  com- 
pleted during  the  year  and  delivered  to  the  New  York  Rapid 
Transit  Corporation  and  the  Transit  Commission.  These  Deter- 
minations included  a  redetermination  of  all  items  of  the  Deter- 
minations for  the  four  quarters  of  the  year,  July  1,  1922,  to  June 
30,  1923,  to  which  objections  had  been  filed.  The  work  of  com- 
piling the  Determinations  of  Cost  for  the  four  quarters  of  the 
year,  July  1,  1924,  to  June  30,  1925,  was  substantially  completed. 

Report  of  Costs,  Manhattan  Railway  Elevated  Extension  and 
Additional  Tracks.  The  report  of  costs  to  June  30,  1924,  was 
completed  and  delivered  to  the  Transit  Commission  and  the  Inter- 
borough Rapid  Transit  Company.  The  work  of  completing  the 
report  of  costs  to  June  30,  1925,  was  substantially  completed. 

The  following  tabulation  shows  the  approximate  expenditures 
to  June  30,  1925,  made  by  the  City  and  the  companies  in  connec- 
tion with  the  rapid  transit  lines.  The  amounts  stated  under  Con- 
tracts No.  3  and  No.  4  and  the  Related  Certificates  are  tentative 
and  subject  to  the  determination  of  the  Chief  Engineer,  as  de- 
scribed above : 
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Contracts  Xo.   1,  No.  2,  No.  3,  No.  4  and  Certificates  Related  to 
Contracts  No.  3  and  No.  4 
City's  and  Companies'  Investment  —  Jxme  30,  1925 
City's  Inx^estment: 

Contracts  No.    1    and   No.   2  (a)  $61,000,000  00 

Contract   No.    3   103,250,000  00 

Contract    No.   4   156,500,000  00 

Total,   City   (Rounded)      $320,750,000  00 

Companies'  hwestments: 

Interborough  Rapid  Transit  Company : 

Contracts  No.   1    and  No.  2  (b)  $46,000,000  00 

Contract  No.  3 : 

Construction    $57,821,000  00 

Equipment    48,487,000  OO 

Additions  to  Construction   221,000  00 

Additional   Equipment    10,061,000  00 

Total,  Contract  No.  3   116,590,000  00 

Certificates  for  Company  Lines   44,158,000  00 

Total  — I.   R.  T.   Co  (Rounded)      $206,748,000  00 

Neic  York  Rapid  Transit  Corporation: 
Contract  No.  4  (City  Lines)  : 

Construction    $14,191,000  00 

Equipment    31,184,000  00 

Additional  Equipment    2,771,000  00 

Total,  Contract  No.  4    (City  Lines)   $48,146,000  00 

Company  Lines,  Contract  No.  4  and  Related  Certifi- 
cates   39,896,000  00 

Total,    New    York    Rapid    Transit  Corporation 

(Rounded)    $88,042,000  00 

Grand  Total   (c) $615,1540,000  00 


Notes: — The  above  figrures  in  city  investment  include  expenditures  from 
proceeds  of  both  corporate  stock  and  revenue  bonds : 

(a)  Does  not  include  $5,500,000  for  City's  Superintendence. 

(b)  Includes  $9,000,000  excess  construction  cost  of  Contract  No.  2. 

(c)  Does  not  include  any  investment  in  company  owned  railroads  prior 
to  March  19,  1913. 
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Report  of  Hon.  John  V.  McAvoy  to  Governor  Smith  and  Message 
of  the  Governor  to  the  Legislature  in  the  Matter  of  the 
Examination  and  Investigation  of  the  Management  and 
Affairs  of  the  Transit  Commission. 

To  Hon.  Alfrbd  E.  Smith,  Goi-ernor  of  the  Fftntr  of  yew  York: 

I,  .John  V.  McAvoy,  Commissioner,  appointed  under  section  8  of  the  Exe- 
cutiAe  Law,  to  examine  and  investigate  tlie  management  and  alfairs  of  the 
Transit  Commission,  respectfully  report  as  follows : 

I  caused  public  hearings  to  be  held  before  me,  in  the  course  of  which  I 
gave  attention  to  the  testimony  of  many  witnesses,  and  examined  a  vast 
quantity  of  documents,  and  in  addition  thereto,  personally  made  an  investi- 
gation into  many  of  the  conditions  to  which  my  attention  was  called  by 
complaints  of  citizens,  by  resolutions  of  various  local  neighborhood  organ- 
izations, and  by  the  statements  of  witnesses  who  appeared  before  me. 
The  conclusions  which  I  have  reached  are: 

( 1 )  The  Transit  Commissioners  are  not  chargeable  with  the  failure  to 
build  the  much  needed  new  subway  lines  or  extend  the  existing  subways. 
The  repeated  and  persistent  refusals  of  the  mayor  and  other  meml)ers  of 
the  board  of  estimate  and  apportionment  to  adopt  proposals  for  tlie  valida- 
tion of  new  routes  and  to  approve  contracts  for  construction  of  routes  al- 
ready validated  or  provided  for  in  the  dual  contracts  of  1913,  completely 
frustrated  provision  for  increased  transit  facilities. 

(2)  The  proof  presented  with  respect  to  the  charges  filed  by  the  board 
of  estimate  and  apportionment  against  the  Transit  Commissioners  shows 
that  the  charges  are  without  foundation  and  tliat  no  cause  exis^ts  for  the 
removal  from  office  of  the  Commissioners. 

(3)  The  power  formerly  reposed  in  the  Transit  Commission  to  initiate 
and  construct  new  rapid  transit  lines  within  the  city  of  N^ew  York  was  taken 
from  it  on  .July  1,  1924.  It  has  also  been  deprived  of  the  power  to  alter 
fares,  which  have  been  fixed  by  contract  or  in  franchise  grants.  The  power 
remaining  in  the  Transit  Commission  to  alter  the  existing  contracts  with 
railroad  companies  without  the  consent  of  the  city  of  New  York,  .should  be 
abrogated. 

(4)  The  14th  street -Eastern  line,  which  is  required  to  be  built  by  the 
dual  contract  of  March  19th,  1913  (Contract  No.  4),  should  be  completed 
with  all  possible  speed.  To  the  failure  to  construct  this  line  and  the  Nassau- 
Broad  street  line  is  largely  due  the  serious  inconvenience  and  crowding  which 
is  daily  experienced  by  the  traveling  public  at  Canal  street. 

(5)  Tlie  Nassau-Broad  street  line,  which  is  likewise  embraced  in  the  con- 
tract of  March  19th,  1913  (Contract  No.  4),  and  on  which  no  construction 
work  has  as  yet  been  authorized,  should  be  immediately  put  under  contract 
and  completed,  so  as  to  improve  the  service  upon  the  B.  M.  T.  lines. 

(6)  The  extension  of  the  Queensboro  line  from  the  Grand  Central  station 
to  the  vicinity  of  Eighth  avenue  should  be  pressed  vigorously  to  completion, 
so  as  to  improve  the  present  inadequate  service  between  Grand  Central  sta- 
tion and  Times  square  for  residents  of  Queens  borough  and  passengers  to 
and  from  that  section. 

(7)  All  shops,  inspection  barns  and  storage  yards,  which  were  agreed 
upon  as  being  required  for  the  proper  operation  of  the  existing  rapid  tran- 
sit lines  imder  the  dual  contracts,  should  be  completed  with  all  speed  and 
placed  in  use  as  soon  as  reasonably  possible.  The  failure  of  the  board  of 
estimate  and  apportionment  seasonably  to  approve  contracts  for  the  erection 
and  completion  of  these  struatures  has  been  productive  of  inadequate  and 
improper  ser\-ice  with  the  existing  equipment  and  has  prevented  the  making 
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and  enforcement  by  the  Transit  Commission  of  orders  for  tlie  acquisition  of 
additional  equipment  and  increased  service  by  the  operating  companies. 

(8)  On  the  existing  rapid  transit  lines,  trains  should  be  run  more  fre- 
quently during  non-rush  hours.  Upon  the  completion  of  tlic  inspection  and 
shop  facilities  orders  requiring  such  additional  service  may  be  enforced 
without  increasing  the  hazards  of  operation. 

(9)  The  platforms  at  stations  on  existing  rapid  transit  lines  sliould  l)c 
lengthened  so  that  all  trains,  both  local  and  express,  may  be  not  less  than 
their  present  maximum  length,  viz.,  at  least  ten  cars  on  the  Interborough 
Rapid  Transit  lines,  and  eight  ears  on  the  B.  M.  T.  lines,  the  B.  M.  T.  cars 
being  of  greater  size  and  capacitj'  than  those  used  on  the  Interborougli 
lines. 

(10)  Inasmuch  as  the  five  cent  fare  upon  the  existing  rapid  transit  lines 
is  fixed  by  contracts  which  can  be  altered,  in  that  respect,  only  by  agree- 
ment between  the  city  authorities  and  the  operating  companies,  and  since 
the  city  intends  to  operate  the  new  lines,  now  proposed  to  be  constructed, 
under  the  statute  which  requires  that  the  rate  of  fare  for  the  period  not  to 
exceed  three  years  after  begiiming  such  operation  shall  be  five  cents,  the 
question  as  to  what  rate  of  fare  is  necessary  to  produce  sufficient  income 
to  pay  operation  costs  and  interest  and  amortization  charges  on  the  invest- 
ments does  not  now  arise.  In  any  event  the  statutory  duty  imposed  on  the 
board  of  transportation  and  its  chief  engineer  to  estimate  the  probable  re- 
sults of  operation  of  new  lines  and  submit  the  same  to  the  board  of  estimate 
and  apportionment  has  not  yet  been  complied  with  and  no  anticipatory  con- 
clusion, in  the  absence  of  such  data,  should  be  made. 

(11)  On  the  existing  rapid  transit  lines  the  trunk  line  trackage  is  used 
to  full  capacity  during  rush  hours  except  that  the  trackage  in  the  B.  M.  T. 
Broadway-Seventh  avenue  tunnel  in  the  borough  of  Manhattan  might  carry 
additional  traffic  if  that  line  were  connected  with  proposed  lines  from  upper 
Manhattan. 

(12)  The  Washington  Heights  line  and  the  Brooklyn  Crosstown  line 
which  were  validated  by  the  board  of  estimate  and  apportionment  and  the 
mayor  in  192.3  should  be  immediately  constructed.  The  method  of  opera- 
tion, whether  by  the  municipality  or  otherwise,  of  these  lines  can  be  deter- 
mined during  the  five  years  that  will  intervene  before  their  completion. 

(13)  The  west  side  subway  line  in  Manhattan  north  of  !)()th  street  to 
Dyckman  street,  should  be  made  a  four  track  trunk  line  so  that  express 
service  may  be  thus  extended  to  upper  Manhattan.  Upon  completion  of  the 
Central  Park  West-Eighth  aventie  subway  line,  the  Bronx  trains  should 
be  eliminated  from  operation  on  the  Broadway-Seventh  avenue  route  and 
carried  downtown  over  the  new  line.  Thus,  an  additional  complete  west  side 
route  with  added  trackage  facilities  can  be  had  without  greatly  added  cost. 

(14)  A  comprehensive  plan  for  the  construction  of  additioiuil  new  lines 
calculated  to  meet  present  and  future  needs  of  the  city  of  New  York  should 
be  immediately  adopted  and  steps  taken  to  construct  such  lines  in  due  course. 

(1.5)  In  order  to  provide  funds  which  will  be  required  in  the  construc- 
tion of  new  subway  lines,  the  borrowing  capacity  of  the  city  of  New  York 
should  be  increases!  by  amendment  to  the  Constitution  of  the  State  in  such 
manner  as  will  exempt  sufficient  sums  from  the  present  debt  limitation. 

(16)  The  operation  of  the  subway  trains  with  multiple  unit  doors  should 
lie  sujtplemented  at  congested  stations  by  an  increased  force  of  guards  to 
facilitate  operation  and  prevent  posssible  injury;  a  device  for  the  proper 
announcement  of  station  stops  should  be  installed  in  all  cars  so  operated. 

(17)  The  sanitary  conditions  along  the  subway  and  elevated  lines  and 
at  the  various  stations  should  be  tlie  subject  of  more  thorough  8Ui)ervision 
so  that  the  present  objcotionable  conditions  may  be  materially  improved,  and 
to  that  end  an  increased  inspection  force  of  the  regulating  authority  should 
be  provided.  The  lighting  of  trains  should  be  so  managed  that  the  dickering 
and  frequent  interruption  of  light  and  lack  of  proper  illuniiiuition  of  cars 
mav  \ye  obviated. 

("l8)  The  connection  between  the  elevated  structure  and  the  subway  at 
One  Hundred  and  Forty-Ninth  street  and  Third'  avenue  should  be  made  direct 
and  thereby  the  delays,  inconvenience  and  danger  at  present  caused  by  the 
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necessity  of  passengers  crossing  Oiip  Hundred  and  Fort^'-ninth  street  will 
be  obviated. 

(19)  The  proposed  Ashland  place  connection  in  Brooklyn  between  the 
Fulton  street  elevated  and  the  Fourth  avenue  subway  should  be  constructed 
and  only  steel  cars  used  in  that  service;  this  will  allow  the  removal  of  the 
existing  elevated  structure  in  downtown  Fulton  street.  The  wooden  cars 
now  operated  in  the  Center  street  loop,  although  of  steel  underframe  con- 
struction and  metal  sheathed,  should  be  retired  from  that  service  as  soon  as 
further  equipment  can  be  provided. 

(20)  The  plans  for  the  Staten  Island  tunnel  now  being  built  to  accom- 
modate both  freight  and  rapid  transit  service  at  a  great  cost  to  the  city  of 
Xew  York  should  be  changed  so  as  to  provide  for  a  proper  rapid  transit 
tunnel  which  may  be  more  speedily  and  economicalh'  constructed.  Such 
amendment  to  present  legislation  as  is  appropriate  on  this  subject  should 
be  enacted  to  accomplish  this  result. 

(21)  The  bus  lines  in  the  city  of  Xew  York  which  are  now,  according  to 
rulings  of  the  courts,  illegally  operated,  should  be  required  to  make  applica- 
tions for  franchises  and  certificates  of  convenience  and  necessity  under  the 
existing  law,  to  the  end  that  the  city  of  New  York  may  receive  a  proper 
percentage  of  the  income  derived  from  the  busses,  the  service  be  improved, 
and  responsibility  for  the  proper  operation  of  these  vehicles  be  fixed,  until 
such  times  as  the  right  of  the  municipality  to  operate  such  lines  shall  have 
lieen  established  in  the  courts  or  by  new  legislation  and  the  municipality 
shall  have  determined  to  operate  this  service. 

A  summary  review  of  the  matters,  which  the  hearings,  documents,  com- 
plaints and  my  personal  inspections,  exhibit,  follows: 


Organization  and  Powers  of  the  Tra.xsit  Commission 

The  Transit  Commission,  as  now  constituted,  was  appointed  by  the  then 
Governor  of  this  State  under  the  Public  Service  Commissions  Law,  as  amend- 
ed by  legislation  effective  in  April,  1921,  the  date  of  appointment  being  April 
26,  i921.  The  Transit  Commission  was  invested  with  all  the  powers  which 
had  previously  been  exercised  by  tlie  Transit  Construction  Commissioner 
and  the  Public  Service  Commission  for  the  First  District,  in  addition  to 
which  they  were  given  a  hitherto  unusual  power  with  respect  to  the  right 
to  alter,  vary  or  modify  the  existing  contracts  between  the  city  of  New  York 
and  the  operating  companies  which  were  parties  to  the  so-called  "Dual  Con- 
tracts," and  were  directed  to  present  a  plan  of  readjustment  for  operation 
and  control  of  all  the  existing  systems,  surface,  elevated  and  subway,  then 
being  operated  within  the  limits  of  the  city  of  New  York.  With  respect 
to  the  matter  of  supervising  and  regulating  the  existing  service  upon  the 
subway  lines,  and  the  altering  of  existing  contracts  with  the  companies  op- 
erating the  rapid  transit  lines  within  this  city,  the  exercise  of  its  powers 
by  the  Transit  Commission  was  not  subject  to  any  check  on  the  part  of  the 
local  authorities,  but  when  the  plan  of  readjustment,  so-called,  was  com- 
pleted, the  Transit  Commission  was  required  to  send  its  plan  to  the  board 
of  estimate  and  apjxirtionment,  whose  action  thereon  and  such  suggested 
changes  as  it  might  make,  were  to  be  remitted  to  the  Transit  Commission  for 
action. 

Upon  hearings  to  be  conducted,  in  which  all  persons  interested  might 
appear,  the  Transit  Commission  was  empowered  to  make  another  recom- 
mendation and  plan  of  readjustment  to  the  city  authorities,  and  if  the  city 
authorities  then  failed  to  concur  in  the  proposed  readjustment,  the  Transit 
Commission  was  given  the  right  and  power  to  adopt  the  plan  and  take 
measures  to  put  it  into  etTect,  notwithstanding  the  failure  of  consent  of  the 
city  authorities. 

In  the  matter  of  construction  of  new  rapid  transit  lines  the  procedure 
required  by  law  was:  (a)  the  initiative  rested  upon  the  Transit  Commission, 
which  alone  had  the  power  to  lay  out  the  routes;  (b)  the  routes  and  gen- 
eral plan  adopted  by  the  Transit  Commission  must  then  be  transmitted  to 
the  board  of  estimate  and  apportionment  and  to  the  mayor  for  validation; 
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(c)  when  validated,  the  consents  of  a  sufficient  number  of  abutting  property 
owners  (or  in  lieu  thereof,  in  certain  contingencies,  the  approval  of  the 
Appellate  Division  of  the  Supreme  Court)  must  be  obtained;  (d)  the  Transit 
Commission  must  then,  through  its  engineering  staff,  prepare  plans,  con- 
tract drawings  and  contracts,  for  construction  work,  advertise  for  bids  and 
let  the  contracts,  and  the  contracts  when  so  awarded  may  be  made  binding 
upon  the  contractor  if  approved  by  the  board  of  estimate  and  apportionment 
within  45  flays;  (e)  the  contracts  become  binding  upon  the  city  only  if 
approved  by  the  board  of  estimate  and  apportionment. 

Separate  Approval  of  Mayor  Required  to  Validate  New  Routes 

It  is  to  be  noted  that  in  order  to  validate  a  route  and  general  plan,  it 
must  be  approved  separately  by  the  mayor,  as  such,  apart  from  his  vote  as 
a  memljer  of  the  board  of  estimate  and  apportionment;  in  other  words,  both 
the  separate  ajiproval  of  the  mayor  and  a  majority  vote  in  the  board  of  esti- 
mate and  apportionment  approving  the  route,  were  essential  to  establish  the 
validity  of  any  new  route. 

Unperformed  Construction  Work  Required  by  Dual  Contracts 

The  so-called  "Dual  Contracts"  executed  in  March,  1913,  provided  for  the 
construction  of  new  rapid  transit  lines  which  were  to  be  equipped  and  oper- 
ated by  the  lessees  in  con  junction  with  lines  then  in  existence  and  controlled 
by  stich  lessees,  and  the  earnings  of  both  the  old  and  new  lines  were  to  be 
pooled.  These  contracts  were  known  as  Contracts  No.  3  and  No.  4  respec- 
tively. Under  Contract  No.  3  the  Interborougli  Rapid  Transit  Company  now 
operates  its  system.  Its  subway  lines,  as  they  existed  in  1913,  had  been 
constructed  under  Contracts  No.  1  and  No.  2,  executed  in  1900  and  1902  re- 
spectively. I'nder  Contract  No.  4  the  New  York  Rapid  Transit  Corporation, 
a  subsidiary  of  the  Brooklyn  Manhattan  Transit  Corporation,  conducts  its 
rapid  transit  operations.  These  contracts  contain  numerous  and.  in  some 
instances  intricate,  provisions  governing  the  relations  of  the  operating  com- 
panies and  the  public  authorities.  For  convenience,  these  operating  com- 
panies will  be  referred  to  as  the  Interborough  system  and  the  B.  M.  T.  sys- 
tem, respectively. 

At  the  time  of  the  advent  of  the  Transit  Commission,  the  construction  of 
part  of  the  rapid  transit  railroads  which  had  been  provided  for  under  the 
"Dual  Contracts"  remained  unperformed.  Some  of  these  had  l>een  consider- 
ably delayed  in  performance  by  reason  of  conditions  due  to  lack  of  labor, 
the  rise  in  cost  of  labor  and  materials,  and  priority  regulations  in  force  dur- 
ing the  war.  Several  of  the  construction  contractors  had  become  bankrupt 
in  their  endeavor  to  fulfill  the  contracts  at  the  contract  prices,  and  during 
the  incumbency  of  the  Transit  Construction  Commissioner,  efforts  of  various 
kinds,  by  way  of  legislative  assistance,  rescinding  of  contracts  and  the  letting 
of  new  contracts  under  more  favorable  bids,  had  been  suggested;  legislation 
had  been  passed  to  assist  the  carrying  out  of  the  project  by  relieving  the 
contractors  who  were  thus  circumstanced. 

The  lines  of  the  Dual  contracts,  which  remained  unconstructed  when  the 
Transit  Construction  Commissioner  took  office  on  June  1,  1919  (the  super- 
vision and  construction  of  which  lines  had  been  theretofore  committed  to  the 
Public  Service  Commission),  were  the  Fourteenth  street-Eastern  line,  de- 
signed to  run  from  the  neighborhood  of  Sixth  avenue,  in  the  city  of  New  York, 
through  Fourteenth  street  to  the  East  river,  by  tunnel  to  Brooklyn,  and 
thence  along  certain  streets  in  Brooklyn,  to  connect  with  the  elevated  struc- 
ture of  the  Broadway  line  at  Eastern  Parkway;  the  Nassau-Broad  street 
line,  designed  to  extend  from  the  Municipal  building  in  the  borough  of  Man- 
hattan, through  Nassau  and  Broad  streets,  to  a  junction  with  the  line  enter- 
ing the  Montague  street  tunnel ;  and  the  extension  of  the  Queensboro  subway 
from  Grand  Central  station  to  a  jioint  near  Eighth  avenue,  in  the  borough  of 
Manhattan. 

There  also  remained  to  be  completed  shops,  inspection  sheds  and  storage 
yards,  which  under  the  Dual  contracts,  the  city  of  New  York  was  to  erect 
for  the  use  of  the  operating  companies,  which  were  to  equip  them. 
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Board  of  Estimate  and  Aitoutionment  liii.soLUTioN  of  ^Iakch  14,  191!), 
TO  PiwtEniD  Immediately  With  Constkuction  of  UiN'cpmpleted  Wokk 
Under  Dual  Contracts;  Proceedings  Tiiere^vftek. 

On  March  14,  1919,  tlie  board  of  estimate  and  apportionment  bad,  by 
resolution,  determined  to  jiroceed  with  the  construction  of  this  unfinished 
worli.    The  preamble  of  such  resolution  contains  the  following  statement: 

"  Whereas,  The  Iward  of  estimate  and  apportionment  is  desirous  that 
tliere  should  be  no  delay  in  the  completion  of  any  part  of  the- rapid  transit 
construction  not  j  et  contracted  for  and  required  by  the  dual  subway  contracts." 

And  in  the  resolution  adopted  there  is  the  following  declaration: 

"  That  this  board  does  hereby  declare  and  affirm  its  purpose  to  appro- 
priate all  necessary  funds  for  the  speedy  completion  of  the  dual  subway 
system  when  and  as  required." 

This  resolution  was  adopted  by  the  unanimous  vote  of  all  the  members 
of  the  board  of  estimate  and  apportionment. 

The  contracts  for  the  construction  of  the  tunnel  under  the  East  river, 
forming  part  of  the  P'ourteenth  street-Eastern  line,  some  of  which  had  been 
declared  abandoned,  were  relet  and  the  work  of  completing  the  line  from 
its  westerly  terminus  in  Manhattan  to  Meserole  street  in  Brooklyn,  pro- 
ceeded. When  the  Transit  Commissioners  took  office  in  April,  1921,  this 
part  of  the  line  was  substantially  completed  at  a  cost  with  interest  of 
about  $17,000,000,  and  there  remained  to  be  done  the  track  and  station 
finish  work  before  it  could  Imj  operated.  The  Transit  Construction  Commis- 
sioner had  forwarded  to  the  board  of  estimate  and  apportionment  contracts 
for  several  items,  such  as  lumber,  spikes,  mits,  bolts,  etc.,  needed  for  that 
work.  These  were  rejected  by  the  board  of  estimate  and  ajipoitionment  on 
August  2,  1921.  They  were  advertised  and  relet  by  the  Transit  Commission 
after  the  decision  of  the  Court  of  Appeals  had  upheld  the  validity  of  the 
act  under  which  the  Commission  was  appointed,  and  some  were  approved, 
while  others  were  rejected,  relet  and  ultimately  approved  on  June  9,  1922, 
whereupon  the  work  went  forward.  Operation  of  trains  therein  did  not 
begin  imtil  June  30,  1924. 

The  remainder  of  this  line  designed  to  run  from  Meserole  street  to  the 
junction  with  tlie  Broadway  line  at  Eastern  parkway  which,  under  the  dual 
contract,  was  to  have  lieen  elevated,  met  with  opposition  on  the  part  of 
residents  along  the  route,  and  a  demand  by  them  for  the  substitution  of  a 
subway.  The  Transit  Construction  Commissioner  favored  the  construction 
of  the  road  as  an  elevated  railroad,  claiming  that  any  ojjposition  to  the 
use  of  an  elevated  line  which  ordinarily  might  be  made  by  adjoining  resi- 
dents, was  in  this  instance  not  a  valid  objection,  because  it  was  intended 
to  carry  most  of  the  elevated  structure  over  the  right  of  way  of  the  Long 
Island  steam  railroad,  which  had  been  practically  abandoned  by  the  Long 
Island  Railroad  Company,  and  the  only  persons  substantially  affected  would 
be  those  whose  residences  adjoined  the  streets  intersecting  the  right  of  way. 
The  greater  cost  of  a  subway  along  this  route,  and  the  additional  time 
reqiiired  for  its  completion,  were  urged  by  the  Transit  Construction  Com- 
missioner as  reasons  why  no  change  should  he  made.  Nevertheless,  in 
response  to  the  sentiment  of  the  district  affected,  the  mayor  refused  his 
approval  when  a  route  and  geneial  plan  providing  for  the  elevated  structure 
was  submitted  by  the  Transit  Construction  Commissioner.  The  Transit  Con- 
struction Commissioner's  testimony  is  that  he  continued  to  favor  the 
construction  of  an  elevated  line  and  that  the  mayor  disagreed  with  him  and 
took  the  position  that  the  desires  of  the  residents  of  the  neighborhood 
aflfected  should  be  the  governing  consideration.  On  April  4,  1922,  the  Transit 
Commission  having  advertised  for  bids  for  this  elevated  line,  transmitted  to 
the  board  of  estimate  and  apportionment  the  contract  for  its  construction, 
which  did  not  receive  the  approval  of  that  board,  and  on  May  26,  1922, 
the  Transit  Commission  resubmitted  the  contract,  upon  which  no  action 
has  been  taken. 

The  lines  known  as  the  B.  R.  T.  System  were  then  in  receivership.  The 
receiver  was  requested  to  consent  to  the  substitution  of  a  subway  for  the 
elevated  structure  of  that  line  provided  for  in  the  dual  contract,  but  nothing 
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resulted  from  the  negotiations  which  tlicn  ensued.  After  the  reorganization 
of  the  company,  these  negotiations  for  a  consent  to  tliis  change  were  resumed, 
and  in  Decemlier,  1923,  the  operating  company  indicated  its  willingness  to 
assent  to  the  change  from  an  elevated  to  a  subway  route,  but  the  consent 
in  writing  necessary  to  make  it  a  valid  obligation  on  the  part  of  both 
parties  had  not  been  executed  at  the  date  of  this  report. 

In  the  negotiations  for  a  written  modification  of  the  dual  contract  (No.  4) 
so  as  to  provide  for  the  construction  of  the  remainder  of  the  Fourteenth 
street-Eastern  line  as  a  subwaj',  there  have  been  presented  preambles  to 
the  contract  and  modifications  of  its  clauses  which,  on  the  part  of  the  city 
and  the  company,  are  directed  towards  preserving  the  rights  of  each  in 
respect  of  the  issues  involved  in  a  certain  suit  pending  between  the  parties 
in  the  United  States  District  Court  for  tlie  Southern  District  of  New  York. 

An  action  was  brought  originally  by  the  receiver  to  conii)el  the  specific 
performance  by  the  city  of  its  duty  under  the  dual  contracts  to  build  the 
Nassau-Broad  street  route,  and  to  complete  the  Fourteenth  street-Eastern 
line,  in  which  suit  damages  in  the  sum  of  thirty  million  dollars  are  asked; 
this  action  is  pending  in  the  District  Court  of  the  United  States  for  the 
Southern  District  of  New  York.  A  contract  for  a  section  of  the  Fourteentli 
street-Eastern  line  from  Meserole  street  was  let  by  tlie  board  of  transpor- 
tation and  approved  by  the  board  of  estimate  and  apportionment  in 
December,  1924. 

Nothing  was  done  toward  letting  of  contracts  for  the  Nassau-Broad  street 
subway  during  the  Transit  Construction  Commissioner's  regime,  beyond  pre- 
paring preliminary  sketches  for  the  engineering  work  of  a  part  of  this 
route,  the  Transit  Construction  Commissioner  having  in  1920  announced  his 
intention  to  complete  this  line.  The  city  authorities  and  the  engineer  of 
the  Transit  Construction  Commissioner  later  appear  to  have  arrived  at  the 
conclusion  that  the  building  of  the  Nassau-Broad  street  route  ought  to  be 
opposed,  and  the  testimony  of  the  witnesses  in  charge  of  the  city's  part  of 
the  obligations  imposed  by  the  contract  with  respect  to  this  route,  indicate 
that  there  is  no  intention  on  the  part  of  the  city  authorities  to  complete 
the  route,  unless  compelled  by  law.  The  operating  company  maintains  that 
completion  of  this  line  would  markedly  increase  operating  capacity  through 
the  DeKalb  avenue  station,  put  into  operation  tracks  on  Manhattan  bridge 
which  are  virtually  unused,  and  permit  a  substantial  increase  in  the  rush 
liour  service  through  DeKalb  avenue  station.  Its  construction  was  one  of 
the  things  which  the  city  agreed  to  perform  under  Contract  No.  4  and  it 
should  be  constructed  and  will  materially  relieve  congestion  on  the  B.  M.  T. 
Brighton  Beach,  Sea  Beach.  Fourth  avenue  and  West  End  lines.  The 
Transit  Commission  prepared  contracts  and  plans  and  advertised  for  bids 
upon  the  southerly  section  of  the  Nassau-Broad  street  line,  and  transmitted 
to  the  board  of  estimate  and  apportionment  the  contract  awarded  by  it  for 
the  construction  of  that  section,  which  contract  was  rejected  by  the  board 
of  estimate  and  apportionment  on  July  13,  1923. 

Tlie  Transit  Commission  has  since  that  time  done  nothing  further  in  the 
matter  of  the  construction  of  this  line,  claiming  that  the  contract,  as  let, 
had  expired,  and  that  under  the  circumstances  it  would  be  futile  to  go  to 
the  expense  of  readvertising  and  reletting  a  contract  for  work  upon  a  line, 
which  the  board  of  estimate  and  apportionment  had  indicated  by  its  action 
it  did  not  intend  to  complete. 

QUEffiNSBOROUGH   TUNNEL  EXTENSION 

The  extension  of  the  Queensborough  tunnel  route  from  its  terminus  at 
Grand  Central  station,  westerly  to  a  point  near  Eighth  avenue,  is  now 
progressing,  and  is  expocte<l  to  be  completed  within  one  and  one-half  years. 
It  is  also  possible  that  a  short  part  of  the  route  from  Grand  Central  station 
to  Fifth  avenue,  where  there  is  a  station  to  be  erected  at  Forty-second 
street,  may  be  ready  within  a  short  time.  Whether  or  not  this  portion  of 
the  line  can  be  operated  in  advance  of  the  completion  of  the  extension  has 
not  yet  been  determined.  Tlie  construction  of  this  route  was  required  by 
the  dual  contract  of  March,   1913    (No.  3).     During  the  incumbency  in 


Fifth  Annual  Report,  1925 


151 


office  of  the  Transit  Construction  Commissioner,  he  adopted  an  order  approv- 
ing a  modification  of  the  route  embodying  changes  which  had  been  unani- 
mously approved  by  tlie  board  of  estimate  and  apportionment  on  June  4, 

1920,  and  accepted  by  the  operating  company.  He  thereupon  transmitted 
the  proposed  modifying  agreement  to  the  board  of  estimate  and  apportion- 
ment for  its  approval  in  the  agreed  form,  on  December  7,  1920.  The  board 
of  estimate  and  apportionment  did  not  adopt  the  proposed  agreement  until 
March  11,  1921,  and  that  agreement  received  the  approval  of  the  Transit 
Commission  on  May  SI,  1921.  After  the  detail  plans  had  been  prepared 
and  the  statutory  advertising  complied  with,  the  Transit  Commission  on 
November  22,  1921,  let  and  sent  to  tlie  board  of  estimate  and  apportionment 
a  contract  for  the  work.  Tlie  board  of  estimate  and  apportionment  did  not 
act  upon  this  contract  within  the  45  days  during  whicli  the  contractor  was 
Ixjund.  In  March,  1922,  the  contract  was  approved  in  the  committee  of 
the  whole  of  the  'board,  the  mayor  voting  in  the  negative,  and  it  was  formally 
approved  by  tlie  board  of  estimate  and  apportionment  on  March  24,  1922. 
The  contractor  thereupon  elected  not  to  withdraw  his  bid  and  the  work 
was  begun. 

Failuke  to  Provide  Shops,  Inspection  Sheds  and  Yards 

Under  the  dual  contracts,  it  became  necessary  for  the  city  to  build  shops, 
inspection  sheds  and  storage  yards  for  the  operating  companies.  They  were 
to  be  built,  in  the  language  of  the  contract,  "with  reasonable  diligence." 
Considerable  testimony  was  taken  with  respect  to  the  failure  of  the  city 
to  complete  these  facilities  for  the  lines  operated  by  tlie  Interborough  sys- 
tem, notably  the  inspection  yards,  and  the  extensive  central  repair  shops, 
which  latter  were  to  be  located  at  One  Hundred  and  Forty-eighth  street 
and  Lenox  avenue,  and  were  denominated  as  the  "first,"  "second"  and  "third 
additions "  to  the  existing  shops  which  had  theretofore  been  erected  under 
Contract  No.  1,  and  which  were  being  used  in  1913  by  that  operating  com- 
pany at  the  terminus  of  its  local  Lenox  avenue  line. 

The  importance  of  adequate  inspection  and  repair  shop  facilities  appears 
to  have  been  recognized  by  every  one  connected  with  the  operation,  control 
or  regulation  of  rapid  transit  lines,  and  it  was  apparently  the  intent  of 
the  framers  of  these  contracts  that  at  the  opening  of  the  operation  of  tlie 
major  lines  provided  for  in  Manhattan  (which  occurred  insofar  as  the  Inter- 
borough's  routes  were  concerned,  in  August,  1918),  the  additions  to  the  ex- 
isting inspection  facilities  and  means  of  making  major  repairs  would  be 
ready,  because  it  was  obvious  that  the  additional  cars  that  were  to  operate 
over  the  new  routes,  more  facilities  would  be  needed,  both  for  inspection 
and  for  necessary  repairs. 

In  191",  the  engineers  of  the  Interborough  Rapid  Transit  Company  and 
the  Public  Cervice  Commission  began  to  propose  plans  for  the  erection  of 
these  yards  and  shops,  and  on  December  13,  1918,  contracts  for  the  "first 
addition  "  to  the  shops  were  approved  by  the  board  of  estimate  and  appor- 
tionment, and  tills  addition  was  completed  and  the  use  of  it  commenced  by 
the  operating  company  in  July,  1921. 

The  main  feature  of  these  shops  was  the  "  second  addition,"  which  was  to 
contain  the  machine  shops  and  important  facilities  for  major  repairs.  That 
it  should  have  been  constructed  speedily  is  undeniable. 

The  Transit  Construction  Commissioner  let  and  forwarded  to  the  board 
of  estimate  and  apportionment  for  its  approval,  the  contract  for  the  con- 
struction of  this  second  addition  to  the  shops,  in  Decemljer,  1920,  and  it 
was  rejected  by  the  l)oard  of  estimate  and  apportionment  on  January  14, 

1921.  Thereafter  the  contract  was  promptly  readvertised  and  relet  by  the 
Transit  Construction  Commissioner,  and  forwarded  to  the  board  of  estimate 
and  apportionment  for  its  approval  on  March  3,  1921,  and  this  new  con- 
tract was  also  rejected  by  the  Ixiard  of  estimate  and  apportionment  on 
August  2,  1921.  This  contract  was  then  relet  by  the  Transit  Commission 
for  the  third  time,  and  transmitted  to  the  Ixiard  of  estimate  and  apportion- 
ment for  its  approval  on  June  13,  1922,  and  was  subsequently  approved  by 
that  body  on  July  19,  1922.    Thereafter  work  was  started  but  there  was 
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thus  a  delay  of  more  than  eiglitceii  moiitlis.  This  "  second  addition "  was 
completed  on  January  2,  1925,  and  is  now  in  process  of  being  turned  over 
to  the  operating  company  for  the  installation  of  the  shop  equipment,  so 
that  it  may  soon  be  brought  into  service. 

The  contract  for  the  foundation  work  of  the  "third  addition"  was  let  by 
the  Transit  Commission  on  October  24,  11)22,  and  approved  by  the  board  of 
estimate  and  apportionment  December  8,  1922.  The  contract  for  the  steel 
work  of  this  addition  was  let  by  the  Transit  Commission  on  October  24, 
1922,  but  disapproved  by  the  board  of  estimate  and  apportionment  on 
December  22,  1922.  Tlie  Transit  Commission  relet  the  contract  for  the 
steel  work  on  February  7,  1923,  and  the  board  of  estimate  and  apportion- 
ment approved  this  contract  on  March  2,  1923.  The  construction  work 
upon  this  "  third  addition  "  was  then  commenced  and  has  been  practically 
completed  and  it  will  shortly  be  in  use  by  the  operating  company.  I 
personally  visLted  these  shops  and  find  that  when  completed,  they  will  per- 
form a  much  necilcd  function  in  the  proper  operation  of  the  lines  of  tliat 
company. 

The  shops  of  the  subway  line  of  the  Interborough  system,  in  use  at  the 
time  when  operation  under  the  dual  contract  began,  were  designed  to  accom- 
modate the  requirements  of  five  hundred  cars,  but  the  number  then  being 
operated  by  that  company,  luider  Contracts  Xos.  1  and  2,  was  more  tlian 
double  that  amount,  and,  despite  some  increase  in  shop  capacity  the  shop 
facilities  in  existence  when  the  operation  of  important  parts  of  the  new 
lines  provided  under  Contract  No.  3  commenced,  were  inadequate  to  main- 
tain, with  jiroper  efficiency,  the  new  cars  which  were  then  put  into  service. 
Consequently,  the  operation  by  that  company  of  the  extended  transit  lines 
under  Contract  No.  3  was  very  mucli  hampered  by  this  lack  of  inspection 
and  repair  facilities,  and  was  continued  only  with  the  greatest  difficulty. 
Since  the  operation  of  the  lines  under  Contract  No.  3  commenced,  the 
Interborough  system  has  placed  in  operation  additional  subway  cars  to  the 
number  of  995  and  during  1924  the  average  maximum  number  of  cars  op- 
erated, per  day,  on  that  system  was  1803. 


Hearings  BBa-ORE  Transit  Commission  to  Compel  Aoditional  Service 
ON  Interbohough  System  and  Orders  Made 

Prior  to  May,  1922,  at  various  times,  hearings  were  had  before  the  Transit 
Commission,  with  a  view  to  requiring  the  Interborough  .system  to  provide 
and  operate  additional  trains,  and  in  each  instance  the  company  main- 
tained its  practical  inability  to  conduct  the  operation  of  such  additional 
trains  and  equipment,  without  adequate  repair  facilities,  asserting  that  the 
safety  of  riders  ujion  the  subway  was  being  imi>eriled  by  its  inability  to 
keep  the  equipment  in  proper  condition  for  the  intensive  operation  required 
by  the  increasing  volume  of  traffic.  In  fact,  it  is  indicated  in  the  testimony 
of  the  operating  officials  of  the  Interborough,  that  were  it  not  for  the  fact 
that  the  Interborough  company  controlled  the  Manhattan  elevated  system, 
which  had  its  own  repair  shops,  the  operation  of  the  roads,  even  with  the 
inadequate  service  that  was  then  being  rendered,  could  not  have  continued. 

In  May,  1922,  the  Transit  Commission  issued  an  order  re(iuiring  the 
Interborough  company  to  place  in  operation  300  additional  trains  daily. 
This  order  was  the  result  of  a  service  hearing  in  which  the  ability  of  the 
company  to  furnish  these  additional  trains  was  determined.  Rehearings 
were  had  on  the  application  of  the  operating  company,  to  mitigate  and 
lessen  the  requirements  of  that  order,  with  the  result  that  while  it  was 
modified  in  minor  particulars  and  suspension  allowed,  the  order  was  in  large 
part  complied  witli,  and  is  now  l)eing  substantially  |)erformed. 

Another  difficulty  encountered  in  the  ojieration  of  the  Interborough  system 
was  the  lack  of  proper  inspection  sheds  and  facilities  at  various  points 
along  the  lines  of  the  Interborough  Rapid  Transit  Company's  routes.  These 
should  have  been  erected  by  the  city.  The  intensive  manner  in  which  these 
cars  were  used,  and  the  intricate  mechanism  of  the  machinery  of  a  subway 
motor  car,  requires,  in  the  judgment  of  engineers,  the  frequent  inspection 
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of  the  motor  apparatus,  the  air  brakes,  tlie  lighting  and  tlie  movement  of 
the  car  doors.  This,  it  appears,  should  be  done  at  least  every  seven  days 
on  every  car  used  on  the  system.  The  minor  repairs  for  unimportant  defects 
should  be  done  in  the  inspection  pit  so  that  the  car  may  soonest  be  made 
available  for  use.  There  were  no  adequate  inspection  pits  provided  for  the 
ten-car  trains  now  in  use  on  the  express  service,  until  the  opening  of  the 
One  Hundred  and  Eightieth  street  inspection  barn,  except  some  pits  which 
had  been  used  in  the  earlier  operation  under  Contracts  Kos.  1  and  2,  at 
the  One  Hundred  and  Forty-eighth  street  repair  shop.  In  the  absence  ol 
these  inspection  facilities,  the  Interborough  company,  in  order  to  supply 
these  facilities,  caused  trenches  to  be  dug  in  highways  imder  the  elevated 
portion  of  the  subway  in  the  Bronx  at  Whitlock  avenue,  and  ties  to  be  cut 
out  of  the  Jerome  avenue  elevated  extension,  so  that  inspection  could  be 
carried  on  with  these  very  inadequate  means.  This  necessarily  retarded 
proper  inspection  and  made  the  operation  of  the  lines  more  difficult.  Thus 
the  need  of  additional  and  proper  inspection  facilities  was  manifest. 

On  December  7,  1920  (the  contracts  for  filling  and  grading  having  been 
previously  awarded ) ,  the  contract  for  the  main  inspection  shed  at  the  One 
Hundred  and  Eightieth  street  yards  for  the  Interborough  system  was  let  by 
the  Transit  Construction  Commissioner,  and  forwarded  to  the  board  of 
estimate  and  apportionment,  but  was  withdrawn  by  him  on  January  28, 
1921,  at  the  request  of  that  board,  and  on  Marcli  26,  1921,  the  relet  con- 
tract for  this  work  was  resubmitted  by  the  Transit  Construction  Commis- 
sioner to  the  Iward  of  estimate  and  apportionment,  but  this  contract  was 
likewise  rejected  on  August  2,  1921,  by  that  board.  On  May  17,  1922,  the 
contract  for  this  work  was  again  submitted  to  that  board  by  the  Transit 
Commission,  and  this  contract  was  approved  by  the  board  of  estimate  and 
apportionment  on  June  9,  1922,  about  eighteen  months  after  date  of  original 
submission,  and  the  structure  was  completed  in  January,  1924. 

The  Livonia  avenue  yard  (which  was  one  of  the  yards  to  be  built  under 
Contract  No.  3)  had  been  substantially  completed  before  the  Transit  Com- 
missioners took  office.  The  tracks  and  signal  tower  remained  to  be  installed. 
On  March  26,  1921,  the  contract  for  track  installation  was  transmitted  to 
the  board  of  estimate  and  apportionment  by  the  Transit  Construction  Com- 
missioner but  it  did  not  receive  approval  until  April  28,  1922.  The  contract 
for  the  signal  tower  calling  for  an  expenditure  of  about  $9,000,  transmitted 
to  the  board  of  estimate  and  apportionment  on  May  17,  1921,  was  approved 
on  June  9,  1922.  The  yard  remained  unused  until  the  tracks  and  signal 
tower  were  provided. 

Inspection  of  Cars  Pekformed  Undek  Difficulty 
Meanwhile,  on  June  6,  1922,  the  Transit  Commission,  in  order  to  supply 
some  means  by  which  necessary  inspection  would  be  possible,  had  let  a 
contract  for  a  temporary  shed,  and  on  July  19,  1922,  that  contract  was 
also  rejected  by  the  board  of  estimate  and  apportionment.  The  employees 
of  the  Interborough  company  had  been  required  to  inspect  cars  in  exposed 
places  without  shelter  and  without  proper  facilities  for  making  adequate 
Inspections.  The  recent  completion  of  the  One  Hundred  and  Eightieth  street 
yard  appears  to  afford  adequate  inspection  facilities  for  the  particular 
lines  served  'by  it.  Additional  inspection  yards  remaining  to  be  completed 
are  those  located  at  Corona,  Long  Island,  on  the  Pelham  Bay  branch  at 
Westchester,  and  on  the  Jerome  avenue  line.  Work  is  going  forward  upon 
these  structures,  the  .Jerome  avenue  inspection  yard  being  nearly  completed, 
but  the  traffic  upon  the  lines  to  be  served  by  these  inspection  yards  is  at 
the  present  time  not  of  such  volume  as  to  be  materially  affected  by  the 
delay  in  the  completion  of  these  inspection  yards. 

Shop  and  Inspection  Facilities  of  the  B.  M.  T.  System 
The  lines  now  operated  under  contract  No.  4  by  the  New  York  Rapid 
Transit  Railway  Company   (one  of  the  subsidiaries  of  the  Brooklyn-Man- 
hattan Transit  Corporation,  which  succeeded   to  the  rights  of  its  prede- 
cessors, operating  under  what  was  known  as  the  B.  R.  T.  system)  were  to 
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have  received  the  use  of  storage  and  insj)e(tion  yards  and  s}iops  to  be  con- 
structed by  the  city  of  New  York  and  equipped  by  the  operating  company. 
At  the  inception  of  operation  under  Contract  No.  4,  these  lines  had  the 
use  of  the  shops  previously  used  by  that  system  in  the  operation  of  the 
elevated  railroads  in  Brooklyn.  The  need  of  new  shops  was  not  so  acute 
as  in  the  case  of  the  lines  operated  by  the  Interborougli  system.  The  more 
important  parts  of  this  system  under  Contract  No.  4  were  opened  from  time 
to  time,  so  that  operations  upon  mo.st  of  tlie  lines  at  present  being  used 
were  initiated  during  1918. 

In  1918  the  company  operating  that  system  brought  to  the  attention  of 
the  engineers  of  the  Public  Service  Commission  the  construction  of  the 
yards  and  shops  deemed  by  it  to  be  called  for  by  the  rapidly  increasing 
traffic  of  the  B.  M.  T.  system.  In  April.  1922,  the  Transit  Commission 
selected  what  is  known  as  the  Coney  Island  site,  as  a  location  for  the 
storage  and  inspection  yards  and  extensive  repair  shops.  Contracts  were 
let  for  the  foundation  and  steel  work  of  that  part  which  is  to  constitute 
the  electrical  repair  shop  —  being  approximately  ten  per  cent  of  the  entire 
plant.  There  remains  to  he  constructed,  as  part  of  these  shops,  an  adequate 
car  repair  shop,  truck  repair  shop,  paint  shop,  blacksmith  shop,  all  needed  for 
tlie  projier  and  complete  repairs  of  operating  cars,  and  it  is  estimated  that  if 
the  work  is  promptly  done  and  pressed  forward  without  any  delays,  two 
years  must  elapse  before  it  will  be  ready  for  use.  ^Meantime,  the  operating 
company  states  that  no  additional  cars  can  be  introduced  into  the  service 
because  of  the  inadequacy  of  the  present  facilities  for  inspection  and  repair. 
There  have  been  added  to  the  equipment,  since  operations  under  Contract 
No.  4  were  started,  for  use  in  the  subways  and  extensions  of  the  elevated 
routes,  of  the  B.  M.  T.  system,  about  930  cars,  making  a  total  of  1850  cars, 
and  no  additional  permanent  facilities  for  inspection  and  repair  have  as 
yet  been  provided  under  Contract  No.  4.  I  visited  the  present  storage  yards, 
inspection  sheds  and  repair  shops  of  the  B.  M.  T.  system  and  found  the 
work  being  conducted  in  inadequate  and  over-crowded  quarters  and  also  in 
unprotected  yards  where  employes  are  exposed  to  the  elements. 

Proposals  for  Additional  Subways  Have  Resulted  in  Construction  of 

No  New  Lines 

■Shortly  after  the  rapid  transit  lines  embraced  within  the  operation  of 
the  dual  contracts  were  opened,  it  was  widely  recognized  that  the  rapid 
transit  facilities  were  insufficient  for  the  growing  needs  of  the  community. 
At  that  time  the  cars  began  to  be  overcrowded.  New  areas  developed  by 
the  more  rapid  communication  with  the  business  parts  of  the  city  were 
becoming  more  densely  populated,  so  that  the  transportation  afforded  over 
the  lines  rapidly  became  inadequate,  and  the  crowding  of  riders  upon  the 
trains,  then  being  operated  at  almost  maximum  capacity  in  the  rush  hours, 
showed  the  pressing  need  for  immediate  relief  by  means  of  the  construction 
of  new  rapid  transit  lines.  Those  charged  under  the  law  with  the  duty  of 
providing  additional  subway  facilities  ought  to  have  commenced  their  plan- 
ning and  undertaken  their  construction  with  proper  speed  and  diligence. 
The  construction  and  equipment  of  a  new  subway  line  or  extension  required, 
as  shown  by  the  experience  of  those  who  built  the  present  subways,  about 
five  years  to  complete. 

The  increase  in  the  number  of  passengers  carried  on  the  Rapid  Transit 
lines  under  the  dual  contracts  since  the  beginning  of  operation  in  1918  is 
shown  by  the  following  table: 


Fiscal  Year  Interborough  B.  M.  T.  Rapid 

Ended  June  30  Subway  Lines  Transit  Lines 

1918    418,000,000  2,'58,0O0,00O 

1919    461,000,000  309,000,000 

1920    ."586,000,000  377,000,000 

1921    640,000,000  405,000,000 

1922   645,000,000  445,000,000 

1923    677,000,000  481,000,000 

1924    715,000,000  537,000,000 
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The  statistics  in  evidence  show  that  upon  the  Interborough  subways  the 
increase  in  traffic  during  the  year  ending  June  30,  1924,  over  that  carried 
in  the  year  ending  June  30,  1912,  is  130.97  per  cent,  whereas  in  the  case 
of  the  B.  M.  T.  lines  the  increase  for  the  same  period  was  212.21  per  cent. 

The  Transit  Construction  Commissioner  in  1920  caused  a  comprehensive 
plan  of  new  rapid  transit  lines  to  be  made  by  Chief  Engineer  Turner.  In  his 
report  of  Decem))er  31,  1920,  to  the  Legislature,  the  Transit  Construction 
Commissioner  called  attention  to  the  unprecedented  increase  in  traffic  upon 
the  Rapid  Transit  lines  and  the  expanding  needs  of  the  city  and  urged  tiat 
action  be  talten.  Prior  thereto,  upon  the  recommendation  of  his  predecessor 
the  board  of  estimate  and  apportionment  and  the  Mayor  in  June,  1913,  had 
validated  the  extension  of  the  Queensborough  line  from  Corona  to  Flushing. 
The  Transit  Construction  Commissioner  on  May  14,  1920,  recommended  to 
the  board  of  estimate  and  apportionment  the  construction  of  this  line,  but 
that  board  referred  the  matter  back  to  the  commissioner  to  be  taken  up 
after  submission  of  plans  for  tlie  Corona  yard.  Later  the  Transit  Commis- 
sion in  July,  1922,  submitted  a  contract  for  borings  which  was  approved 
October  13,  1922,  and  thereafter  during  the  early  part  of  1923  contracts  for 
the  construction  of  the  line  were  let  and  approved.  That  line  is  now  being 
constructed. 

Since  the  appointment  of  the  Transit  Commission,  the  only  new  routes 
(out  of  the  thirty-one  wliich  were  proposed  to  the  board  of  estimate  and 
apportionment)  whicli  received  the  approval  of  that  board  have  been  six. 
Construction  work  has  been  started  on  only  one  new  route,  viz. :  tJie  ex- 
tension of  the  Bay  Ridge  line  (which  had  been  validated  in  1905),  a  dis- 
tance of  about  2.500  feet  to  Fort  Hamilton  —  aside  from  a  little  section  lying 
under  a  high  school  built  in  the  upper  portion  of  Washington  Heights, 
where  in  anticipation  of  the  eventual  construction  of  the  Washington  Heights 
line,  provision  was  made  in  the  foundation  so  that  a  subway  can  be  readily 
constructed  under  the  school  house.  The  first  contract  for  the  Fort  Ham- 
ilton extension  was  awarded  December  27,  1922,  but  failed  of  approval  by 
the  board  of  estimate  and  apportionment  and  the  contractor  witlidrew  his 
bid.  It  was  readvertised  and  on  October  10,  1923,  it  was  relet  to  the 
same  contractor  at  a  higher  figure  and  this  contract  was  approved  by  the 
board  of  estimate  and  apportionment  on  IsTovember  22,  1923. 

A  brief  review  will  indicate  how  the  authority  reposed  in  the  various 
bodies  having  jurisdiction  has  been  exercised  since  the  appointment  of  the 
Transit  Commissioners.  After  Mr.  Turner  had  published  his  plan  in  August, 
1920,  no  comprehensive  plan  for  new  subways  seems  to  have  been  promul- 
gated, until  the  Transit  Commission  issued  its  general  plan  in  May,  1922, 
which  was  followed  by  the  plan  of  the  mayor  termed  "  Mayor  Hylan's 
plan  for  real  Rapid  Transit,"  announced  in  September,  1922.  Public  hear- 
ings were  held  and  the  matter  received  much  public  discussion,  but  neither 
plan  was  brought  to  fruition,  though  the  Transit  Commission  submitted 
for  validation  a  numlier  of  routes  under  its  plans  which  were  rejected  by 
the  board  of  estimate  and  apportionment,  and  the  mayor  modified  his  plan 
but  did  not  request  the  Transit  Commission  to  initiate  his  proposed  routes 
for  validation.  Without  such  initiative,  they  could  not  be  validated  and 
these  routes  remained  mere  plans.  The  Transit  Commission  had  in  May, 
1923,  addressed  a  letter  to  the  board  of  estimate  and  apportionment  seeking 
an  agreement  upon  a  definite  and  immediate  program  of  subway  construc- 
tion, and  offering  to  cooperate  with  the  board  of  estimate  and  apportionment. 

At  the  time  when  the  Transit  Commission  assumed  office,  tliere  were  pend- 
ing before  the  board  of  estimate  and  apportionment  a  number  of  contracts 
and  requisitions  which  had  been  presented  to  the  body  by  the  Transit  Con- 
struction Commissioner.  These  related  to  details  of  work  remaining  un- 
performed under  tlie  dual  contracts. 

The  board  of  estimate  and  apportionment  took  the  position  that  the 
legislation  constituting  the  Transit  Commission,  which  became  effective  on 
April  27,  1921,  was  void,  as  being  in  violation  of  the  home  rule  section  of 
the  Constitution.  Litigation  ensued  between  the  Ijoard  of  estimate  and 
apportionment  and  the  Transit  Commission,  in  which  the  validity  of  the 
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act  was  upheld.  During  this  period  of  litifration,  which  extended  to  the 
final  decision  of  tlie  Court  of  Appeals  on  January  17,  1922,  the  relations 
between  the  two  bodies  became  hostile. 

Jt  is  claimed  by  the  Transit  Commission  tliat  subsequently,  and  in  the 
spring  of  1922,  the  mayor,  through  the  corporation  counsel,  announced  that 
the  board  of  estimate  and  apportionment  would  not  approve  any  project 
which  might  emanate  from  the  Transit  Commission.  In  support  of  this 
claim,  which  has  not  been  denied,  the  Transit  Commission  point  to  the 
rejection  of  many  of  the  pending  requisitions  for  worlc  necessary  to  be  done 
to  complete  the  program  of  the  dual  contracts,  many  of  which  requisitions 
were  of  an  urgent  character,  and  to  the  delays  of  that  board  in  considering 
matters  submitted  by  the  Transit  Commission. 

The  general  attitude  of  the  mayor  was,  as  he  stated  during  his  testimony, 
one  of  non-cooperation  with  the  Transit  Commission.  He  said  tliat  he  "would 
not  take  up  anything"  with  the  chairman  of  the  Transit  Commission  and  that 
his  general  attitude  was  not  to  communicate  with  that  Commission  because  lie 
did  not  recognize  that  body  under  the  law;  nor  did  the  board  of  estimate 
and  apportionment,  which  rejected  so  many  of  the  contracts  and  requisitions 
filed  with  it  by  the  Transit  Commission,  request  the  Transit  Commisson  to 
institute  other  or  difl'erent  routes  from  those  submitted  to  the  board  of  esti- 
mate and  ap|)ortionment,  and  there  rejected.  In  one  instance,  however,  such 
a  request  was  made;  the  board  of  estimate  and  apportionment  had  in  De- 
cember, 1923,  approved  plans  for  the  removal  of  part  of  the  Sixth  avenue 
elevated  lines  in  Manhattan  and  the  substitution,  therefor,  of  a  subway  upon 
the  suggestion  of  the  borough  president  of  Manhattan;  it  thereupon  re- 
quested the  Transit  Commission  to  prepare  and  submit  the  subway  route 
upon  that  avenue;  this  was  done  and  a  complete  route  and  general  plan  to- 
gether with  surveys  prepared  by  the  engineers  of  the  Transit  Commission, 
were  submitted  to  the  board  of  estimate  and  apportionment  on  April  22, 
1924,  and  on  June  20,  1924,  that  board  rejected  it.  It  is  clear  that  there  was 
a  deadlock  which  has  resulted  in  no  real  important  a<lditional  subways  being 
constructed  since  the  Transit  Commission  took  office. 

It  appears,  however,  that  the  two  heretofore  mentioned  plans,  viz:  that 
of  the  Transit  Commission  and  that  of  the  mayor,  coincided  suljstantially  in 
two  respects.  Both  favored  what  was  known  as  the  Washington  Heights 
route  (which  had  been  suhmited  on  October  '.i,  1922),  l)ping  a  line  designed  to 
proceed  from  the  neighborhood  of  the  Columbus  Circle  northwardly  through 
Central  Park  West  through  Washington  Heights,  and  the  line  known  as  the 
Brooklyn  Crosstown  Line  (submitted  August  30,  1922,  to  the  board  of  esti- 
mate and  apportionment),  which  was  intended  to  run  southerly  from  the 
Queensboro  plaza  past  various  existing  lines  in  the  borough  of  Brooklyn.  The 
Transit  Commission  wrote  letters  to  the  board  of  estimate  and  apportionment 
from  time  to  time  calling  attention  to  this  situation  and  requesting  coopera- 
tion, and  the  chairman  of  the  Transit  Commission  appeared  before  the  board 
of  estimate  and  apportionment  on  June  1.  1923.  A  committee  was  appointed 
by  the  mayor  to  confer  with  the  Transit  Commission  with  a  view  to  agreeing 
upon  the  routes  which  might  then  be  approved.  Ujion  the  report  of  this 
committee,  in  which  the  Transit  Commission  joined,  a  meeting  of  the  board 
of  estimate  and  apportionment  was  held  in  August  3,  1923,  at  which  these 
two  routes  were  ajiprovcd  and  validated  by  the  board  of  estimate  and  ap- 
portionment, all  of  its  members  except  the  comptroller  voting  in  favor  thereof, 
and  these  routes  were  subsequently  apjuovcd  by  the  mayor. 

Thereupon,  the  Transit  Commission  caused  to  be  prepared  the  necessary 
detailed  plans,  contracts  and  specifications  for  the  construction  of  one  section 
of  the  Brooklyn  Crosstown  line,  advertised  the  same  for  bids,  and  transmitted 
to  the  board  of  estimate  and  apportionment  on  the  3()tli  day  of  Marcli,  1924, 
for  its  approval,  the  contract  awarded  to  the  lowest  bidder  for  the  construc- 
tion of  that  section.  The  board  of  estimate  and  apjjortionment  has  never 
approved  it  and  the  contract  has  lapsed.  The  Transit  Commission  also 
caused  work  to  be  done  by  its  engineers  upon  i)lans  ior  tlie  construction  of 
the  Washington  Heights  line,  and  the  requisite  consents  of  abutting  property 
owners  were  secured,  but  no  contract  had  been  advertised  or  let  for  that  work 
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at  the  date  of  the  enactment  of  chapter  373  of  the  Laws  of  1924,  effective  on 
July  1st  of  that  year,  which  vested  in  the  board  of  transportation  to  be 
appointed  by  the  mayor,  the  power  to  let  contracts  for  new  lines  which  had 
theretofore  inhered  in  the  Transit  Commission.  A  further  reason  why  no 
contract  was  prepared  for  the  construction  of  the  Washington  Heights  line 
and  of  the  remaining  parts  of  the  Brookhni  Crosstown  line  (both  of  which 
had  been  approved  by  tlie  conference  committee  and  tlie  Transit  Commission), 
is  found  in  the  commiinieation  addressed  by  the  mayor  to  the  board  of  esti- 
mate and  apportionment,  under  date  of  March  21,  1924,  wherein  he  an- 
nounced his  opposition  to  the  Brooklyn  Crosstown  line  which  had  been  vali- 
dated by  his  vote  in  August,  1923,  and  which  was  designed  to  connect  with 
the  Queensboro-Sixtieth  street  tunnel  at  Queensboro  plaza  and  then  run 
southerly  to  connections  w-ith  existing  rapid  transit  lines  in  Brooklyn,  and 
he  asserted  that  its  operation  would  result  in  nothing  but  deficits  to  be  in- 
cluded in  the  yearly  budget,  and  proposed  a  ditt'erent  line,  which  he  stated 
would  be  self-sustaining  from  the  beginning  of  operation,  to  run  through 
Greenpoint,  under  the  East  river  to  Manhattan,  to  connect  at  Sixth  and 
Eighth  avenues  at  Twenty-third  street  with  the  proposed  route  from  Wash- 
ington Heights  and  Central  Park  West,  with  the  Brooklyn  end  to  continue 
across  Fulton  street  to  Franklin  avenue,  and  Flatbush  avenue,  and  eventu- 
ally to  Coney  Island. 

Nothing  has  been  done  since  that  time  towards  validation  or  construction 
of  the  proposed  substitute  for  the  Brooklyn  Crosstown  line. 

The  agreement  reached  by  the  conference  committee  which  would  have 
partially  solved  the  deadlock  was  rendered  futile  by  the  refusail  of  the  board 
of  estimate  and  apportionment  to  carry  out  the  agreement  of  the  conference 
committee. 

The  Transit  Commission  state  that  notwithstanding  the  failure  of  the  board 
of  estimate  and  apportionment  to  approve  the  contract  submitted  for  the 
construction  of  the  section  of  the  Brooklyn  Crosstown  line,  they  proceeded 
with  the  work  of  preparing  plans  and  contracts  for  the  construction  of  a 
section  of  the  Washington  Heights  line,  but  that  they  were  requested  by  the 
incoming  chairman  of  the  board  of  transportation  to  take  no  further  action 
in  respect  thereto,  for  the  reason  that  these  duties  would  shortly  there- 
after, on  July  1,  1924,  devolve  upon  the  board  of  transportation. 

It  requires  from  six  months  to  nine  months  for  the  engineering  staff  to 
prepare  the  contract  drawings  necessary  for  the  letting  of  a  construction 
contract,  which  must  then  be  advertised  for  bids.  Manifestly,  this  work  is 
time  consuming  and  expensive,  and  bids  accepted  in  due  course  under  the 
law  should  not  be  rejected  without  adequate  reasons  then  expressed  so  that 
the  objections  could  be  corrected  and  the  needed  work  be  contracted  for  and 
prosecuted  without  delay. 

Failure  of  Board  of  Estimate  and  Apportionment  to  Cooperate  with 

Transit  Commission 

The  pressing  necessities  of  the  transit  situation  called  for  cooperation  be- 
tween the  Transit  Commission  and  the  board  of  estimate  and  apportionment, 
and  the  rejection  of  contracts  without  any  assigned  good  reason  or  because 
of  hostility  to  the  Transit  Commission,  which  under  the  law  was  the  only 
body  which  could  propose  them,  is  indefensible. 

Obviously,  it  could  only  prevent  the  building  of  the  new  subways  which 
were  so  acutely  needed. 

Throughout  the  period  from  April  26,  1921,  (when  the  Transit  Commis- 
sioners took  office)  to  June  30,  1924,  (when  the  jurisdiction  of  the  Transit 
Commission  was  reduced  by  the  transfer  to  the  Ijoard  of  transportation  of 
certain  of  its  powers)  the  Transit  Commission  submitted  to  the  board  of 
estimate  and  apportionment  for  consideration  a  total  of  31  new  or  modified 
rapid  transit  routes.  Of  the  31,  11  were  rejected;  12  failed  of  adoption,  which 
is  the  virtual  equivalent  of  a  positive  rejection ;  2  were  withdrawn,  and  6 
were  approved  both  by  the  board  and  the  mayor ;  these  six,  however,  were 
all  included  within  the  Brooklyn  Crosstown  and  Washington  Heights  plans 
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and  thus  when  these  fell  they  met  with  the  equivalent  of  original  disap- 
proval. 

While  in  some  instances  delay  in  approving  requisitions  and  contracts  sub- 
mitted by  the  Transit  Commission  to  the  board  of  estimate  and  apportion- 
ment resulted  in  the  later  performance  of  the  work  at  a  lesser  cost,  upon 
the  whole,  such  work  as  was  later  done  in  cases  where  proposals  had  pre- 
viously met  with  rejection  cost  more  than  would  have  been  the  case,  had 
contracts  been  let  upon  the  earlier  bids.  The  important  rejections  appear, 
however,  not  to  have  been  made  on  the  ground,  that  conditions  had  changed 
so  that  better  terms  might  be  had  by  re-advertising,  but  because  of  a  general 
policy  of  opposition  to  the  Transit  Commission.  No  one  could  foretell,  when 
the  contracts  were  submitted  for  approval  whether  or  not  price  conditions 
would  change  so  that  they  might  be  re-let  at  a  lower  figure,  though  in  some 
instances  prices  liad  actually  declined  during  the  45  days  allowed  to  the 
board  of  estimate  and  apportionment  for  approval  of  the  contracts.  The 
interest  of  the  public  in  securing  the  sorely  needed  improved  service  and 
enlarged  transit  facilities  should  have  been  regarded  as  paramount. 

Recent  Plan  of  Board  of  Transportation  for  Indb^bndent  Subways 

The  board  of  transportation  took  over  on  July  1,  1924,  the  engineering 
force  of  the  Transit  Commission,  and  has  been  engaged  in  working  upon  a 
plan  for  the  construction  of  the  line  from  Washington  Heights  southerly 
through  Central  Park  West  to  Fifty-ninth  street,  and  states  that  it  proposes 
to  continue  that  line  down  Eighth  avenue  and  Sixth  avenue,  thence  through 
various  streets  to  the  East  river  at  the  foot  of  Fulton  or  Wall  street,  with 
a  line  running  from  these  avenues,  through  Fifty-third  street  to  the  East 
river.  Public  announcement  of  the  adoption  of  these  lines  by  the  board  of 
transportation  was  made  shortly  after  my  appointment  herein,  but  no  further 
steps  have  been  taken  looking  to  the  actual  validation  of  such  parts  of  the 
routes  as  were  not  already  validated  under  some  previous  proposal,  nor  has  any 
proposed  estimate  of  cost  of  construction  and  equipment,  and  of  the  estimated 
time  required  for  the  completion  of  such  construction  and  equipment,  been 
submitted  to  the  board  of  estimate  and  apportionment  by  the  board  of  trans- 
portation in  accordance  with  the  statute,  nor  has  there  been  submitted  to  the 
board  of  estimate  and  apportionment  the  estimate  of  the  prospective  results 
of  the  operation  of  the  railroad  over  the  term  of  ten  years  from  the  estimated 
date  of  the  beginning  of  operation,  which  is  likewise  required  under  the  law. 
The  chief  engineer  of  the  boai'd  of  transportation  stated  that  such  estimates 
(which  must  be  signed  by  the  chief  engineer  and  two  members  of  the  board 
of  transportation)  were  not  completed.  They  are  a  pre-requisite  to  validation 
of  the  routes.  After  validation,  a  complete  constructed  rapid  transit  line 
cannot  be  equipped  and  put  into  operation  in  less  than  five  years  from  the 
award  of  the  construction  contracts,  and  it  requires  from  six  to  nine  months 
to  prepare  the  contract  drawings  and  contracts  upon  which  bids  can  be  ad- 
vertised and  received  for  submission  to  the  board  of  estimate  and  apportion- 
ment. The  board  of  estimate  and  apportionment,  however,  during  the  month 
of  December,  1024,  shortly  after  this  plan  was  promulgated,  reserved  for  con- 
struction of  these  subways,  under  a  practice  hitherto  in  vogue,  the  sum  of  ten 
million  dollars,  although  not  definitely  committing  these  funds  to  that  pur- 
pose. Within  the  past  fortnight  the  board  of  transportation  has  received 
bids  for  work  upon  two  sections  of  the  Washington  Heights  route. 

Extensions  Under  Dual  Contracts 

The  dual  contracts  also  provided  for  the  construction  and  operation  of 
future  extensions  to  existing  systems  whereby  additional  lines,  whether  trunk 
lines  through  the  congested  part  of  Manhattan  or  lines  radiating  to  various 
parts  of  the  city,  can  be  constructed  and  the  operation  thereof  required  to 
be  performed  by  the  respective  operating  companies.  In  the  case  of  exten- 
sions to  the  lilies  of  the  Interborough  Rapid  Transit  Company,  the  cost  of 
construction  thereof  must  be  borne  in  equal  proportions  by  the  city  and  that 


Fifth  Annual  Report,  1925 


159 


company  and  the  equipment  thereof  must  be  paid  for  by  the  operating  com- 
pany. In  the  case  of  extensions  to  the  lines  of  the  B.  2vl.  T.  system  the  city 
is  required  to  pay  the  entire  cost  of  construction,  and  the  operating  company 
the  entire  cost  of  equipment.  The  Washington  Heiglits  route  as  approved 
by  the  mayor  and  the  board  of  estimate  and  apportionment  was  susceptible 
of  being  operated  as  an  extension  to  the  B.  M.  T.  line  at  Fifty-ninth  street 
and  Seventh  avenue,  and  the  Brooklyn  Crosstown  line  as  validated  was  sus- 
ceptible of  operation  as  an  extension  of  the  B.  M.  T.  system  in  Brooklyn 
and  Queens.  The  lines  which  the  board  of  transportation  has  adopted  aii<l 
will  lay  before  the  board  of  estimate  and  apportionment,  including  the  Wasli- 
ington  Heights  line  as  extended  down  Eighth  avenue  and  Sixth  avenue,  are 
proposed  to  be  constructed  and  operated  independently  of  the  existing  rapid 
transit  lines. 

Plan  of  Reiadjustmhint  ,Pkoposed  by  Tkax.sit  Commi.ssion  in  1921 

Among  the  duties  imposed  upon  the  Transit  Commission  by  the  statute  ol 
1921,  was  the  preparation  of  what  is  termed  a  "Plan  of  Readjustment''  of 
the  existing  subway,  elevated  and  surface  transit  lines  operating  in  the  city 
of  New  York.  This  was  made  under  the  statute  virtually  the  first  duty  of 
the  Commission,  the  statute  referring  to  the  situation  as  an  "emergency."' 
The  duty  of  valuing  the  physical  properties  employed  by  the  respective  com- 
panies in  the  business  of  transportation  was  included.  The  Transit  Com- 
mission appears  to  have  proceeded  with  this  work  promptly,  and  to  have 
completed  the  plan  in  1921  vrithin  seven  months.  Xothing  resulted  from  this 
plan,  which  upon  its  announcement  encountered  serious  opposition  and,  al- 
though lines  included  in  the  so-called  unified  system  of  traction,  were  to  be 
selected  for  their  convenience  and  necessity,  the  city  authorities  would  never- 
theless not  have  the  final  power  of  determination  in  respect  of  such  selection. 
Without  considering  the  financial  and  other  operating  objections,  this  feature 
alone  seems  to  me  to  constitute  an  insuperable  barrier  to  its  adoption. 

Legislation  Affecting  Transit  CoiiiussioN's  Power  to  Alter 
Contracts,  Including  Rates  of  Fare 

The  legislation  of  1921,  under  which  the  Transit  Commission  came  into 
being,  contained  a  provision  whereby  that  body  was  given  the  power  to  raise 
fares  and  to  alter  the  contracts  with  the  companies  operating  the  rapid 
transit  lines,  and  also  to  change  the  franchise  relationship  of  other  lines, 
by  agreement  with  such  companies  without  the  assent  of  the  city.  This  pro- 
vision has  not  resulted  in  any  change  of  fares  or  the  disposal  of  the  city's 
rights,  and  the  Transit  Commissioners  have  stated  that  they  did  not  pro- 
pose to  come  to  any  agreement  with  the  railroad  companies  unless  the  city 
authorities  should  have  agreed  thereto,  but  it  has  been  a  source  of  constant 
irritation,  and  the  statute  has  been  frequently  amended  so  as  to  curtail  that 
broad  power. 

Prior  to  1921,  under  section  49  of  the  Public  Service  Commissions  Law. 
the  Public  Service  Commissions  had  general  powers  with  respect  to  the  fix- 
ing and  altering  of  rates.  Under  this  law,  it  was  held  by  the  Court  of 
Appeals  in  Quinhy  v.  Public  Service  Commission,  223  N.  Y.  244,  that  this 
power  did  not  extend  to  the  alteration  of  rates  of  fare  agreed  upon  by  street 
railroads  and  local  authorities  in  connection  with  the  granting  of  franchises. 
In  the  Matter  of  International  R.  Co.  v.  Rann,  224  N.  Y.  83,  it  was  further 
held  that  the  power  of  the  Public  Service  Commissions  to  alter  rates  did  not 
embrace  rates  of  fare  fixed  by  contracts  between  niunicijialities  and  railroad 
companies. 

In  1921,  section  49  of  the  Public  Service  Commissions  Law  was  amended  so 
as  to  provide  that  fares  might  be  changed  "notwithstanding  that  a  higher 
or  lower  rate,  fare  or  charge  has  been  heretofore  prescribed  by  general  or 
special  statute,  contract,  grant,  franchise,  condition,  consent  or  other  agree- 
ment." 

By  the  1921  legislation  the  Public  Service  Commission  in  the  First  District 
was  abolished  and  its  powers  with  respect  to  the  foregoing  matters  were 
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vested  in  the  Transit  Commission.  Tliun  by  cliiipter  Io3  of  tlie  Laws  of  1922, 
the  portion  of  section  49  which  permitted  the  alteration  of  rates  fLxed  by 
contracts  or  franchise  grants,  was  further  amended  by  addition  tliereto  of 
language  wliich  in  effect  prevented  tlie  raising  of  fares  provided  in  contracts 
and  franchises  except  as  part  of  a  comprehensive  plan  under  article  six. 

In  1923,  by  chapter  891,  tliis  section  was  again  amended  by  eliminating 
both  tlie  language  in  the  1921  act  which  permitted  the  Transit  Commission 
to  change  the  rates  of  fare  as  above  stated  and  also  the  amendatory  provi- 
sion of  1922  above  referred  to. 

It  appears,  therefore,  that  tlie  present  powers  of  tlie  Transit  Commission 
with  respect  to  rates  of  fare,  are  substantially  those  of  the  Public  Service 
Commission  prior  to  the  amendment  of  1921;  that  is  to  say,  that  it  has 
general  rate  making  powers  without  the  power,  however,  to  alter  rates  fixed 
by  agreement  with  municipalities  (such  as  the  dual  Contracts  N"os.  3  and 
4),  or  contained  in  consents  to  the  issuance  by  cities  of  franchises. 

The  act  of  1921  also  added  to  the  Public  Service  Commissions  Law,  article 
six,  which  gave  to  the  Commission  an  entirely  new  scope  of  authority.  It 
imposed  upon  the  Commission  the  duty  to  prepare  a  plan  of  readjustment 
for  tlie  relief  of  an  emergency  declared  to  exist,  and  for  the  improvement 
of  transit  in  the  city  of  New  York.    It  also  provided  that 

"The  Commission  from  time  to  time  may  agree  with  railroad  companies 
upon  changes  in  and  modifications  of  the  terms  and  conditions  of  any  con- 
tract under  or  pursuant  to  which  any  railroad,  or  any  part  thereof,  lias  been 
or  is  to  be  constructed,  equipped,  maintained  or  operated,  or  such  contract 
may  be  cancelled  and  replaced  by  a  new  contract  to  include  the  railroads 
embraced  in  such  existing  contract." 

This  power  still  resides  in  the  Transit  Commission. 

The  home  rule  amendment  to  the  Constitution  was  adopted  in  1923,  and 
the  trend  of  public  opinion  is  against  the  placing  of  the  rights  and  contract 
obligations  of  the  city  in  the  hands  of  state  officials  for  their  disposal.  Such 
powers  of  the  Transit  Commission  to  change  the  contract  and  franchise  pro- 
visions, without  the  assent  of  the  city,  ought  to  be  abrogated. 

In  1924  the  statute  was  further  amended  so  as  to  create  the  board  of  trans- 
portation, the  members  of  which  are  appointed  by  the  mayor  of  New  York 
city,  and  to  repose  in  that  board  the  power  to  initiate  and  construct  new 
subway  lines,  theretofore  exercised  by  the  Transit  Commission.  The  divi- 
sion between  the  city  authorities  and  a  state  body  of  the  duty  of  providing 
new  subways  and  the  vesting  in  that  body  of  regulatory  powers  over  lines 
in  this  citj',  to  the  exclusion  of  tlie  local  authorities,  resulted,  as  heretofore 
stated,  in  deadlock  and  inaction  with  respect  to  new  lines  and  in  an  inhar- 
monious relation  with  respect  to  the  exercise  of  the  powers  of  supervision  and 
the  completion  of  the  lines  included  within  the  dual  contracts. 

Four  Tracking  of  Uppe2i  Bro.\dway  'Line  Now  OptaiATED  by  Intekboroxjgh 
Rapid  Transit  Company  from  Ninety-sixth  Street  to  Dyckman 
Street 

The  proposal  for  four  tracking  the  present  Interborougli  Rapid  Transit 
lines  from  Ninety-sixth  street  to  Dyckman  street,  as  an  extension  and  in- 
crease of  the  facilities  now  afforded  by  tliat  line,  commends  itself,  because  it 
will  add  a  through  four  track  .system  on  the  west  side  above  Ninety-sixth 
street  where  there  are  now  operated  but  two  tracks. 

Part  of  this  route,  from  Ninety-sixth  street  to  One  Hundred  and  Forty- 
fifth  street,  has  now  a  third  track,  which  is  not  operated  under  present  con- 
ditions. 

This  improvement  would  necessitate  but  the  addition  of  a  one-track  widen- 
ing from  Ninety-sixth  street  to  One  Hundred  and  Forty-fifth  street,  or  there- 
abouts and  from  One  Hundred  and  Forty-fifth  street  to  Dyckman  street  of  a 
two-track  extension. 

The  ultimate  diversion  of  the  Bronx  and  Ix>nox  avenue  trains,  which  now 
come  into  Broadway  sulway  at  Ninety-six-th  street,  to  the  new  proposed  sub- 
way down  Central  Park  West  and  Eighth  avenue  to  its  proposed  terminus  at 
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Wall  or  Fulton  streets  in  Manhattan,  is  iilso  ijniicctcd  in  tliia  plan.  When 
completed  this  would  give  aildit ional  o])er<itiiig  facilities  to  the  Broadway 
line  by  the  removal  therefrom  of  tlie  present  operation  of  the  Bronx  and 
Lenox  avenue  trains.  It  is  the  jiKlginent  of  engineeers  that  the  four  track- 
ing of  this  line  to  Ninety-sixtli  street  could  be  acconijilished  without  suspend- 
ing operations  or  interfering  therewith  during  its  construction,  and  would 
be  an  immediate  relief,  upon  its  completion,  of  the  present  over-crowded  con- 
dition of  the  lines  now  operated  from  the  Washington  Heights  section. 

Ashland  Place  Connection 

For  a  number  of  years,  it  was  recognized  that  the  unused  dead-ended  tracks 
leading  out  of  DeKalb  avenue  station  sliould  be  extended  and,  unless  some 
street  method  of  use  was  determined  upon,  be  connected  with  the  Fulton 
street  elevated  line  in  Brooklyn.  Hearings  were  had  at  which  this  matter 
was  canvassed.  The  proposal  which  met  with  assent  was  that  the  Fulton 
street  elevated  line,  which  had  been  tliird-traclced  as  far  as  Nostrand  avenue 
and  which  carried  a  large  traffic,  should  be  connected  with  the  subway  in 
the  neighborhood  of  Ashland  place  so  that  its  passengers  miglit  have  direct 
subway  service  over  the  B.  M.  T.  lines  leading  into  Manhattan.  The  operat- 
ing company  in  December,  1923,  had  expressed  its  willingness  to  coojieratt' 
and  to  provide  the  steel  car  equipment  favored  in  subway  operation,  and 
thus  supplant  the  elevated  railroad  rolling  stock  on  that  line  with  modern 
steel  cars,  provided  that  the  Nassau-Broad  street  line  which  was  included  in 
Contract  No.  4  were  built,  so  that  two  of  the  tracks  over  the  Manhattan 
bridge,  which  have  been  substantially  unused,  might  be  brought  into  full 
service  and  take  care  of  tlie  increased  traffic  coming  into  the  DeKalb  avenue 
station  by  reason  of  this  new  connection.  Trains  crossing  Manhattan  bridge 
upon  these  unused  tracks  could  then  be  operated  through  the  Municipal  build- 
ing in  Manhattan,  Nassau  street  and  Broad  street,  and  via  the  Montague 
street  tuimel  back  to  Brooklyn.  This  Ashland  place  improvement  received 
the  approval  of  the  Transit  (Jommission  and  also  of  the  present  chairman 
of  the  board  of  transportation,  but  it  has  not  been  pressed  because  the  non- 
construction  of  the  Broad-Nassau  street  line,  without  which  the  operating 
company  would  not  accede  to  the  change,  has  proved  to  be  an  insuperable  ob- 
stacle. 

The  effect  of  making  this  connection  would  however  not  completely  carry 
out  the  necessities  of  transit  operations  from  this  centre  of  traffic.  The 
growth  of  carriage  of  passengers  from  Brooklyn  to  Manhattan,  within  a  very 
short  period,  will  require  an  additional  tunnel  under  the  East  river.  This 
improvement  will  permit  the  removal  of  a  part  of  the  elevated  structure  in 
Fulton  street  and  may  lead  to  the  removal  of  the  elevated  structures  from 
the  downtown  streets  of  Brooklyn  and  the  discontinuance  of  operation  of 
trains  over  Brooklyn  bridge  which  can  then  accommodate  more  vehicular 
traffic. 

Borrowing  Capacity  of  City  of  New  York 

The  unreserved  borrowing  margin  of  tlie  city  within  the  legal  debt  limit 
as  of  the  Ist  of  January  of  each  year  has  varied  considerably;  from  the  low 
figure  of  $18,419,000,  as  of  January  1,  1918,  to  the  high  figure  of  $133,643,- 
000,  as  of  January  1,  1922.  During  each  year  of  course  this  amount  has  been 
drawn  upon  for  municipal  purposes,  other  than  transit.  The  available  un- 
reserved borrowing  margin  which  on  January  1.  1924,  was  .$67,116,000,  fell 
to  about  $24, .500,000,  as  of  December  31,  1924,  but  will  be  increased  during 
1925  by  the  amount  carried  in  the  budget  for  ledemption  of  bonds  in  the 
amount  of  $26,000,000,  and  by  virtue  of  the  increase  in  the  assessed  valua- 
tions. The  comprehensive  program  of  new  subways  which  the  chairman  of 
the  board  of  transportation  states  is  proposed  to  be  Viuilt  by  the  city  cannot 
be  financed,  so  as  to  be  built  with  speed  and  completed  for  operation  as  a 
whole  without  undue  delay,  except  by  increasing  by  constitutional  amend- 
ment the  city's  borrowing  capacity.  Without  such  constitutional  relief  (un- 
less increased  assessments  were  levied  :nid  thus  the  taxes  inordinately  in- 
creased to  provide  the  construction  funds,  which  is  not  within  the  realm  of 
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probaliilily ) ,  the  work  would  have  to  be  done  in  sections  according  to  the 
available  means  of  the  city,  and  its  completion  and  operation  as  an  entirety 
under  such  circumstances  appear  to  be  quite  distant,  and  there  would  not  be 
left  sufficient  borrowing  capacity  to  make  provision  for  the  other  municipal 
needs  of  a  growing  city,  which  will  arise  from  time  to  time. 

Staten  Island  Tunnel 

The  Staten  Island  tunnel  under  the  Narrows,  as  designed,  calls  for  an 
expenditure  of  approximately  $60,000,000.  It  is  proposed  that  this  tunnel 
be  used  for  freight  as  well  as  rapid  transit  trains — to  the  probable  detriment 
of  the  latter  service.  A  tunnel  with  a  comparatively  level  grade,  free  from  the 
steeper  grades  possible  in  rapid  transit  service,  is  required  to  move  freight, 
and  the  result  is  that  the  approaches  to  the  tunnel  on  either  side  of  the 
water  run  far  back  into  the  land.  Such  a  tunnel  under  existing  conditions 
will  not  be  as  serviceable  for  rapid  transit  connections  and  use  as  would  be 
a  tunnel  starting  nearer  the  water's  edge,  which  would  employ  steeper 
grades  and  which  could  be  constructed  in  less  time  and  by  the  expenditure 
of  about  $22,000,000.  Moreover,  it  has  been  stated  that  the  steam  railroad 
operating  on  Staten  Island  which  was  expected  to  use  this  tunnel  and  pay 
therefor  interest  upon  the  cost  of  construction  at  the  rate  of  five  per  cent, 
has  announced  that  it  would  not  lease  the  tunnel  at  any  such  figure.  Up 
to  the  present  time,  the  work  done  consists  of  shafts  that  have  been  sunk, 
and  it  is  still  possible  to  change  the  tunnel  plan  and  utilize  this  work  in  the 
construction  of  the  changed  tunnel.  Legislation  is  necessary  before  this 
change  can  be  made,  inasmuch  as  the  Act,  (chap.  700  of  the  Laws  of  1921) 
under  which  work  is  now  proceeding  is  mandatory. 

Opebation  of  Buses 

Shortly  after  September  19,  1919,  when  the  New  York  City  Railways  Com- 
pany went  into  receivership,  some  of  the  surface  lines  of  that  company  were 
discontinued.  Other  surface  lines  have  ceased  operation.  It  became  apparent 
that  the  facilities  formerly  furnished  by  these  lines,  as  well  as  new  facilities, 
could  be  supplied  by  buses,  and  at  the  outset  it  appears  that  the  Public  Serv- 
ice Commission  and  the  municipal  authorities  realized  that,  in  order  to  es- 
tablish bus  lines,  franchises  and  certificates  of  convenience  and  necessity  were 
required  by  law.  A  franchise  and  certificate  were  granted  to  one  prospective 
operator,  but  the  franchise  was  subsequently  revoked.  There  grew  up  the 
practice  of  operating  bus  lines  by  individuals  under  permits  granted  by  the 
department  of  plant  and  structures.  These  lines  were  operated  without  any 
franchise  and  without  any  certificates  of  convenience  and  necessity.  No  rev- 
enue was  collected  by  the  city  from  these  operators,  and  moreover,  the  city 
appropriated  moneys  for  supervision  of  such  lines.  It  appears  from  the  evi- 
dence that  at  the  present  time  there  are  36  such  bus  lines  in  operation.  In 
1922  they  carried  112,253  passengers  per  day,  and  in  December,  1924,  they 
carried  188,710  passengers  per  day. 

The  courts  have  several  times  held  that  this  method  of  operation  is  with- 
out warrant  in  law,  and  injunctions  have  been  granted  against  the  operation 
of  some  of  these  lines. 

The  custom  has  obtained  for  many  years  in  the  city  of  New  York,  in  con- 
nection with  the  granting  of  transportation  franchises,  to  exact  from  the 
operator  five  per  cent  of  the  gross  receipts  of  operation.  At  this  rate  approxi- 
mately $150,000  per  annum  should  be  paid  to  the  city  of  New  York  by  these 
bus  operators. 

In  1923,  after  the  courts  had  decided  that  this  operation  was  illegal,  many 
applications  were  made  to  the  board  of  estimate  and  apportionment  for  fran- 
diises.  Only  two  of  these  were  acted  upon.  Again  in  1924  applications  were 
filed  by  51  prospective  operators.  These  applications  were  referred  to  the 
new  board  of  transportation,  which  reported  thereon  to  the  board  of  estimate 
and  apportionment  under  date  of  October  15,  1924,  suggesting  that  the  board 
of  estimate  and  apportionment  grant  short  term  franchises  upon  conditions 
that  would  safeguard  the  interests  of  the  city. 
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It  is  asserted  that  the  city  of  New  York  has  power  under  tlie  home  rule 
amendment  of  the  Constitution,  and  the  legislation  enacted  pursuant  to  such 
amendment,  to  engage  in  the  ljusiness  of  owning  and  operating  buses  upon 
the  city  streets.  The  city  has  recently  attempted  to  exercise  this  power  by 
appropriating  a  sum  of  money  for  the  establishment  of  a  bus  line  on  Eighty- 
sixth  street  in  the  borough  of  Manhattan.  This  has  been  met  by  application 
to  the  court  for  an  injunction,  and  this  question  awaits  final  determination 
in  the  courts. 

Grade  Crossing  Regulation 

The  Transit  Commission  also  had  the  duty  of  regulating  and  determining 
the  abolition  of  crossings  at  grade  of  steam  railroads  within  the  city  of 
New  York.  When  appropriations  are  made  by  the  Legislature  and  by  the 
city  government  for  the  abolition  of  grade  crosssings,  the  Commission  may 
cause  them  to  be  abolished,  one-quarter  of  the  cost  of  accomplishing  the  work 
to  ibe  paid  by  the  city  and  State  respectively,  and  the  balance  of  one-half  to 
be  paid  by  the  railroad  affected.  No  criticism  of  the  work  of  the  Transit 
Commission  in  this  field  has  been  presented  to  me. 

Chargbb  Filed  by  Board  of  Estimate  and  Apportionment  Against 
Transit  CoMmssioNERS 

A  resolution  was  adopted  by  the  board  of  estimate  and  apportionment  in 
May,  1923,  directing  the  corporation  counsel  to  prepare  charges  against  the 
Transit  'Commissioners.  A  long  delay  ensued  before  the  matter  was  again 
taken  up.  On  October  24,  1924,  the  charges  (a  copy  of  which  is  hereto  an- 
nexed marked  Exhibit  A)  seeking  the  removal  of  the  Transit  Commissioners 
were  adopted  by  the  board  of  estimate  and  apportionment,  and  thereafter 
filed  with  the  Governor  of  the  State  on  November  7,  1924. 

I  have  given  careful  attention  to  these  charges  with  a  view  to  determining 
whether  there  is  any  reasonable  ground  to  believe  that  they  would  result  in 
establishing  that  the  individuals  who  are  now  serving  as  Transit  Commis- 
sioners should  be  removed  from  office  for  the  various  acts  of  alleged  mis- 
conduct charged. 

(1)  The  first  charge  is  substantially  to  the  effect  that  the  Commissioners 
failed  and  neglected  to  perform  their  duty  mth  respect  to  securing  safe  and 
adequate  rapid  transit  services  and  facilities  for  the  public  and  failed  to 
require  the  railroad  companies  to  perform  the  provisions  of  Contracts  Nos. 
3  and  4,  with  respect  to  service  and  safety.  In  particular,  it  is  claimed  that 
an  accident  happened  on  the  elevated  railroad  in  Brooklyn,  whereby  two 
wooden  cars  fell  to  the  street;  that  portions  of  the  structure,  in  particular 
the  guard  rail  and  wooden  ties,  were  defective  and  bolts  were  loose;  that  a 
device  termed  "dead  man's  button"  was  not  installed  upon  the  trains  of  that 
company;  that  under  Contract  No.  4,  wooden  cars  should  not  have  been  al- 
lowed to  be  used  in  trains  operated  upon  that  structure;  that  on  July  30, 
1924,  a  wreck  occurred  at  the  Sunnyside  yard  of  the  Long  Island  Railroad, 
through  the  throwing  by  hand  of  a  switch  under  a  moving  train,  causing  the 
derailment  of  the  last  three  cars  of  the  train;  that  on  August  .).  1024,  a 
wreck  occurred  at  the  Ocean  Parkway  station  of  the  Brighton  Beacli  line  of 
the  B.  M.  T.  system,  and  that  the  Transit  Commissioners  were  guilty  of 
negligence  in  failing  to  have  abated  the  use  of  those  wooden  cars,  and  the 
operation  of  trains  upon  the  elevated  structure  in  Brooklyn  in  its  then  con- 
dition, in  failing  to  have  required  the  removal  of  the  hand  switch  in  the 
Sunnyside  yard,  and  in  failing  to  have  ordered  tlip  installation  of  the  modern 
"dead  man's  button." 

In  support  of  this  charge.,  the  mayor's  counsel  urges  that  the  Transit  Com- 
missioners, though  in  office  from  April  20,  1921,  did  not  commence  any  pub- 
lic hearings  into  the  service  upon  the  rapid  transit  lines,  until  March  lo, 
1922,  and  that  no  order  aflTecting  that  service  was  made  until  May  and  .July 
of  that  year.  The  Act  constituting  the  Transit  Commission,  required  that 
body  (section  106)  to  make  the  necessary  studies  and  investigations,  and 
thereupon  prepare  a  plan  of  readjustment  "for  the  relief  of  the  emergency 
which  is  hereby  declared  to  exist,  and  for  the  improvement  of  transit."  The 
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Transit  Coiiiinissioners  appear  to  have  re};:! i (ied  that  language  as  requiring 
them  to  devote  their  first  attention  to  tlie  "eniergenev"  situation  referred  to 
in  that  section  of  tlie  act,  and  a<'cordingly  imdertook  tlie  valuation  of  all 
lines  and  the  preparation  of  the  so-called  plan  of  readjustment,  shortly  after 
their  induction  into  office.  The  labor  of  valuing  the  surface,  subway  and 
elevated  lines  was  considerable,  and  many  months  were  occupied  in  doing 
that  work,  and  in  making  the  studies  and  investigation  contemplated  by  the 
statute,  upon  which  to  rest  a  plan  of  readjustment.  The  Transit  Commission, 
however,  did  undertake  the  investigation  of  the  service  in  November,  1921, 
preliminary  to  instituting  the  public  hearings  mentioned  by  the  mayor's 
counsel.  It  does  not  appear  to  me  that  there  was  any  delay  in  making  the 
inquiry  which  can  fairly  be  criticized  as  amounting  to  a  dereliction  of  duty. 

The  powers  of  the  Transit  Commission  were  regulatory  in  character,  but 
that  does  not  mean  that  the  Commissioners  are  chargeable  with  knowledge 
of  each  and  every  detail  of  the  structure  and  equipment  of  the  companies 
operating  in  this  city.  The  Transit  Commission  caused  its  inspecting  force 
to  examine  from  time  to  time  the  structures  and  equipment  of  the  various 
lines  under  its  jurisdiction.  They  could  not  be  expected,  in  view  of  their 
many  duties,  personally  to  make  these  investigations.  The  results  of  these 
repeated  investigations  are  found  in  the  files  of  the  Commission,  and  I  am 
certain  that  they  were  not  guilty  of  misconduct  because  they  did  not  at  an 
earlier  date  take  the  steps  now  urged  by  counsel.  Upon  receipt  of  the  report 
of  the  joint  board  of  engineers  in  January,  1924,  as  to  the  condition  of  the 
elevated  structure  in  Brooklyn,  steps  were  taken  to  carry  out  the  recom- 
mendations of  that  report. 

It  is  erroneous  to  say  that  the  structure  of  any  of  the  elevated  railroads 
in  Brooklyn  was  found  by  these  engineers  to  be  "unsafe."  The  converse  is 
the  fact.  It  would  indeed  be  surprising  if  structures  which  have  borne  their 
burden  for  so  many  years  had  been  found  to  be  unsafe  for  use.  Moreover, 
if  the  city  authorities  had  or  have  evidence  proving  that  the  structure  was 
and  is  actually  unsafe,  steps  could  liave  been  and  can  still  be  taken  by  them 
through  application  to  the  courts  to  require  its  abatement  as  a  public  nui- 
sance. The  concurrence  of  the  Transit  Commission  is  not  necessary  to  such  a 
proceeding. 

The  accident  on  the  Fifth  avenue  line  did  not  occur  on  a  curve  and  seems 
to  have  been  caused  by  the  dropping  upon  the  track  of  some  portion  of  the 
car  equipment,  which  caused  a  derailment,  and  it  is  difficult  to  see  in  what 
respect  the  most  approved  "dead  man's  buttoji"  would  have  averted  that  ac- 
cident. 

The  accident  in  the  Sunnyside  yard  resulted  from  the  negligent  conduct 
of  an  employe  in  turning  a  switch  while  a  train  was  passing  in  front  of  him 
upon  the  track.  The  criticism  is  made  that  this  switch  should  have  been  in- 
cluded in  the  interlocking  system.  In  the  judgment  of  the  engineers,  there 
are  serious  operating  difficulties  which  forbade  making  it  part  of  the  inter- 
locking system.  The  physical  situation  there  has  been  remedied  by  abolish- 
ing the  switch  and  cross-over.  There  is  no  justification  for  the  contention 
that  the  Transit  Commissioners  were  charged  with  the  responsibility  of  in- 
vestigating every  switch  in  every  railroad  y.ard  to  see  whether  it  is  properly 
controlled,  in  the  absence  of  proof,  as  here,  that  the  defect  was  one  which  was 
readily  apparent  or  had  been  called  to  their  attention. 

The  further  contention  that  under  Contract  No.  4,  the  wooden  cars  were 
required  to  be  retired  from  service  at  the  dates  fixed  in  the  schedule  mentioned 
in  Article  XLVIII  of  that  contract,  appears  from  a  study  of  the  contract  to 
be  fallacious.  The  contract  is  lengthy  and  contains  many  intricate  provisions 
which  it  is  unnecesary  here  to  set  forth.  It  is  difficult  to  believe  that  the 
signers  of  that  contract  intended  (as  would  result  from  the  interpretation 
advocated  by  the  mayor's  counsel)  that  the  bodies  and  trucks  in  group  A 
should  be  actually  put  out  of  service  ten  years  in  advance  of  discontinuance 
of  use  of  the  equipment  used  upon  those  same  cars.  These  provisions  were 
merely  part  of  the  general  depreciation  plan  of  the  contract,  and  meant  that 
for  purposes  of  depreciation,  the  cars  in  group  A  should  be  considered  as 
having  no  value  on  January  1,  1924,  and  the  equipment  of  the  same  cars 
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as  being  without  value  on  January  1,  1934.  From  the  evidence  before  me. 
it  appears  that  these  cars  and  their  equipment  were  being  maintained  by  the 
operating  company  in  a  serviceable  condition,  by  renewals  and  repairs,  so 
that  while  for  valuation  purposes  they  might  as  a  matter  of  contract  stipu- 
lation be  agreed  to  be  worthless,  when  the  city  should  exercise  its  right  of 
recapture,  prior  to  the  termination  of  the  contract,  nevertheless,  if  so  main- 
tained in  good  order,  there  appears  to  be  no  reason  why  they  should  be 
scrapped,  unless  all  wooden  car  equipment  is  to  be  removed  from  operation. 
The  retirement  of  these  serviceable  cars  would  not  have  aided  in  reducing, 
but  would  have  necessarily  tended  to  increase,  the  congestion,  due  to  the 
heavy  traffic  upon  those  lines.  Wooden  cars  have  been  operated  for  many 
years  with  safety  upon  the  Manhattan  Elevated  System  and  upon  elevated 
railroads  in  other  cities. 

Prior  to  the  accident  at  Ocean  parkway,  on  August  5.  1924,  the  Transit 
Commission  had  directed  the  installation  upon  these  cars  of  the  modern 
"  dead  man's  button,"  theretofore  in  use  upon  the  subway  lines,  but  the 
installation  had  not  been  completed;  since  that  time  the  work  of  installing 
this  appliance  has  gone  forward  and  it  is  now  in  use  on  practically  all  of 
the  elevated  cars  of  that  system.  It  is  not  clear  that  even  had  the  modern 
"  dead  man's  button "  been  in  use  upon  the  train  involved  in  the  wreck 
at  the  Ocean  parkway  station,  the  accident  would  have  been  averted. 

(2)  The  second  charge  condemns  the  Transit  Commissioners  for  approv- 
ing the  reorganization  of  the  Brooklyn  Rapid  Transit  Company.  The  com- 
panies constituting  that  system  had  been  in  charge  of  a  receiver,  appointed 
by  the  United  States  District  Court  for  the  Southern  District  of  New  York 
on  December  31,  1918.  During  the  year  1923,  the  United  States  District 
Court  judge  having  jurisdiction,  approved  the  reorganization  in  the  form 
in  which  it  was  submitted  to  the  Transit  Commission,  which  held  public 
hearings  in  which  the  various  features  of  the  plan  were  the  subject  of 
testimony  and  comment.  The  city  of  New  York  was  represented  by  its 
counsel  upon  that  hearing.  It  is  now  claimed  that  the  Transit  Commission, 
in  the  performance  of  its  quasi-judicial  function,  approved  a  reorganization 
which  it  should  have  disapproved.  The  city  of  New  York,  although  it 
took  part  in  that  proceeding,  having  been  represented  by  counsel  who  called 
witnesses  and  presented  arguments  in  support  of  its  contentions,  did  not 
seek  to  review  its  decision  in  the  courts.  It  abided  by  the  result.  The 
reorganization  was  achieved.  Now  it  criticizes  the  determination  of  the 
Transit  Commission,  upon  the  ground  among  others  that  the  Transit  Com- 
mission permitted  an  overcapitalization  of  the  Brooklyn-ilanhattan  Transit 
Corporation,  because  that  company  issued  769,911  shares  of  non-par  value 
common  stock.  There  is  no  charge  that  the  B.  M.  T.  Corporation  in  the 
reorganization  incapacitated  itself  or  its  subsidiaries  by  lack  of  means 
from  performing  its  duty  as  a  carrier.  On  the  contrary,  the  shareholders 
contributed  about  $26,000,000  new  capital  as  part  of  this  reorganization. 
The  charge  is  made  that  after  the  approval  by  the  Transit  Commission, 
the  Brooklyn-Manhattan  Transit  Corporation,  which  had  been  organized 
under  the  business  corporation  laws  of  the  State  of  New  York,  entered 
upon  its  books  the  sum  of  $40,000,000  as  the  valuation  of  the  709.911 
shares  of  non-par  value  common  stock.  It  does  not  appear  that  the 
Transit  Commission  had  any  jurisdiction  over  the  book  entries  of  the 
Brooklyn-Manhattan  Transit  Corporation,  after  it  approved  the  form  of 
capitalization  which  had  theretofore  been  approved  by  the  United  States 
District  Court. 

There  is  a  divergence  of  view  between  the  Transit  Commission  and  the 
counsel  for  the  mayor,  as  to  whether  or  not  the  reorganized  company  should 
have  been  required  to  be  incorporated  under  the  Railroad  Law  or  the 
Business  Corporation  I>aw.  The  Brooklyn  Rapid  Transit  Company,  which 
was  the  holding  company  of  the  lines  operating  in  Brooklyn,  and  which 
was  being  reorganized,  had  been  formed  under  tlie  Business  Corporation 
Law.  and  it  was  maintained  that  the  successor  company  could  only  be 
organized  under  tlie  same  law,  and  the  Transit  Commission  upheld  that 
contention.  There  is  no  legal  ground  for  holding  that  determination 
erroneous. 
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The  prices  at  which  the  shares  of  that  company  sold  in  the  market  were 
not  matters  which  fell  within  the  scope  of  the  Transit  Commission's  juris- 
diction, nor  was  the  declaration  of  a  dividend  by  the  corporation,  organized 
under  the  Business  Corporation  Law,  under  the  Transit  Commission's  control. 

The  courts  have  ruled  that  the  legislation  giving  public  utility  commis- 
sioners power  to  regulate  the  issuance  of  stocks  and  bonds  of  a  public 
utility  corporation  was  not  designed  to  make  the  commissioners  financial 
managers  of  the  corporation  nor  did  it  empower  them  to  substitute  their 
judgment  for  that  of  the  board  of  directors  or  stockholders  of  the  corpora- 
tion as  to  the  wisdom  of  a  transaction.  The  commissioners  are  merely 
guardians  of  the  public  and  are  empowered  to  prevent  the  issue  of  stocks 
and  bonds  for  other  than  statutory  purposes.  (Peo.  ex  rel.  D.  d  H.  Co.  vs. 
Stevens,  197  N.  Y.  1.)  There  is  no  evidence  that  any  of  the  securities  were 
not  issued  for  such  purposes. 

Nothing  has  appeared  to  indicate  that  the  Transit  Commission  did  not 
bring  to  the  matter  the  exercise  of  their  discretion  in  good  faith  under 
the  law. 

(3)  The  third  charge  embodies  a  claim  that  the  Transit  Commission  was 
negligent  in  failing  to  require  the  operation  of  sufficient  railroad  cars  and 
adequate  train  crews  and  their  equipment,  by  the  companies  operating 
under  Contracts  Nos.  3  and  4.  and  that  as  a  result,  the  traveling  public, 
especially  during  the  rush  hours,  received  inadequate  and  insufficient  accom- 
modation, and  were  crowded  into  the  cars  beyond  their  capacity. 

That  there  is  and  has  been  an  intolerable  overcrowding  of  passengers, 
both  upon  the  stations  and  upon  the  cars  of  the  operating  companies,  is  of 
course  admitted  by  every  one.  That  the  companies  appear  to  be  operating 
substantially  all  of  the  trains  which  could,  with  safety,  be  accommodated 
on  existing  lines  during  the  so-called  rush  hours,  was  conceded  by  the  mayor 
in  the  written  memorandum  which  he  su'bmitted  upon  the  hearing.  There 
are  points  of  congestion  upon  the  trunk  lines  through  which  no  more 
trains  can  be  safely  operated  during  the  rush  hours,  and  naturally  the 
outlying  districts  through  which  these  rush  hour  trains  are  distributed, 
suffer  from  an  inadequate  number  of  trains. 

Whether  or  not  more  trains  can  be  run  in  the  non-rush  hours,  raises 
a  question  of  fact,  the  railroad  companies  claiming  that  owing  to  inade- 
quate inspection  and  shop  facilities,  safety  of  operation  requires  the  taking 
off  of  cars  during  non-rush  hours  so  that  they  may  surely  be  ready  for 
rush-hour  service  and  that  there  has  been  a  slower  and  more  lalwrious 
inspection  than  would  have  been  the  case  if  adequate  inspection  yards  and 
repair  shops  had  been  provided.  This  matter  is  treated  in  another  part 
of  this  report.  Obviously,  this  situation  could  have  been  alleviated  by 
the  employment  of  more  cars,  provided  the  inspection  and  shop  facilities 
had  been  adequate  for  the  proper  maintenance  of  a  greater  number  of 
cars  than  were  in  service.  Witli  the  completion  of  all  the  required  shop 
and  inspection  facilities,  additional  cars  ought  to  he  required.  There  is 
no  evidence  tending  to  show  that  tlie  Transit  Commissioners  have  been 
neglectful  of  their  duty  in  this  respect. 

(4)  Charges  41  and  5  may  be  grouped,  inasmuch  as  both  relate  to  the 
alleged  failure  of  the  Commission  to  enforce  the  provisions  of  the  dual 
contracts  with  respect  to  depreciation.  Contract  Ko.  3  provides  that  from 
the  pooled  revenue,  there  shall  annually  l)e  deducted  12  per  centum  thereof 
to  provide  for  maintenance,  exclusive  of  depreciation  (Article  X'LIX,  par.  4). 
It  is  then  further  provided  (par.  5)  that  for  the  first  year  of  operation 
under  the  lease,  five  per  centum  of  the  revenue  shall  be  placed  in  a  depre- 
ciation fund,  and  that  annually,  within  30  days  after  the  30th  day  of  June, 
the  Commission  and  the  lessee  shall  determine  the  amount  to  l)e  paid  to 
such  fund  and  the  classification  thereof.  It  is  further  provided  that  if 
they  aic  unable  to  ajjree  with  respect  to  the  amount  or  calculation  of 
de|)reciation  for  any  fiscal  year,  these  matters  shall  be  determined  by 
arbitration  or  by  the  court. 

The  precise  meaning  of  the  language  of  these  provisions  in  the  contract 
is  in  dispute.     The  city,  through  the  Transit  Commission,  contends  that 
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in  addition  to  the  12  per  cent  provided  in  paragraph  4  and  such  further 
sums  as  may  be  necessary  to  maintain  the  equipment,  which  sums  have 
been  denominated  "  excess  maintenance,"  there  is  an  obligation  upon  the 
company  to  take  further  sums  from  the  annual  revenue  and  place  them  in 
a  depreciation  fund.  The  company  on  the  other  hand  contends  that  it  has 
fully  maintained  the  equipment,  and  that  there  has  been  in  fact  no  depre- 
ciation, and,  therefore,  no  necessity  for  payments  due  to  any  depreciation 
fund.  It  appears  further  that  upon  the  failure  of  the  Commission  and 
the  company  to  agree  as  to  the  amount  of  depreciation  to  be  provided 
annually  under  said  Contract  No.  3,  arbitrators  were  appointed,  but  that 
the  arbitration  has  not  been  proceeded  with,  and  no  determination  has 
been  made. 

The  Transit  Commission  has  steadfastly  adhered  to  the  city's  view  of  the 
proper  construction  of  these  provisions  of  Contract  Xo.  3,  but  has  under  the 
advice  of  its  counsel  deemed  it  inexpedient  to  press  the  matter  to  a 
determination  at  this  time.  The  Commission  has  not  waived  the  city's 
rights  but  has  apparently  fairly  exercised  its  judgment  and  discretion, 
and  there  is  nothing  in  its  conduct  which  would  justify  the  charge  of 
malfeasance. 

(5)  The  sixth  charge  is  to  the  effect  that  the  Commissioners  have  not 
compelled  the  operating  companies,  under  Contracts  Nos.  3  and  4,  to  put 
into  the  pool  all  the  revenues  derived,  directly  or  indirectly,  from  the 
operation  of  the  properties.  The  items,  specifically  referred  to,  are  sums 
received  as  rentals  from  cars  leased  to  other  corporations,  share  of  joint 
revenues  with  other  companies,  and  the  amounts  received  from  interest  on 
bank  balances.  It  appears  that  the  first  of  these  items  has  been  adjusted, 
and  the  company  has  acceded  to  the  city's  contention  as  maintained  by 
the  Transit  Commission.  The  other  two  items  are  in  course  of  adjustment, 
and  the  Transit  Commission  has  steadfastly  maintained  the  city's  con- 
tention with  respect  thereto. 

(6)  The  seventh  charge  relates  to  the  inclusion  of  the  receivership 
expenses  in  cost  of  operation,  imder  the  provisions  of  Contract  No.  4,  and 
further  asserts  that  the  Transit  Commissioners  have  failed  to  provide  ade- 
quate examination  of  the  operating  accounts  of  the  lessees,  and  have  failed 
to  exclude  from  the  cost  of  operation  items  of  expense  said  to  be  improperly 
charged  against  operation  under  Contracts  Nos.  3  and  4.  The  receivership 
expenses  were  under  the  jurisdiction  of  the  United  States  District  Court, 
which  fixed  their  amount.  The  evidence  shows  that  a  fraction  of  the 
total  amount  of  these  expenses,  consisting  mainly  of  the  compensation  of 
the  receiver  and  his  counsel,  were  permitted  to  be  charged  against  the 
cost  of  operation,  being  a  sum  about  equal  to  what  would  have  been  the 
salary  of  the  officials  of  the  companies,  had  there  been  no  receiver.  The 
accounting  department  of  the  Transit  Commission  is  well  organized  and  has 
performed  its  duties  in  connection  with  the  examination  of  accounts,  both 
those  filed  by  the  operating  companies  with  the  Transit  Commission,  as  well, 
as  the  books,  records  and  vouchers  in  the  offices  of  the  operating  companies, 
which  were  likewise  the  subject  of  constant  examination  by  accountants 
employed  by  the  Transit  Commission. 

(7)  The  eighth  charge  relates  to  the  a"etion  of  the  Transit  Commission 
with  respect  to  items  in  the  12th  and  19th  quarterly  determination  of 
costs  by  the  engineers  under  Contract  No.  4.  and  the  "claim  likewise  that 
the  Transit  Commission  has  failed  to  urge  objections  made  by  its  prede- 
cessor and  to  cause  the  removal  of  unwarranted  items  charged'  thereunder. 
When  the  Transit  Commission  came  into  office,  the  disposition  of  these 
matters  was  five  years  in  arrears,  and  within  nine  months,  they  were 
brought  up  to  date.  Subsequent  determinations  have  been  made  from 
time  to  time,  as  appears  from  the  volumes  relating  thereto,  which  have 
been  introduced  in  evidence  l>efore  me.  There  is  no  ground  for  believing 
that  the  Transit  Commission  has  been  derelict  in  its  duty  in  this  respect. 

(8)  The  nintli  charge  consists  of  the  claim  that  the  Transit  Commis- 
sioners have  violated  their  duties,  by  creating  and  maintaining  useless 
appointees  in  office,  who  were  unfit  for  the  work  imposed  upon  them.  The 
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Transit  Commission  rontinued  to  employ  those  who  had  been  performing 
similar  duties  under  its  predecessors.  Nearly  all  of  these  positions  were  in 
tlie  classified  eivil  service.  The  only  person  mentioned  by  the  mayor  as 
being  unfit  was  called  before  me  and  I  fo\ind  him  to  be  a  competent  man 
who  was  performing  liis  duties.  Upon  the  coming  into  office  of  the  Ixiard 
of  transportation,  the  entire  force  engaged  in  the  engineering  depart- 
ment was  taken  over  by  that  board  and  is  now  serving  the  board  of  trans- 
portation. A  comparison  of  the  amount  expended  by  the  Transit  Commission, 
with  that  now  being  incurred  by  the  two  bodies,  covering  the  entire  field, 
with  which  the  Transit  Commission  was  invested  under  the  law,  prior  to 
.Inly  1,  1924,  shows  that  the  expenditures  of  the  Transit  Commission  were 
less  than  that  of  the  two  bodies  now  doing  the  same  work. 

(9)  The  tenth  charge  accuses  the  Transit  Commissioners  of  failing  to 
restore  the  unified  service  which  existed  prior  to  Ihc  receivership  of  the 
railroad  companies  in  New  York  and  Brooklyn,  and  refers  in  particular 
to  the  fact  that  the  Brooklyn  City  Railroad  Company  is  being  operated 
independently  of  the  B.  M.  T.  system  of  which  it  was  formerly  a  part.  That 
railroad  company  became  a  separate  unit  during  the  B.  R.  T.  receivership 
by  virtue  of  a  court  order,  and  manifestly  the  Transit  Commission  could 
not,  as  a  matter  of  law,  fail  to  regard  the  determination  of  the  United 
States  District  Court  in  that  respect.  It  had  no  power  to  require  that 
railroad  company  to  be  re-includcd  in  the  reorganization  group.  However, 
it  sought  by  persuasion  to  acconiplisli  that  result.  Upon  the  question 
whether  or  not  it  should  have  required  that  railroad  company  to  exchange 
transfers  with  other  lines  in  Brooklyn,  the  testimony  shows  that  considera- 
tion was  given  to  this  feature,  and  tlie  Transit  Commission  in  the  exercise 
of  its  powers,  determined  that  to  have  ordered  the  exchange  of  such  trans- 
fers would  have  resulted  in  litigation,  and  probably  in  the  annulment  by 
the  courts  of  any  order  to  that  effect,  uj)(>n  the  ground  that  it  was  con- 
fiscatory in  view  of  all  the  circumstances.  There  is  no  reason  to  believe 
that  the  Transit  Commissioners  did  not  act  in  entire  g(X)d  faith  in  this 
matter  and  there  is  no  wairaiit  for  any  finding  of  neglect  or  malfeasance. 

(10)  The  eleventh  cliarge  relates  to  the  alleged  failure  to  retire  the 
wooden  cars  in  accordance  with  the  provisions  of  Contract  No.  4.  This 
charge  is  substantially  included  in  the  first  charge,  and  is  disposed  of  by 
the  views  expressed  by  nie  with  respect  thereto. 

(11)  While  not  specifically  mentioned  in  these  charges,  my  attention 
was  during  tlie  course  of  the  investigation,  called  to  the  use  of  the  wooden 
cars  in  the  Center  street  loop,  and  inquiry  was  made  into  this  matter. 
It  appears  that  the  number  of  such  cars  being  so  used  lias  been  greatly 
diminished,  and  that  precautions  have  been  tnken  to  avoid  accident  while 
these  cars  are  being  so  employed.  These  cars,  while  referred  to  as 
"wooden,"  are  of  steel  underfranic  construction  and  are  partially  copper 
sheathed  so  that  the  danger  from  fire  has  been  materially  reduced.  Owing 
to  the  scarcity  of  rolling  stock  and  the  pressing  need  for  the  rapidly  increas- 
ing traffic  upon  the  Soutli  Brooklyn  line,  the  operating  company,  as  well 
as  the  Transit  Commission,  were  faced  with  the  problem  of  seeing  that  such 
traffic  was  cared  for.  and  1  cannot  say  that  the  Transit  Commission  was 
guilty  of  neglcH't  in  this  matter.  They  recognize  that  these  cars  should 
be  taken  from  the  (enter  street  loop  service  and  the  number  so  employed 
has  been,  and  is  to  be,  steadily  reduced  until  totally  withdrawn,  as  new 
equipment   is  provided. 

February  6th,  1925. 

Respectfully  submitted, 

JOHN  V.  McAVOY, 

Commissioner. 


Fifth  Annual  Report,  1925 


169 


EXHIBIT  A 

Copy  of  Cjiaiigbs  Fii-kd 

Hex.  Alfkeu)  E.  Smith,  Governor  of  ihc  State  of  Nra:  York: 

HoxoEABLE  Sir. —  The  Board  of  ICstiniate  and  Apiiortionment  of  the  city 
of  New  York  herebj'  prefers  charges  of  wilful  neglect  of  and  failure  to 
discharge  duty,  and  misconduct  in  office,  and  inefficiency,  again.st  (ieorge 
McAneny,  Leroy  T.  Harlcness  and  .John  F.  O'Ryan.  as  Transit  Commis- 
sioners appointed  pursuant  to  chapter  134  of  the  Laws  of  1921,  and 
respectfully  request  and  demand  that  each  of  them  lie  removed  by  yoii 
from  such  office  by  reason  thereof  and  by  reason  of  the  niattcr>,  and  things 
liereinafter  set  forth: 

First  Charge. —  That  in  and  by  section  26  of  the  Public  Service  Com- 
missions Law  of  the  State  of  New  Yorlc  it  is  provided  that 

■■  Every  corporation,  person  or  common  carrier  performing  a  service 
designated  in  the  preceding  section,  shall  furnish,  with  respect  thereto, 
such  service  and  facilities  as  shall  be  safe  and  adequate  and  in  all  respects 
just  and  reasonable." 

That  in  and  by  the  Rapid  Transit  Contract  No.  4  entered  into  by  and 
Ijetween  the  City  of  New  York  and  the  Railroad  Conipany,  for  tlie  unification, 
consolidation  and  extension  of  then  existing  subway,  street  and  elevated 
car  lines,  and  for  the  construction  of  additional  subways,  it  was,  among 
other  things,  provided   (substantially  same  provisions  in  Contract  No.  3)  : 

"  The  principal  object  of  the  city  in  making  this  contract  is  to  secure 
for  the  public  convenience  an  adequate,  comfortable  and  rapid  system  of 
passenger  transportation  in  the  portions  of  New  York  which  will  be  served 
liy  the  railroad  and  the  existing  railroads.  By  the  foregoing  provisions  of 
the  lease  the  lessee  has  covenanted,  among  other  things,  to  operate  the 
railroad  and  the  existing  railroads  carefully  and  skillfully,  according  to 
the  highest  standards  of  railway  operation ;  to  supply  adequate  equipment ; 
to  run  trains  so  as  to  furnish  adequate  service ;  to  use  the  best  safety 
devices;  to  keep  the  railroad  and  equipment  and  existing  railroads  clean, 
dry,  well  lighted,  heated  and  ventilated ;  and  to  do  other  things,  aa  herein- 
before set  forth,  for  the  convenience  and  accommodation  of  the  public.  These 
covenants  on  the  part  of  the  lessee  are  among  the  principal  moving  con- 
siderations to  the  city  in  making  this  contract,  and  any  breach  thereof 
will  entitle  the  city  to  the  remedies  provided  in  this  contract.  If  at  any 
time  additions  to  the  railroad  or  equipment  or  to  the  exising  railroad^ 
or  any  change  in  the  mode  of  operating  the  railroad  or  the  existing  rail- 
roads or  conducting  the  business  thereof  are  necessary  in  order  to  carry 
out  the  purposes  of  the  lease  in  securing  service  and  facilities  as  shall  be 
safe  and  adequate  and  in  all  respects  just  and  reasonable  the  commission 
may  direct  the  provision  or  construction  of  such  additions  and  the  making 
of  such  changes  in  the  mode  of  operation  of  the  railroad  or  the  existing 
railroads  or  in  the  conduct  of  the  business  thereof  as  may  be  necessary  to 
accomplish  such  purposes." 

That  in  and  by  the  act,  to  wit,  chapter  134  of  tlie  Laws  of  1921,  Messrs. 
McAneny,  Harkness  and  O'Ryan,  as  Transit  Commissioners,  succeeded  to 
the  powers  and  duties  of  the  former  Transit  Construction  Commissioner, 
and  as  such  were  charged  with  the  duty  of  planning  and  building  of  rapid 
transit  railways  in  the  city  of  New  York,  and  of  Completing  the  subway 
work  then  remaining  unconstructed  under  said  contracts,  and  of  securing 
compliance  by  the  railroad  companies  with  all  of  the  terms  and  conditions 
of  the  aforementioned  Rapid  Transit  Contracts  Nos.  3  and  4,  and  as  suc- 
cessor of  the  Public  Service  Commission  for  tlie  First  District,  as  well  aa 
of  the  Transit  Construction  Commissioner,  of  regulating,  and  insuring  to 
the  public,  the  safety,  and  convenience  and  operation  of  structure,  equip- 
ment and  track  of  all  rapid  transit  lines  in  the  city  of  New  York,  and  of 
securing  the  performance  and  observance  by  all  rapid  transit  railroad 
companies,  of  all  their  duties  and  obligations  imposed  l5y  law  and  contract, 
and  of  making  a  study  and  investigation,  and  preparing  a  plan,  for  the 
relief  of  the  intolerable  transit  conditions  and  emergency  existing  at  the 
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t\mc  of  till-  jippoiiitiiiciil  of  said  Conimissioiiers,  mid  of  eflTectiiig  a  radical 
and  ppi  inaiiciit  l  oad  justmcnt  of  tlie  then  existing  transit  sj'Btcra. 

That  said  ( 'oniiniBsioiiers  ontpred  upon  the  discliarge  of  all  their  duties 
in  or  Hliout  the  month  of  April,  1921,  and  that  at  all  times  since,  said 
Commissioners  liavo  failed,  negleeted  and  refused  to  secure  for  the  public 
rapid  transit  service  and  facilities  such  as  are  safe  and  adequate,  have 
failed,  neglected  and  refused  to  secure  from  the  railroad  companies  per- 
formance of  and  compliance  with  the  provisions  of  Contracts  Nos.  3  and  4, 
but  on  the  contrary,  have  permitted  the  said  railroad  companies  to  breach 
said  contracts,  and  to  evade  and  avoid  the  performance  thereof,  the  con- 
struction of  work  and  the  rendition  of  safe,  adequate  and  convenient  trans- 
portation thereunder;  and  have  permitted  the  structure,  cars  and  equip- 
ment to  become  and  remain  dangerous  and  unsafe,  and  tlic  public  to  be 
jammed,  crowded  and  inconvenienced  in  the  service  thereof,  and  have  per- 
mitted, through  their  gross  culpable  negligence,  said  dangerous  and  defec- 
tive conditions  to  he  and  remain  unabated,  and  that  as  a  result  thereof, 
various  and  divers  persons  have  been  killed  and  large  numbers  severely 
injured  by  said  railroad  companies. 

That  on  or  about  June  2'^,  1923,  a  train  operated  by  the  Brooklyn-Man- 
hatta)i  Transit  System  was  wrecked  at  the  curve  of  the  elevated  railroad 
from  Fifth  avenue  into  Flatlmsli  avenue;  that  two  wooden  cars  which  said 
Commissioners  permitted  to  be  and  remain  in  the  service  and  in  operation, 
fell  from  the  elevated  structure  into  the  street,  and  as  a  result  thereof 
seven  persons  were  killed  and  seventy  in  jured.  Said  wreck  occurred  and  said 
lives  were  lost  and  injuries  sustained,  by  reason  of  the  rotten  and  defec- 
tive guard  rails  and  wooden  ties,  and  because  the  spikes  holding  the  running 
rails  to  the  ties  were  not  in  contact  with  the  rails,  and  many  of  the  bolts 
holding  the  ties  to  the  steel  structure  were  loose,  and  because  the  said 
Commissioners  failed  and  neglected  to  abate  said  nuisance  and  dangerous 
condition.  That  as  a  result  of  said  accident,  and  at  a  meeting  of  the  board 
of  estimate  and  apportionment  held  on  July  13,  1923,  of  which  said  Com- 
missioners had  knowledge,  a  resolution  was  adopted  under  which  a  com- 
mittee on  transportation  facilities  was  appointed  by  said  board,  to  inves- 
tigate and  re]K)rt  as  to  the  condition  of  the  cars  and  road  equipment  then 
in  use  on  all  of  the  elevated  lailroad  lines  in  the  city  of  New  York,  giving 
first  consideration  to  the  older  structures  in  the  borough  of  Brooklyn  and 
next  to  the  older  ones  in  the  borough  of  Manhattan. 

That  upon  the  appointment  of  said  committee,  there  was  organized  by 
said  committee  a  joint  commission  consisting  of  three  persons,  representing 
the  board  of  estimate  and  apportionment,  the  Transit  Commission  and  the 
railroad  company,  as  follows:  Robert  Ridgway,  chief  engineer  of  the  Transit 
Commission,  Dr.  George  F.  Swain,  professor  of  civil  engineering  at  Harvard 
University,  representing  the  board  of  estimate  and  apportionment,  and 
Eugene  Klapp,  of  the  firm  of  Paisons,  BrinckerhofT  &  Klapp,  representing 
the  railroad.  That  thereafter  tlic  said  joint  commission  was  directed  to 
investigate  and  report  on  the  then  condition  of  the  cars  and  road  equip- 
ment in  use  on  all  of  the  elevated  railroads  of  the  Brooklyn-Manhattan 
Transit  Corporation,  and  it  commenced  its  work  on  July  26,  1923,  and  con- 
cluded the  same  on  January  4,  1924.  That  a  copy  of  the  report  of  said 
Commission  was  duly  forwarded  to  the  Transit  Commissioners  of  the  city 
of  New  York,  together  with  a  supplemental  report  made  by  the  afore- 
mentioned committee  on  transportation  facilities  to  the  board  of  estimate 
and  apportionment  on  or  about  April  21,  1924. 

That  in  and  by  said  report  of  said  joint  commission  it  was,  among  other 
things,  found,  that  the  tracks  of  the  Brooklyn-Manhattan  Transit  Corpora- 
tion elevated  lines  were  and  had  for  a  long  time  been  in  respects  defective, 
unsafe  and  required  replacement  and  repair;  that  many  of  the  guards  and 
rails,  the  purpose  of  which  was  to  guide  a  derailed  car,  and  to  prevent  the 
same  from  falling  from  the  elevated  structure  in  the  event  it  was  derailed 
by  reason  of  defective  equipment  or  track,  were  defective  on  almost  all  of 
the  Brooklyn-Manhattan  Transit  Corporation  elevated  lines;  that  the  safety 
of  the  traveling  public  required  the  replacement  of  the  inner  guard  timbers 
by  steel  rails,  and  the  removal  of  the  many  defective  outside  guard  timbers; 
that  the  structures  of  the  Biooklyn-Manhattan  Transit  Corporation  elerated 
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lines  lackeil  iieccssaiy  aiitoniatic  signal  slops  or  other  ijjeaiis  of  iiiBUring 
safety:  tliat  the  nietliod  ami  system  whieh  for  all  time  liad  heeii  in  force 
on  the  BrooklynMiiiiliaf  tan  Transit  Corporation  olrvalcfl  lines,  for  the 
i  ii-i|j('cl  ioii  ;iihI  rrinn\:il  nl'  laiirci.iii  lies,  was  ji(>n(h'|icnil:i  lih'  mihI  ilid  nol 
insure  sifely  of  ciniiaL''' i  Hiat  lln'  (devalcci  sinii-liirc  ii|ion  uliirh  llic  (  uni- 
missioiicr'^  liilcrati'd  and  ijermilted  tlie  eh'vated  cars  to  he  operated,  was 
insnlheieiit  and  inadecjiiate  to  sustain  the  load,  required  steel  bracing  and 
supporting,  was  corroded,  luipainted  and  unclean,  and  dangerous  to  life  and 
liml);  that  there  were  operated  and  maintained  on  said  Brooklyn-Manhattan 
Transit  Cor[)Oiation  elevated  lines  obsolete  and  unsafe  wooden  cars;  that 
the  danger  was  augmented  and  increased  Ijy  the  absence  from  said  cars  of 
the  usual  "dead  man's  button,"  a  device  which  if  the  motornian  is  rendered 
unconscious  and  his  hand  removed  from  the  master  controller,  the  power  is 
automatically  shut  oil'  and  the  lirakes  applied;  that  the  absence  of  said 
automatic  device,  coupled  with  the  use  of  said  obsolete  wooden  cars,  ren- 
dered transportation  of  the  public  on  said  lines  unsafe,  and  that  said  .joint 
commission  did  l  econiniend  the  installation  of  said  modern  automatic  "  dead 
man's  button." 

That  in  and  by  the  rcjiort  of  the  committee  on  transportation  facilities 
dated  April  21.  1924,  to  the  board  of  estimate  and  apportionment,  of  which 
said  Commissioners  then  had  due  notice,  the  attention  of  said  Transit  Com- 
mission was  called  as  follows: 

"  The  board  of  estimate  and  api)ortionnient  has  no  power  to  take  action 
to  enforce  compliance  with  any  of  these  recommendations,  such  power  being 
vested  by  law  in  the  Transit  Commission.  As  the  report  of  the  joint  com- 
mittee of  engineers  is  unanimous,  it  is  to  be  inferred  that  the  Transit 
Commission  and  the  operating  company  itself  will  recognize  the  justice 

of  all  the  recommendations  made  and  will  co-operate  to  carry  them  out." 
*    ♦  » 

"It  is  recommended  that  the  Transit  Commission  he  requested  to  give 
its  immediate  attention  to  the  elimination  of  the  defects  reported  by  the 
joint  committee  of  engineers  and  to  the  need  for  a  general  improvement 
of  the  elevated  railroad  facilities  as  disclosed  by  this  investigation,  giving 
particular  attention  to  the  report  of  the  equipment  committee  of  the 
joint  committee  of  engineers,  contained  in  Appendix  VI  of  the  joint  com- 
mittee report." 

That  the  Brooklj'n-Manhattaii  1'ransit  system's  elevated  and  subway 
rolling  stock  consist's  substantially  of  907  wooden  cars  and  900  steel  cars; 
that  substantially  all  of  said  wooden  cars  were  constructed  many  years 
ago  and  are  obsolete,  inadequate  and  insufficient  for  the  safe,  adequate  and 
convenient  transportation  of  passengers.  That  in  and  by  the  Rapid  Transit 
Contract  No.  4  it  is  provided  that  the  railroad  company  shall,  and  the 
railroad  company,  a  party  thereto,  has  agreed  to,  provide  money  for  new 
cars  and  to  commence  the  retirement  of  such  wooden  cars  not  later  than 
January  1,  1924.    In  said  contract,  among  other  things,  it  is  provided: 

"On  the  dates  given  in  the  following  schedule,  tlie  lessee  shall  pay  out  of 
its  own  resources  into  the  depreciation  fund  for  the  existing  railroads 
provided  for  in  paragraph  5  of  Article  XLIX  the  following  amounts  repre- 
senting depreciation  accrued  upon  the  properties  stated  in  the  schedule  prior 
to  January  1,  1914. 

Schedule  of  RoLLrvc  Stock  of  Existing  Railroads  Including  Datbjs  of 
Estimated  RHn'iREMENT  and  Accrl'ed  Depreciatto.v. 


Item      Date  of  Accrued 

No.    Retirement  Depreciation 

1  Jan.  1,  1924   $240,058  00  Bodies  and  trucks  of  Group  A 

2  Jan.  1,  1924   526,249  OO  Bodies  and  trucks  of  Uroup  B 

:(    Jan.  1,  19'29   622,904  00  Bodies  and  trucks  of  Group  J) 

4    Jan.  1,  1934   240,263  OO  Equipment  of  Group  A 

.)    Jan.  1,  1936   388,951  00  Equipment  of  (^roup  B 

6  Jan,  1,  1936   338,711  00  Bodies  and  trucks  of  Group  C 

7  Jan.  1,  1936                       499,724  00  Equipment  of  Group  C 

8  Jan.  1,  1946   35,680  OO  Equipment  of  Group  D 
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"  Rroiip  A  coTiiiu  isos  118  ((nivfi  l cd  motor  chis  l)pai  iiig  the  following 
uumbers: 

"No.  1000-1078  iiieliiHvc. 
"No.  1080. 

"No.  1082-1119  inclusive. 

"Group  B  comprises  2'Mt  rebuilt  motor  ears  hearing  the  following  nunihers: 

"No.  600-683  inclusive. 

"No.  700-743  inclusive. 

"  No.  745-758  inclusive. 

"No.  800-816  inclusive. 

"No.  818-820  inclusive. 

"  No.  822-859  inclusive. 

"No.  900-935  inclusive. 

rjroup  C  comprises  306  motor  ears  Ijeariiig  the  following  numbers: 
"Nos.  684,  817,  936,  998,  1079,  1081. 
"  Nos.  1200—1499  inclusive. 

"Group  D  comprises  268  trailer  ears  bearing  the  following  numbei's: 
"  No.  1-6  inclusive. 
"  No.  8-81  inclusive. 
"No.  83-125  inclusive. 
"No.  127-271  inclusive. 

"The  dates  cited  in  the  above  schedule  represent  the  estimated  dates  of 
retirement  of  the  car  bodies,  trucks  and  e(|uipment  named  in  tlie  sched\ile.'" 

That  the  Transit  Commissioners  have  failed,  refused  and  neglected  to 
secure  compliance  by  the  railroad  company  with  the  aforementioned  pro- 
visions of  said  Contract  No.  4,  and  have  failed,  refused  and  neglected  to 
secure  the  retirement,  prior  to  .January  1,  1024.  of  the  118  vi'ooden  cars 
embraced  in  Group  A;  that  all  of  said  cars  are  wooden  and  are  old,  obsolete, 
dangerous  and  unsafe,  and  that  said  Commissioners  have  permitted  said 
cars  to  be  and  remain  in  operation  and  in  the  service  of  the  Brooklyn- 
Manhattan  Transit  Corporation,  and  the  operating  companies  whose  stocks 
it  holds  and  controls,  after  .January  1,  1924,  and  at  the  time  of  the  wreck 
hereinafter  set  forth. 

That  among  said  wooden  cars  required  by  Contract  No.  4  to  be  retired 
prior  to  January  1,  1924,  and  permitted  by  said  Commissioners  to  be  and 
remain  in  service  and  in  operation,  was  ear  No.  lOSO  hereinafter  referred  to. 
That  said  Commissioners  failed,  neglected  and  refused  to  require  the  re- 
moval and  replacement  of  the  dangerous  cars,  structure  and  equipment  in 
use  in  the  Brooklyn-Manhattan  Transit  system,  reported  by  the  aforemen- 
tioned joint  committee  and  the  committee  on  transportation  facilities,  and 
failed  to  secure  the  retirement  of  the  aforementioned  wooden  car  in  pur- 
suance of  the  provisions  of  Contract  No.  4,  and  that  such  conditions  con- 
tinued and  remained  in  force  at  the  time  of  the  wreck  hereinafter  mentioned. 

That  on  July  30,  1924,  a  wreck  occurred  at  the  Sunnyside  yards  of  the 
Long  Island  railroad,  as  a  result  of  wliich  one  human  being  was  killed  and 
many  others  were  seriously  in  jured.  The  grand  jui  y  of  Queens  county  that 
made  inquiry  into  the  circumstances  and  causes  of  this  wreck  and  the  re- 
sponsibility therefor,  found  that  the  direct  cause  thereof  was  the  throwing 
by  hand  of  a  switch  under  a  moving  train  which  caused  the  derailment  of 
the  last  three  cars  of  this  train;  that  there  was  no  excuse  for  the  operation 
of  this  switch  by  hand;  that  the  operation  of  said  switch  should  have  been 
included  in  the  interlocking  system  of  the  railroad  which  was  in  operation 
within  ten  feet  of  the  switch.  The  grand  jury,  among  other  things,  made  its 
presentment  as  follows: 

"The  Transit  Commission  has  a  large  number  of  experts  and  the  opera- 
tion of  the  Long  Island  railroad  in  the  Greater  city  of  New  York  is  undei- 
its  jurisdiction.  The  control  and  operation  of  this  switch  at  the  time  of 
the  wreck  is  now  condemned  by  the  engineers  of  the  Transit  Commission. 
As  the  Commission  now  condeiims  the  switch  and  its  operation  as  antiquated 
and  obsolete,  it  must  have  been  antiquated  and  obsolete  before  the  wreck  and 
that  being  so  it  was  the  duty  of  the  Commission  to  have  ordered  and 
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quired  the  removal  of  the  switch  and  the  installation  of  the  safe  method  of 
(jpcration  it  now  recommends. 

■'The  criminal  responsibility  for  the  wreck  must  be  placed  on  the  railroad 
tMimpany  and  its  employes,  but  that  does  not  relieve  the  Transit  Commission 
tijr  its  failure  to  properl}'  and  adequately  function  in  its  control  of  the  rail- 
road." 

and  concluded  as  follows: 

■'We  condemn  the  failure  of  the  Commission  to  take  proper  action  for  the 
removal  of  this  condition  before  the  disaster  and  for  its  very  evident  policy 
that  'anything  is  good  enough'  until  the  contrary  is  proven  by  a  disaster 
costing  human  lives,  and  we  also  condemn  the  officials  of  the  railroad  com- 
pany above  named  for  their  neglect  to  take  the  initiative  in  the  adoption  of 
ways  and  means  for  the  protection  of  human  life  and  for  their  total  disre- 
gard of  their  responsibilities." 

That  said  wreck  was  due  to  the  culpable  negligence  of  said  Commissioners 
in  failing  to  properly  inspect  the  properties  used  at  the  place  of  said  wreck 
by  said  Long  Island  railroad,  and  in  failing  to  require  the  installation  of 
necessary  automatic  switching,  interlocking  and  other  automatic  safety  de- 
vices. 

That  on  August  5.  1924,  a  wreck  occurred  at  the  Ocean  Parkway  station 
of  the  Brighton  Beach  line  of  the  Brooklyn-Manhattan  Transit  Corporation 
operating  under  Contract  Xo.  4  with  the  city  of  Xew  York.  A  train,  con- 
sisting of  six  wooden  cars,  crashed  into  a  train  of  seven  steel  cars  which 
were  at  a  standstill,  with  the  result  that  the  roof  of  the  first  car  of  the 
wooden  train  telescoped  over  the  roof  of  the  last  car  of  the  steel  train  and 
the  after  part  of  the  roof  of  the  same  first  wooden  car  telescoped  over  the 
forward  pait  of  the  second  wooden  car.  The  forward  platform  of  the  sec- 
ond wooden  car  was  crushed,  and  as  a  result  of  said  wreck,  one  human  Ijeing 
was  killed,  and  thirty  passengers  were  injured,  fifteen  of  whom  were  removed 
to  liospitals.  That  said  train  of  wooden  cars  was  composed  of  wooden  cars 
numbered  as  follows:  The  first  and  colliding  car,  Xo.  1080;  and  the  follow- 
ing Xos.  84.5,  10-51.  47,  1078,  904.  Xone  of  said  cars  was  equipped  with  the 
modern  "dead  man's  button"  for  the  automatic  cutting  off  of  power  and  ap- 
plication of  brakes. 

The  first  car.  X'o.  1080,  was  built  in  1903.  and  it.  together  with  ears  Nog. 
10.51  and  1078,  both  built  in  1902,  were  included  in  Group  A  required  by 
Contract  Xo.  4  to  be  retired  prior  to  .January  1,  1924,  but  permitted  by  the 
Commissioners  to  continue  in  operation.  Car  84.5,  built  as  a  steam  coach  in 
1S87,  car  Xo.  47  likewise  built  as  a  steam  coach  in  1884,  and  car  Xo.  904 
built  in  1898,  were  likewise  of  wood,  old.  obsolete,  dangerous  and  unsafe, 
t  ars  Xos.  10-51  and  904  were  the  subject  of  the  aforementioned  investigation 
by  the  joint  committee  and  by  the  committee  on  transportation  facilities, 
following  the  aforementioned  disaster  of  -June  2-5.  192-3.  That  at  the  time 
of  said  accident,  the  brake  handle,  controlling  tlie  brakes  of  the  first  car 
Xo.  1080,  failed  to  function,  and  the  brakes  were  not  applied,  and  that  said 
accident  would  not  have  happened  had  said  car  the  modern  "dead  man's 
button." 

That  said  wreck  was  due  solely  and  only  to  the  culpable  negligence  of  the 
executives  and  officials  of  the  Brooklyn-Manhattan  Transit  Corporation,  and 
the  operating  companies  which  it  controls,  in  maintaining,  and  the  culpable 
negligence  of  the  Transit  Comraissioneis  in  permitting  the  use.  continuance 
and  operation  of,  and  failing  to  abate  and  remove  the  aforementioned  wooden, 
dangerous  and  unsafe  cars,  and  in  failing  to  require  the  installation  of  the 
modern  automatic  "dead  man's  button." 

tiecoiul  Chari/c.  —  That  among  other  things,  the  Transit  Commissioners 
were  by  law  charged  with  the  duty  of  effecting  a  radical  and  permanent  re- 
adjustment of  the  entire  transit  system  in  the  city  of  New  York,  with  a  view 
111  its  enlaigenn  nl ,  extension  ami  improvement,  and  for  the  purpose  of  pro- 
viding the  public  with  ade<|uatc,  safe  and  ciin\enient  transportation.  That 
in  the  year  1919  and  prior  to  the  appointment  of  said  Commissioners,  the 
lines  of  the  Brooklyn  Rapid  Transit  sj'stem  and  of  the  Xew  York  Railways 
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company  were  in  receivership  by  reason  of  general  insolvency  and  so  con- 
tinued until  1923.  It  was  generally  regarded  and  understood  that  said  re- 
ceiverships and  the  failure  of  the  railroad  companies  to  operate  successfully, 
from  a  financial  viewpoint,  and  to  furnish  safe,  adequate  and  conxcnient 
transportation  to  the  public,  was  due  to  waste,  mismanagement  and  in  a 
large  measure  to  over-capitali/ation  of  the  operating  railroad  conqntnies,  and 
it  was  the  duty  of  the  Commissioners  to  approve  only  a  reorganization  of 
the  railroad  companies  in  receivership  at  tlie  time  of  their  appointment,  as 
would  proceed  upon  an  economic  basis  and  would  effect  an  elimination  from 
the  new  capitalization  of  what  was  generally  regarded  as  "water"  and  the 
product  of  corporation  stock  manipulation,  and  represented  no  real  invest- 
ment, and  to  require  that  said  reorganization  be  upon  a  sound  financial  basis, 
Mild  that  the  activities  and  operations  of  the  reorganized  companies,  both 
financial  and  transit,  be  conducted  solely  for  the  jiurpose  of  jiroinoting 
the  interests  of  said  companies  and  the  traveling  public,  and  not  for  the 
imrpose  of  stock  promotion  oi'  iiruii|i\ilation,  or  with  a  view  to  influencing 
the  action  of  the  securities  and  stocks  of  said  reorganized  companies  upon 
any  stock  exchange.  It  was  also  the  duty  of  said  Commissioners  to  require 
and  insist  that  the  management  and  control  of  said  reorganized  companies 
be  vested  in  directors,  officers  uiiil  managers  primarily  and  solely,  interested 
in  the  welfare  of  said  companies  and  tlie  efHcient  operatimi  and  enlargement 
of  their  lines,  and  the  safety,  security  and  convenience  of  the  traveling  pub- 
lic, and  not  in  persons  interested  solely  in  the  manipvilation  upon  any  stock 
exchange  of  tlie  corporate  stock  or  securities  of  any  holding  nr  opciating  com- 
panies. That  it  was  the  duty  of  said  Transit  Commission  to  require  and 
lasist  that  adequate  financial  provision  be  made  in  said  reorganization,  for 
the  immediate  remedying  and  rcmo\ing  of  the  dangerous  and  defective  con- 
dition that  liad  been  found  to  exist  in  the  cars,  structure  and  ecpiipment  of 
the  rapid  transit  lines  in  the  city  of  New  York  iiiid  failing  which,  to  require 
and  insist  that  the  net  income  and  surplus  be  ajjplied  to  said  purposes.  That 
said  Transit  Commissioners  failed,  refused  and  neglected  to  carry  out  and 
discharge  any  of  the  aforementioned  duties,  but  on  the  contrary,  the  said 
Commissioners  i)ermitted  the  New  York  Railways  Company  to  be  reorganized 
along  the  lines  of  its  predecessor  orgaiiizatimi  and  upon  the  basis  of  an  in- 
flated capitalization,  (lividends  and  retuins  on  which  capitalization,  in  a 
large  measure  not  represented  by  any  real  investment,  <-an  and  will  come 
only  by  the  imposition  of  unwananted  and  illegal  burdens  upon  the  public. 
That  said  Commissioners  have  likewise  perniitteil  the  Brooklyn  Rapid  Transit 
Company  to  be  reorganized  into  the  Brooklx  n-Manliattan  Transit  Corporation, 
a  holding  company  for  principally  the  New  York  Rapid  Tninsit  Corporation 
(the  successors  upon  reorganization  of  the  New  York  Municpial  Railway 
Corporation),  and  other  subsidiaries,  and  |)erinittcd  the  over-capitalization 
of  its  predecessor,  the  Brooklyn  Rapid  Transit  Company.  U>  be  continued  and 
concealed  by  the  issuance  of  both  common  and  preferred  sttK'k.  without  fix- 
ing a  par  value  therefor,  and  by  permitting  said  Brooklyn-Manhattan  Tran- 
sit Corporation  to  issue  of  said  autliorizcd  stock,  249,4(i8  shares  of  pre- 
ferred stock,  and  7()9,911  shares  of  common  stock,  and  by  permitting  said 
r>iooklyn-Manliattan  Transit  Corporation  immediately  after  sjiid  reorganiza- 
tion, to  set  up  said  preferred  stock  on  its  Imoks  as  of  the  vahie  of  $100  |>er 
share,  and  it's  common  stock  as  of  the  value  of  about  •$')4  piT  share,  thcrelix 
laying  a  foundation  for  prospective  dividend  distributions  upon  said  stock 
ii|iiin  the  basis  of  said  alleged  fictitious  values,  ami  the  diversion  of  tlie 
earnings  of  said  corporation,  from  its  legitimate  i)urposes,  of  making  safe, 
ade(|uatc  and  convenient  the  operation  of  its  transit  lines. 

That  in  truth  and  in  fact  said  stocks  are  of  a  value  c(iiial  lo  liiil  a  small 
fraction  of  said  amounts  .so  set  U|i  as  their  value  U|ion  the  books  of  said 
coi|i()ration;  that  in  truth  and  in  fact,  within  one  year  prior  (n  the  tiatc 
hereof,  said  common  stock  sold  as  low  as  p^.•2'>  per  share,  and  preferred 
slock  under  $'^^>  per  share,  upon  the  New  York  Stock  Exchange  where  said 
stock  is  listed  for  trading;  that  the  dilleiciiic  between  the  vahu'  of  said  out- 
standing capital  stock  as  the  same  lias  been  entered  upon  the  books  of  saiil 
Brooklyn-Manliattan  Transit  Coriioration,  and   tlieii-  value  based  on  sales 
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thereof  as  aforementioned  in  the  open  market,  is  about  $50,000,000,  represent- 
ing water  and  fictitious  investment,  whicli  tlie  said  Commissioners  have 
tolerated  and  permitted  to  be  carried  upon  the  books  of  the  Brooklyn-Man- 
hattan Transit  Corporation,  to  the  injury  of  the  public  of  the  city  of  New 
York,  and  as  a  basis  for  a  false  cry  that  has  been  raised  that  the  rapid  tran- 
sit lines  cannot  be  operated  successfully  in  the  city  of  ISTew  York  on  the  ex- 
isting five-cent  fare,  and  for  the .  purpose  of  accelerating  a  movement  for 
the  raising  of  such  fares ;  that  in  truth  and  in  fact,  upon  the  elimination  of 
its  watered  capitalization,  the  said  Brooklyn-Manhattan  Transit  Corporation 
can  successfully  operate  its  lines  and  remedy  and  remove  the  defects  in  its 
structure  and  equipment,  and  afford  a  fair  and  reasonable  return  upon  its  real 
investment  upon  the  basis  of  a  five-cent  fare;  that  in  fact  the  Brooklyn- 
Manhattan  Transit  Corporation  is  governed  by  a  directorate  and  officers 
some  of  whom  are  serving  in  dual,  antagonistic  and  incompatible  capacities; 
that  certain  of  said  parties  are  primarily  and  principally  interested  in  the 
actions,  manipulations  and  courses  of  prices  and  sales  of  the  stocks  and 
bonds  of  said  corporations,  and  that  said  Brooklyn-Manhattan  Transit  Cor- 
poration is  being  managed  and  controlled  largely  with  a  view  to  the  favorable 
action  cf  the  stock  market  on  the  stocks  and  securities  of  the  said  company, 
and  not  in  the  interest  of  said  company  or  the  traveling  public. 

That  the  Transit  Commissioners  have  permitted  the  said  officials,  directors 
and  managers,  some  of  whom  are  engaged  in  stock  brokerage,  jobbing  and 
manipulation  business,  to  make  public,  facts  and  figures  with  respect  to  in- 
come, expense  and  surplus  of  the  Brooklyn-Manhattan  Transit  Corporation 
since  its  reorganization,  for  the  purpose  of  enticing  an  innocent  and  un- 
suspecting public  into  the  purchase  of  the  stocks  and  lx)nds  of  said  corpora- 
tion, of  prices  largely  in  excess  of  their  real  value,  by  said  means,  and  by 
means  of  unwarranted  distributions  to  stockholders  of  moneys  properly 
applicable  to  the  operation,  improvement  and  development  of  its  lines.  That 
it  was  the  duty  of  said  Transit  Commissioners,  with  knowledge  that  said 
railroad  company  represented  and  claimed  the  existence  of  said  income  and 
surplus  to  require  and  insist,  that  the  same  be  applied  towards  remedying 
and  removing  the  defective  conditions  in  the  cars,  structure  and  equipment, 
which  had  been  found  to  exist,  thereby  preventing  the  wrongfud  diversion 
of  said  funds,  and  that  the  Transit  Commissioners  failed,  refused  and 
neglected  to  direct  and  require  such  application  of  said  alleged  income  or 
surplus. 

That  it  has  been  reported  that  for  the  year  ending  June  30,  1  !)24,  the 
Brooklyn-Manhattan  Transit  Corporation  earned  a  net  surplus,  after  paj'- 
nient  of  all  operating  expenses,  interest,  rent,  sinking  fund,  accruals  and 
amortization,  of  $4,922,065.  Notwithstanding  the  matters  and  things  herein- 
l>efore  set  forth,  and  the  dangerous  and  defective  condition  of  the  car.  struc- 
ture and  equipment  of  said  Brooklyn-Manhattan  Transit  Corporation,  and 
its  failure  to  comply  with  the  provisions  of  Contract  No.  4,  the  directors  of 
said  corporation,  among  other  things  for  the  purposes  of  influencing  thereby 
the  action  of  prices  of  its  securities  on  the  stock  exchange,  commencing  May 
1,  1924,  and  ever  since,  have  paid  dividends  at  the  rate  of  $6  per  annum  on 
each  share  of  preferred  stock,  an  aggregate  of  about  $1,.")00.000  per  annum, 
or  at  the  rate  of  18  per  cent  per  annum,  upon  the  basis  of  the  low  price  at 
which  said  stock  sold  within  one  year  prior  to  the  date  hereof.  That  the 
Transit  Commissisoners  have  permitted  said  dividend  to  be  paid  and  to 
continue,  and  the  funds  of  the  corporation  and  its  operating  companies  to 
be  thus  improperly  diverted  from  the  legitimate  uses  and  purposes  of  the 
corporation  and  its  controlled  companies,  to  wit,  for  the  purposes  of  remov- 
ing its  dangerous  and  defective  cars,  structure  and  equipment.  That  said 
Commissioners  have  permitted  the  said  officers  of  the  corporation  to  repre- 
sent to  innocent  and  prospective  purchasers  of  stock  of  the  Brooklyn-Man- 
hattan Transit  Corporation,  that  after  deducting  the  amiuinl  paid  as  divi- 
ilend  on  the  preferred  stock,  that  there  was  earned  during  llic  year  ending 
•Tune  30,  1924,  about  $3.50  per  share  on  the  common  stock,  or  at  the  rate  of 
about  40  per  cent  per  annum,  on  the  low  price  at  which  said  common  stock 
sold  during  the  period  of  one  year  prior  to  the  date  hereof. 
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'I'liiit  coiitraiy  to  law  and  in  violation  of  the  letter  anil  spirit  of  tlie 
Kapid  Transit  Contract  No.  4,  the  Transit  Commissioners  have  permitted 
the  otticers  and  directors  of  the  New  York  Rapid  Transit  Corporation  to 
divert,  nnlawfiilly  use  and  employ  its  moneys  and  funds  and  to  charge  the 
same  a.s  an  operating  expense  under  Contract  No.  4,  for  purposes  of  the 
ad\ ertiscment  and  acceleration  of  its  aforementioned  movement  to  impose 
upon  the  public  an  increased  fare,  and  have  tolerated  and  permitted  tlie  use 
of  its  cars  by  the  said  corporation  for  the  display  of  posters  and  advertisc- 
Mirnts  calculated  by  misrepresentation  and  deceit  to  advance  and  further 
said  movement  for  an  increased  fare,  and  to  wrongfully  arouse  an  unwar- 
ranted public  indignation  against  the  administration  of  the  city  of  New 
York,  and  to  wrongfully  shift  the  responsibility  for  the  present  intolerable 
traction  conditions  in  said  city,  from  the  Brooklyn-Manhattan  Transit  Cor- 
poration and  operating  companies  to  the  city  of  New  York. 

Third  Clwrfic. — That  the  Transit  Commissioners  have  failed  and  neglected, 
and  are  still  failing  and  neglecting,  to  direct  and  require  that  sutficient  rail- 
road cars,  and  adequate,  efficient  and  proper  train  crews  and  other  equip- 
ment, be  furnished  by  the  railroad  companies  under  Contracts  Nos.  3  and  4, 
as  a  result  of  which  the  traveling  public,  especialy  during  the  so-called  rush 
hours,  riH'eives  inadequate  and  insufficient  accommodation  upon  the  cars,  and 
arc  crowded,  packed  and  jammed  beyond  the  capacity  thereof,  into  the  cars 
of  the  railroad  companies  and  into  more  or  less  solid  masses,  to  the  detri- 
ment of  the  morals,  health,  decency  and  comfort  of  the  traveling  public,  and 
in  violation  of  the  provisions  of  the  Public  Service  Commissions  Law,  the 
J\apid  Transit  Act,  and  contrary  to  the  provisions  of  Contracts  Nos.  3  and 
4.  That  said  Commissisoners  have  likewise  tolerated  and  permitted  said  con- 
dition of  jamming,  crushing  and  packing  of  the  public  to  prevail  as  well 
(luring  the  so-called  non-rush  hours,  without  even  pretense  at  an  excuse 
from  said  railroad  companies,  and  under  conditions  which  border  on  inde- 
cency and  danger  to  health  and  morals.  That  said  Commissioners  have 
tolerated  said  railroad  companies  to  deliberately  embarrass,  maltreat  and 
inconvenience  the  traveling  public  by  wilfully  and  without  reason  or  cause, 
decreasing  the  number  of  trains  and  cars  operated  after  the  passing  of  the 
so-called  peak  hour,  with  the  result  that  the  aforementioned  conditions  of 
crowding,  jamming,  packing  and  crushing  continue  throughout  the  day  and 
into  the  late  hours  of  the  night. 

Fourth  Charge. —  That  said  Commissioners  have  failed  to  i)ropcrly  ad- 
minister and  secure  compliance  with  the  terms,  obligations  and  duties  placed 
upon  the  rapid  transit  railroad  companies  under  Contracts  Nos.  3  and  4, 
and  have  failed  to  protect  the  rights  and  interests  of  the  city  of  New  York 
in  said  contracts. 

In  chapter  2,  Article  XT. IX,  paragraph  ."),  of  Contracts  Nos.  3  and  4,  it  is 
specifically  provided  as  follows: 

"Within  thirty  (30)  days  after  the  3()th  day  of  June  following  the  be- 
ginning of  such  tem))orary  operation  and  atinually  thereafter  the  Commission 
and  the  lessee  shall  determine  the  classification  and  amount  of  depreciation, 
and  excess  maintenance  not  covered  by  the  amount  set  aside  under  paragraph 
4  of  this  article,  during  the  preceding  fiscal  year,  and  the  deduction  for  such 
year  shall  thereu|)on  l)e  adjusted  to  conform  with  such  determination." 

lit  was  the  purpose  of  said  contracts  to  set  aside  systematically  at  the 
close  of  each  year  the  amount  of  depreciation  applicable  to  the  properties 
operated  under  said  contracts  during  the  preceding  fiscal  year,  and  to  ac- 
cumulate such  depreciation  fun<ls  for  the  retirement  and  renewals  of  all 
units  of  properties.  Said  provisions  were  inserted  specifically  for  the  pur- 
j'ose  of  preventing  the  grailual  disintegration  of  the  properties  of  the  rail- 
road companies,  such  as  had  taken  place  during  prior  operation  on  the  vari- 
ous street  raihvay  properties  in  the  city  of  New  York  through  the  neglect 
iif  adequate  provision  for  deprcciM  I  ion  ;irul  proper  renewals  and  raainten- 
nance  of  property. 

That  the  ( '(iiiuiiissioMiM's  permitted  the  opiTMting  companies  :nid  particu- 
larly llic  liilcrlinro  Kapid  Transit  Company  o])erating  under  Contract  No. 
3,  to  coiitiniu'  cliaiging  such  inadequate  sums  for  depreciation,  that  they 
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are  practically  iicjiligiblc  lor  tlio  purposes  set  forth  in  said  contracts.  That 
as  a  result,  the  financial  integrity  of  said  rapid  transit  properties  has  not 
been  adeipiately  safeguarded,  insufiicient  funds  for  renewal  and  replacements 
ha\e  liecn  provided,  and  the  properties  permitted  to  deteriorate,  with  a 
resultant  deteiioration  in  service  and  a  consequence  that  in  the  event  of  re- 
capture liy  the  city  of  New  York,  said  properties  will  be  in  an  impaired  con- 
dition requiring  large  expenditures  of  money  for  repairs. 

Fifth  Charge. — That  the  Transit  Construction  Commissioner,  the  predeces- 
sor of  the  Transit  Commissioners,  had  taken  active  steps  to  secure  compli- 
ance by  the  operating  companies  with  the  provisions  in  Contracts  Nos.  3 
and  4  for  depreciation  allowance.  Upon  failure  to  agree  with  the  Inter- 
borough  Rapid  Transit  Company  as  to  the  amount  of  depreciation  to  be 
provided  annually  under  said  Contract  No.  3,  said  Transit  Construction  Com- 
missioner, under  the  provisions  of  Contract  No.  3.  demanded  that  the  question 
be  arbitrated,  and  named  as  his  arbitrator  the  Hon.  Milo  R.  Maltbie  on 
March  16,  1921.  In  April,  1921,  the  Interborough  Rapid  Transit  Company 
designated  as  its  arbitrator  Mr.  Charles  F.  Uebelacker.  and  the  two  arl)itra- 
tors  then  selected  ex-.Judge  Luke  D.  Stapleton.  Said  arbitration  com- 
menced, but  no  steps  have  been  taken  to  consummate  said  arbitration  since 
the  abolition  of  the  office  of  the  Transit  Construction  Commissioner  and 
the  appointment  of  the  Transit  Commissioners.  That  said  Transit  Commis- 
sioners have  failed,  refused  and  neglected  to  proceed  with  said  aibitration, 
and  thereby  to  secure  adequate  allowance  for  depreciation  under  the  provi- 
sions of  Contract  No.  3. 

S'ixlh  Charge. — That  said  Transit  Commissioners  are  responsible  for  the 
administration  in  the  city  of  New  York  of  the  rental  provisi<ms  contained  in 
Contracts  Nos.  3  and  4.  Under  said  contracts  each  Company  is  required  to 
pool  all  revenues  directly  or  indirectly  derived  from  the  operation  of  the 
properties,  and  then  to  pay  out  of  the  amount  so  pooled  all  necessary  operat- 
ing charges  as  fixed  in  the  paragraphs  in  said  contracts  defining  the  cost  of 
operation. 

That  said  Transit  Commissioners  have  failed  and  refused  to  secure  ob- 
servance by  said  railroad  companies  of  said  last  mentioned  provisions  con- 
tained particularly  in  Contract  No.  4.  That  said  entire  revenues  derived 
from  the  operation  of  the  properties  have  not  been  pooled.  That  said  Com- 
missioners have  permitted  the  said  operating  companies  to  exclude  and  re- 
tain from  said  revenues  large  sums  received  as  rentals  from  cars  temporarily 
leased  to  other  corporations,  a^  well  as  the  proper  share  of  joint  revenues 
with  other  companies,  and  the  amounts  received  as  interest  upon  bank  bal- 
ances on  current  cash  used  in  operation,  the  aggiegnte  amount  of  moneys 
so  improperly  excluded  lieing  approximately  if  1 ,000,000. 

t^erenth  Charge. — That  said  Commissioners  have,  contrary  to  and  in  viola- 
tion of  the  provisions  of  the  said  Contract  No.  4,  permitted  the  railroad 
companies  to  include  large,  exorbitant  and  unwarranted  charges  for  the 
maintenance  of  the  receivership  in  the  cost  of  operation.  That  said  Com- 
missioners have  permitted  unjust,  unwarranted  and  unlawf\il  methods  of  ap- 
portionment of  joint  operating  costs  incurred  in  operation  with  outside 
properties.  That  the  Commissioners  have  failed  and  refused  to  provide  an 
adequate  examination  of  the  operating  accounts  of  the  lessees  under  Con- 
tracts Nos.  3  and  4,  and  have  failed  and  refused  to  exclude  from  the  cost 
of  operation  of  the  railroad  properties,  all  items  of  expense  which  should 
not  he  properly  charged  against  operation  under  said  Contracts  Nos.  3 
and  4. 

Eighth  Charge. — That  the  Transit  Construction  Commissioner,  the  pre- 
decessor of  the  Transit  Conmiissioners,  had  made  objections  to  the  inclusion 
of  a  number  of  substantial  and  important  items  in  the  twelfth  and  nine- 
teenth quarterly  determination  of  cost  by  the  engineers  under  Contract  No. 
4.  Upon  failure  to  reach  an  agreement  with  the  railroad  ••onipany  and  in 
pursuance  of  the  provisions  of  Contract  No.  4,  said  Transit  Construction 
Commissioner  resorted  to  the  arbitration  provision  contained  in  said  <on- 
tract  and  appointed  Hon.  Charles  S.  Hervey,  a  previous  Public  Service  Com- 
missioner, as  the  city's  representative  on  the  board  of  arbitration,  and  that 
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the  railroiid  company  likewise  appointed  as  its  representative,  Benjamin  G. 
Paskus,  but  upon  the  abolition  of  the  office  of  said  Transit  Construction 
Commissioner,  and  the  appointment  of  tlie  Transit  Commissioners,  said  Tran- 
sit Commissioners  failed  and  neglected  lo  proceed  with  said  arbitration,  to 
the  detriment  of  Uie  city's  rights  and  interests  under  said  contract. 

That  prior  to  the  abolition  of  the  office  of  Transit  C'onstruction  Commis- 
sioner, said  Commissioner  objected  and  excepted  to  a  number  of  important 
cliarges  which  the  railroad  companies  had  included  among  the  operating 
expenses  under  Contracts  Nos.  3  and  4,  but  that  his  successors,  the  Transit 
Commissioners,  have  failed  to  urge  such  objections  and  exceptions,  and  have 
done  nothing  to  cause  the  removal  of  said  unjust  and  unwarranted  charges 
against  the  rights  and  interests  of  the  city  of  New  York  under  Contracts 
Nos.  3  and  4, 

Xiiith  Charge. — That  the  'J'ransit  Commissioners  have  violated  their  duties 
to  the  public  by  creating  and  maintaining  expensive  and  uselessa  positions 
in  the  appointment  of  officers  wlio  by  pievious  training  and  experience  were 
unfitted  for  tlie  duties  and  responsibilities  of  their  ])Ositi()ns. 

Tliat  said  Transit  Commissioners  in  creating  useless  positions  filled  tlie 
same  with  appointees  wlio  secured  their  office  solely  because  they  were  fa- 
vorites of  the  Commissioners. 

Nothwithtsanding  that  valuation  reports  have  long  since  been  completed 
and  hearings  of  the  Commission  on  sudi  valuation  have  been  discontinued 
the  large  organization  which  said  Transit  Commissioners  created  lias  been 
continued  without  the  accomplishment  of  any  object  in  the  public  interest. 
The  said  Trnnsit  Commissioners  have,  in  connection  witli  said  organization, 
employed  and  continued  to  retain  useless  and  liigh-priced  emjiloyes,  as  well 
as  a  large  clerical  force,  at  tlie  expense  of  the  cit3'  of  New  York. 

That  the  total  cost  to  the  city  for  salaries  and  expenses  of  the  Commission 
has  been  about  ."jJT.oOO.OOO;  that  said  sum  is  almost  entirelj-  a  waste  of  the 
city's  fund,  and  that  the  Transit  Commissioners  have  failed  and  neglected 
to  accomplish  anything  of  a  constructive  character  to  relieve  the  emergency, 
and  the  danger  and  inc(jii\ ciiience  in  the  transportation  facilities  of  the  city 
of  New  York. 

Tenth  Charge. — Tliat  the  Transit  C  ommissioners  have  failed  and  neglected 
to  discharge  the  duty  resting  upon  said  Commissioners  under  the  Public 
.Ser\ice  Commissions  Laws  of  restoring  unified  service  which  had  been  tem- 
))orarily  split  up  during  the  perioil  of  receivership  of  the  railroad  companies 
in  New  York  and  Brooklyn,  and  of  reinstating  a  universal  five-cent  fare  as 
it  existed  prior  to  these  receiverships.  The  I^egislature.  in  the  Transit  law 
of  1021,  which  created  the  Transit  Coniniission,  luid  specifically,  in  connec- 
tion with  the  proposed  plan  for  the  relief  of  the  emergency  then  existing  in 
the  transit  situation,  made  provision  looking  to  a  unification  and  better- 
ment of  the  street  railway  lines  with  a  view,  as  far  as  possible,  for  the  main- 
tenance of  the  five-cent  fare. 

That  contrary  to  tlie  spirit  and  intent  of  said  law  and  against  the  in- 
sistence of  the  corporation  counsel  of  the  city  of  New  York,  that  the  Brook- 
lyn (Mty  Railroad  Company  lie  included  in  the  newly  organized  B.  M.  T. 
system,  so  that  all  of  the  sur  face  lines  in  the  borough  of  Brooklyn  could  be 
operated  as  a  unified  system  for  the  service  of  the  public,  the  Transit  Com- 
missioners permitted  the  Brooklyn  Rapid  Transit  ('ompany  to  be  reorgan- 
ized into  the  Brooklyn-Manhattan  Transit  Cori)oration.  without  the  inclu- 
sion of  tile  properties  of  the  Hrooklyn  City  Railroad  Company,  thereby  con- 
tinuing the  splitting  up  of  the  lines  caused  by  the  receivership,  on  an  ar- 
liitrary  liasis  and  a  dupiication  of  fares,  and  other  iuteiference  with  reason- 
able service,  to  the  injury  of  the  public. 

That  the  Transit  Commissioners,  against  the  insistence  of  tlie  corporation 
counsel  of  the  city  of  New  York,  refused  to  direct  and  re(illire,  in  connection 
with  llie  reorganization  of  the  Brooklyn  and  New  ^'ork  Companies,  that 
jirovision  be  made  for  the  restoration  of  transfers  on  all  [loints  of  intersec- 
tion as  they  had  existed  jirior  to  the  dissolution,  following  the  receiverships. 

That  the  Transit  Commissioners  liave  failed  and  neglected  to  require  the 
Brookl.\n  City  Uailroad  Comjiaiiy  lo  furnisli  prn|)er  service,  notwithstanding 
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that  the  said  coipoiatiou  is  conducting  its  operations  on  a  profitable  basis 
since  the  receivership,  to  wit,  for  the  fiscal  year  ending  June  30,  1923,  it 
reported  a  net  return  of  18  per  cent  upon  its  $12,000,000  capital  stock  out- 
standing, and  that  the  said  Commissioners  have  likewise  failed  and  refused 
to  direct  said  railroad  company  to  restore  the  transfers  in  effect  prior  to  the 
receivership. 

Eleventh  Charyc — That  tlie  Transit  Commissioners  have  permitted  the 
officers  and  managers  of  the  Brooklyn-Manhattan  Transit  Corporation,  to 
nullify,  avoid  and  evade  the  provisions  of  Contract  No.  4.  That  in  and  by 
said  Contract  Xo.  4  specific  |)rovision  was  made  foi-  the  retirement  from 
se:-vice.  prior  to  .laiuiary  1,  1924,  of  118  wooden,  olisolete  and  dangerous 
cars;  that  said  Transit  Commissioners  wrongfully  and  contrary  to  the  pro- 
vision of  said  contract,  permitted  said  cars  to  remain  in  operation  in  the 
service  of  the  railroad  companies  after  January  1.  1924,  and  to  the  date 
hereof;  and  contrary  to  the  express  provisions  of  said  Contract  No.  4  and  its 
clear  purpose  ajid  intent  that  ultimately  the  Brooklyn  ]iulilic  should  be 
transported  in  steel  cars  only,  and  to  that  end.  that  from  time  to  time  as 
hxed  in  said  contract,  the  wooden  cars  Ije  retired,  the  said  Transit  Commis- 
sioners, for  the  purpose  of  perpetuating  and  continuing  in  operation  said 
wooden  cars,  have  agreed  with  the  Brooklyn-Manhattan  Transit  Corporation 
and  its  operating  company,  the  New  York  Transit  Corporation  upon  a  policy 
of  alleged  reconstruction  of  alwut  one-half  of  the  present  wooden  equipment 
of  said  railroad  company  into  1.50  three-car  units,  each  consisting  of  two  n\o- 
tor  cars  with  a  tiailer  car  between,  permanently  connected  together  and  op- 
erated as  a  single  three-part  "articulated  unit."  That  the  continuance  in 
use  of  said  wooden  cars  so  reconstructed,  is  contrary  to  the  provisions  of 
Contract  No.  4.  That  the  Transit  Commission,  on  June  10,  1924,  approved 
the  reconstruction  of  .lO  of  such  wooden  cars,  contrary  to  and  in  violation 
of  the  provisions  of  Contract  No.  4,  thereliy  perjietuating  to  the  people  of  the 
city  of  New  York  the  danger  from  said  wooden  cars. 

Dated,  New  York.  October  24,  19*21. 

Mk.s.s.vcie  of  Govei!.\oi{  Smith 
STATE  OK  NE\\'  YORK 
ExEcum-E  Chamber 

February,  16,  1923 

To  the  Legislature: 

On  November  7,  1924,  the  Board  of  Estimate  and  Apportionment  of  the 
city  of  New  York  forwarded  to  me  with  a  request  for  action  certain  charges 
against  the  Transit  Commissioners  of  New  York.  In  accordance  with  the 
provisions  of  the  Public  Officers'  Act,  I  could  have  in  person  or  by  the 
appointment  of  a  commissioner  heard  the  evidence  offered  to  substantiate 
the  charges,  but  I  was  of  the  belief  that  the  public  interests  of  the  city  of 
New  York  required  a  comprehensive  study  of  the  whole  situation  with  regard 
to  the  development  and  operation  ot  transit  facilities  in  that  city.  Accord- 
ingly, I  resorted  to  the  Executive  Law  and  under  the  provisions  of  section 
eight  thereof,  I  appointed  John  V.  ^IcA\oy,  a  justice  of  the  Supreme  Court 
assigned  to  the  Appellate  Division  in  the  First  Department,  a  commissioner 
to  inquire  into  the  management  and  affairs  of  the  Transit  Commission. 

Under  that  appointment,  jiublic  hearings  were  held  at  the  rooms  of  the 
Association  of  the  Bar  in  the  city  of  New  York  and  investigations  were 
made,  testimony  taken  and  e\  idence  examined.  On  Friday,  February  (!.  102.'), 
Justice  McAvoy  made  full  and  complete  report  to  me  as  required  by  section 
eight  of  the  Executive  Law.  In  my  opinion  tlie  rc])()rl  is  a  calm,  clear,  under- 
standable summation  of  all  the  testimmiy  and  argumi  nl  broiiglit  out  in  the 
(Muirse  of  the  hearing.  It  slmw-:  a  conipletc  kiiowledg.'  of  every  detail  of  the 
immense  mass  of  testimony,  a  thorough  study  of  all  the  exhibits  submitted 
at  the  investigation,  ami  as  a  result  of  personal  investigation  of  transit 
ronditions  sets  forth  conclusions  and  recommendations  with  which  I  fully 
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concur.  For  that  reason,  1  aui  transmitting  it  to  you  in  full,  in  order  that 
it  may  be  part  of  this  message  and  be  printed  as  a  legislative  document. 

Careful  study  of  the  leport  on  the  part  of  your  honorable  bodies  will  dis- 
close that  only  one  of  tlie  recommendations  for  legislative  action  is  entirely 
new;  the  others  I  have  repeatedly  recommended  in  messages  t<j  the  Legisla- 
ture over  a  period  of  at  least  three  yaars. 

In  my  annual  message  of  1923,  1  said,  "I  recommend  that  *  »  ^  the 
power  heretofore  held  by  cities  over  the  teinis  of  their  franchises  be  re- 
turned to  them,  where  it  belongs."' 

In  an  additional  message  to  the  Legislature  on  ,May  ;i,  1923,  I  said,  "Con- 
trol over  their  own  agreements  with  public  utility  corporations  should  be 
restored  to  the  localities  of  the  state  without  delay.  There  can  be  no  ques- 
tion but  that  this  contiol  over  their  own  pro])crty  should  be  exercised  by  the 
localities  an<l  not  by  a  superimposed  st:ite  agency.'' 

Again  in  1024,  in  my  annual  message,  1  said,  ■"  Withdrawing  from  the 
localities  of  the  power  over  tlieir  own  contracts  and  lodging  it  in  State 
commissions  are  indefensible  and  met  with  opposition  fioni  c\ery  quaricr  of 
the  State." 

In  April,  1924,  I  sent  an  additional  message  to  llie  Legisl;\turc,  urging 
again  that  these  rights  be  restored  and  in  my  annual  message  of  192'),  while 
recommending  that  these  rights  to  control  their  own  contracts  be  resloied  t/ 
localities  outside  of  New  York  vity,  where  they  are  controlled  Ijy  the  Public 
Service  Commission,  I  awaited  .lustice  .AfcAvoy's  rejiint  before  dealing  specifi- 
cally with  any  phase  of  transit  in  New  York  city. 

Now,  however,  I  call  your  attention  to  conclus'on  No.  3  in  Justice  McAvoy's 
report. 

"The  power  formerly  reposed  in  tlie  Transit  Commission  to  initiate 
and  construct  new  rapid  transit  lines  within  the  City  of  New  York 
was  taken  from  it  on  July  1.  1924.  It  has  also  been  depri\ed  of  the 
power  to  alter  fares,  wliicli  ha\e  been  fixed  by  contract  or  in  franchi.se 
grants.  The  power  remaining  in  the  Transit  Commission  to  alter  the 
existing  contracts  with  railroad  companies  without  the  eons(uit  of  the 
City  of  New  York,  should  be  abrogated." 

The  argument  which  is  set  forth  for  this  recommendation  in  the  report 
under  the  heading  "  Legislation  Affecting  Transit  Commission's  Power  to 
Alter  Contracts,  Including  Rates  of  Fare  "  seems  to  nie  to  lie  un-inswerablc. 
J  ask  that  the  power  remaining  in  the  Transit  Commission  t(<  alter  the 
existing  contracts  with  laihoad  companies  without  the  consent  of  the  city  of 
New  York  be  abrogated. 

The  situation  with  regard  to  tinnncing  ^uliway  consliuction  was  known  io 
the  Legislature  of  1924.  The  city  authorities,  rciJiesented  by  the  Comptroller, 
laid  this  matter  before  the  Senate  and  Assemldy  in  a  comprehensive  memo- 
randum. The  Senate  adopted  tlie  proposed  constitutional  aiiiendinent  for 
relief  but  it  went  down  to  defeat  in  the  Assembly  and  the  Assembly  dele;!t  in 
1924  meant  the  postponement  of  reliefs  so  far  as  this  matter  is  concerned 
until  January  1,  1928. 

Conclusion  No.  1.1  in  .lustice  McAvoy's  report  states  that, 

"In  order  to  provide  funds  wliicli  uill  lie  required  in  the  construction 
of  new  subway  lines,  tlie  borrowing  capacity  of  the  City  of  New  Y'ork 
should  be  increased  by  amendment  Io  the  Constitution  of  the  Stale  in 
such  manner  as  will  exempt  sufliciciit  sums  from  the  present  debt 
limitation." 

I  call  your  attcntimi  to  tlie  argument  in  tlie  report  sustaining  this  recom- 
mendation which  you  will  find  under  the  heading  "  liorrowing  C^apacity  of 
llie  City  of  New  York."  In  connection  with  Ibis  rccomiiieiidiition,  it  must  lie 
borne  in  mind  that  sufiwiiys  are  not  the  only  [uiblic  improvements  rc(|niiid  in 
City  of  New  Y'ork.  I'o  meet  her  normal  growth,  she  must  out  of  the  procieds 
of  hi'r  corporate  stock  enlarge  and  <le\clop  many  other  nei'dcd  peimnneiit 
public  ini|ir()vep-,eiits.    The  school  construction  progrum  alone  is  enormous. 
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For  all  of  llie  reasons  by  tlic  coirmiissionor,  as  well  as  those  set  fortli 

in  the  nieiuoraiidiiiii  of  the  (  oinptrollev  of  New  York  City,  I  refomiiiend  the 
passage  of  a  constitutional  amendment  to  hroaden  the  power  of  the  city  to 
issue  its  bonds  for  additional  subway  construction. 

The  tunnel  now  being  built  between  Brooklyn  and  Staten  Island  is  in 
accordance  with  the  mandatory  provisions  of  Chapter  700  of  the  Laws  of 
192.1.  This  act  placed  (ipon  the  city  of  New  York  the  duty  of  proceeding 
with  the  construction  of  a  tunnel  to  be  used  for  both  freight  and  passenger 
purposes.  The  passage  of  tliis  act  in  its  present  form  was  a  mistake  and  was 
an  utter  disregard  of  the  principal  of  Home  Rule. 

Conclusion  No.  20  of  the  report  finds  that. 

"  The  plans  for  the  Staten  Island  tunnel  now  being  built  to  accom- 
modate both  freight  and  rapid  transit  service  at  a  great  cost  to  the  City 
of  New  York  should  be  changed  so  as  to  provide  for  a  proper  rapid 
transit  tunnel  which  may  be  more  speedily  and  economically  constructed. 
Such  amendment  to  present  legislation  as  is  appropriate  on  this  subject 
should  be  enacted  to  accomplish  this  result." 

I  trust  that  you  will  give  serious  and  careful  consideration  to  this  recom- 
mendation and  act  upon  it. 

Bus  operation  is  dealt  with  in  the  report  in  clear  and  understandable 
fashion.    I  call  your  attention  to  Conclusion  No.  21  of  the  report, 

"  The  bus  lines  in  the  City  of  New  York  which  are  now,  according  to 
rulings  of  the  Courts,  illegally  operated,  should  be  required  to  make 
applications  for  franchises  and  certificates  of  convenience  and  necessity 
under  the  existing  law,  to  the  end  that  the  City  of  New  York  may 
receive  a  proper  percentage  of  the  income  derived  from  the  buses,  the 
service  be  improved,  and  responsibility  for  the  proper  operation  of 
these  vehicles  be  fixed,  until  such  times  as  the  right  of  the  municipality 
to  operate  such  lines  shall  have  been  established  in  the  courts  or  by  new 
legislation  and  the  municipality  shall  have  determined  to  operate  this 
service." 

Illegal  operation  of  buses  is  against  the  law  and  nobody  can  defend  it. 
A  municipality  should  not  be  above  the  law  any  more  than  an  individual. 
While  this  report  makes  no  definite  recommendation  as  to  legislation,  I  call 
your  attention  to  my  annual  messages  of  1923,  1924  and  1925  and  special 
messages  dealing  with  this  subject,  in  which  I  have  repeatedly  urged  that 
all  the  cities  of  the  State  be  given  the  right  to  own  and  operate  bus  lines. 

In  April,  1924,  I  said,  in  a  special  message,  "  The  power  to  exercise  the 
right  to  engage  in  municipal  enterprise  which  will  aflford  transportation 
relief  should  be  placed  with  the  localities  themselves  and  municipal  o\vnership 
and  operation  of  bus  lines  made  possible  whenever  a  city  determines  for  itself 
that  it  is  wise  and  necessary  to  embark  upon  such  undertakings." 

In  my  first  message  of  1925,  I  said,  "All  cities  should  be  given  the  power 
to  own  and  operate  any  bus  lines  which,  in  the  opinion  of  local  authority, 
are  necessary  to  meet  the  needs  of  the  community." 

If  there  is  any  doubt  as  the  report  indicates  as  to  the  ability  of  the  cities 
to  own  and  operate  buses  either  under  the  so-called  Home  Rule  amendment 
to  the  Constitution  or  the  legislation  enacted  pursuant  to  it,  I  suggest  the 
enactment  of  a  statute  applicable  to  all  cities  of  the  State,  so  that  all  doubt 
may  be  removed. 

With  respect  to  the  charges  against  the  Transit  Commissioners  heretofore 
spoken  of  in  this  message,  you  will  note  that  Justice  McAvoy  says, 

"  I  have  given  careful  attention  to  these  charges,  with  a  view  to 
determining  whether  there  is  any  reasonable  ground  to  believe  that  they 
would  result  in  establishing  that  the  individuals  who  are  now  serving 
as  Transit  Commissioners  should  be  removed  from  office  for  the  various 
acts  of  alleged  misconduct  charged." 
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You  will  furthor  iioti;  that  in  Conclusion  No.  2,  .lustice  McAvoy  says, 

"The  proof  pieseiiteil  with  rcspent  to  thp  charges  filed  by  the  Board  of 
Estimate  and  Apportionment  against  the  Transit  ConiniisKioners  shows 
that  the  charges  are  witlmut  foundation  and  that  no  causi>  exists  for  the 
removal  from  offiee  of  the  (  ommissioncrs.  " 

I  approve  tliis  conclusion.  There  is,  liowevcr,  a  sharp  distinction  lietween 
the  removal  from  office  of  individual  Commissioners  upon  charges  of  miscon- 
duct and  the  abolition  of  a  Commission  itself  as  an  agency  of  government. 
After  removal  upon  charges  the  obligation  would  still  rest  upon  the  Governor 
to  appoint  successors  to  the  office.  I  have  held  continuously  since  1923  that 
there  is  no  need  for  such  an  agency  of  government  as  tlie  Transit  Commis- 
sion. Its  existence  in  the  CiU'  of  New  York  has  given  rise  to  a  division  of 
responsibility  in  the  past  with  respect  to  transit  matters.  The  facts  you  will 
find  set  forth  in  the  report  of  Justice  McAvoy.  However  true  this  may  be, 
it  nevertheless  remains  that  this  division  should  not  and  can  not  be  urged 
in  extenuation  of  the  conduct  of  the  Board  of  Estimate  and  Apportionment  in 
its  persistent  refusal  to  cooperate  with  the  Transit  Commission.  The  Transit 
Commission  exists  in  accordance  with  and  pursuant  to  law  and  had  placed 
upon  it  certain  functions  which  it  has  to  ])erform  jointly  with  the  city 
authorities  for  the  development  of  transit  facilities.  During  my  four  years 
in  office,  I  have  repeatedly  leconimended  the  abolition  of  many  existing 
agencies  of  the  State  government.  That  did  not  meaii,  liowever,  that  I  should 
refuse  to  cooperate  with  them  simply  because  the  Legislature  ignored  my 
recommendation  to  abolish  them.  I  concur  in  tlie  conclusion  of  Justice 
McAvoy  who  says, 

"  The  pressing  necessities  of  the  transit  situation  called  for  cooperation 
between  the  Transit  Commission  and  the  Board  of  Estimate  and  Appor- 
tionment, and  the  rejection  of  contracts  without  any  assigned  good 
reason  or  because  of  hostility  to  the  Transit  Commission,  which  under 
the  law  was  the  only  body  which  could  propose  them,  is  indefensible." 

In  1923  and  1924  I  recommended  the  abolition  of  the  Transit  Commission 
and  stated  tliat  in  my  belief  its  powers  could  be  lodged  in  the  municipality. 
Since  that  time  the  power  to  construct  new  subways  has  been  taken  from  the 
Transit  Commission  and  placed  in  the  Board  of  Transportation  of  New  York 
City  but  all  other  powers  remain  as  before  in  the  Transit  Commission.  1  am 
still  of  the  opinion  that  the  Transit  Commission  should  be  abolished. 

The  deplorable  transit  conditions  in  New  York  are  admitted  by  everybody. 
The  immediate  question,  therefore,  is  relief  and  relief  at  the  earliest  possible 
moment  for  the  millions  of  people  who  live  in  the  City  of  New  Y'ork.  1 
urge  upon  the  Legislature  to  study  the  constructive  reccunniendations  of  this 
report  and  by  following  the  recommendations  herein  contained  to  make  its 
contribution  to  the  health,  happiness  and  comfort  of  the  peojile  of  the  largest 
city  in  the  country. 

ALFRED  E.  SMITH. 


GENERAL  APPENDIX  B 

The  Grade  Crossing  Problem 

Keport  by  Commissioner  LeRoy  T.  Harkness 


October  15,  1925 

To  the  Transit  Commission-: 

In  response  to  the  request  of  the  Legislative  Committee  on  Grade  Crossings 
dated  August  1,  1925,  for  complete  information  as  to  the  grade  crossing 
problem  in  the  City  of  New  York  and  its  possible  solution.  I  am  submitting 
this  report  whicii  amplifies  and  brings  up  to  date  my  previous  report  of 
October  25,  1923. 

The  grade  crossing  problem  in  New  York  City  may  be  expressed  in  this 
wise:  Over  400  existing  grade  crossings,  of  which  308  should  be  eliminated 
as  soon  as  possible;  killed  during  the  period  between  July  1.  1907  and 
January  1,  1925,  253;  injured,  426.  Cost  of  eliminating  the  308  dangerous 
crossings,  in  excess  of  .$50,000,000,  which,  however,  does  not  include  the  recon- 
struction of  the  New  York  Central  tracks  on  the  West  Side  of  the  Borough 
of  Manhattan  and  probably  only  partially  the  treatment  of  the  Atlantic 
Avenue  Division  of  the  Long  Island  Railroad  in  the  Boroughs  of  Brooklyn 
and  Queens. 

The  number  of  casualties  at  grade  crossings  is  the  greatest  single  element 
in  the  situation,  but  there  must  also  be  kept  in  mind  the  factor  of  arrested 
development  of  important  districts  due  to  the  presence  of  dangerous  crossings 
and  railroad  operation  at  grade.  The  operation  of  high  speed  trains  at  grade 
is  a  serious  blight  on  large  areas  contiguous  to  a  railroad. 

Grade  crossings,  aside  from  resulting  in  death  and  injury,  impede  street 
traffic  and  greatly  retard  the  movement  of  trains.  With  the  tremendous 
growth  of  passenger  and  automobile  traffic — pleasure  and  commercial — satis- 
factory fast  urban  or  suburban  service  is  impossible  where  numerous  grade 
crossings  exist.  There  is  constantly  increasing  danger  in  the  city  on  account 
of  the  large  street  traffic,  everywhere  rapidly  growing,  which  is  further 
complicated  by  the  rapidly  increasing  railroad  travel. 

By  grade  crossing  protection  installed  by  the  companies  on  their  own 
initiative  or  ordered  by  the  Commission  and  its  predecessors,  the  toll  of  deaths 
and  injuries  has  been  kept  down.  Through  these  measures  the  ratio  of 
casualties  has  decreased  as  the  population  and  traffic  have  heavily  increased. 
Grade  crossing  protection,  however,  is  merely  a  palliative;  the  only  solution 
is  elimination. 

Expenditures  for  grade  crossing  protection  constitute  a  heavy  drain  on 
railroad  earnings.  An  examination  of  the  records  and  accounts  of  The  Long 
Island  Railroad  Company  indicates  that  for  the  year  ending  December  31. 
1924,  a  total  of  595  employes  were  used  at  254  crossings,  of  which  141 
crossings  calling  for  366  men  are  within  New  York  City.  This  grade  cross- 
ing protection  (including  maintenance  and  repair)  cost  the  railroad  com- 
pany for  that  year  a  total  of  $850,993.53,  of  which  $482,676.82  was  expended 
for  crossing  protection  within  New  York  City. 

Grade  Crossing  Law.  Grade  crossing  eliminations  are  carried  out  under 
the  Railroad  Law,  which  provides  that  the  expense  shall  be  apportioned 
between  the  State,  City  and  the  railroad  company,  in  the  proportion  of  one- 
quarter  each  by  the  State  and  City  and  one-half  by  the  railroad  company. 
No  action  can  be  taken  by  the  Commission  toward  ordering  an  elimination 
until  the  legislature  has  appropriated  the  State's  share.  Thereafter  the 
contributions  of  the  City  and  the  railroad  company  can  be  enforced. 

Grade  Crossing  Appropriations.  Prior  to  1910  appropriations  under  the 
Railroad  Law   for  grade   crossing  elimination   amounted   to   a   total  of 
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.ft]  ,ft2.''),Ono,  of  wliirli  tlio  iiisigiiiCicaiit  sum  of  $0,720  was  s]iciit  in  Nuw  York 
City.  This  stiitoinciit,  )iowpvcr,  is  !i])t  (o  ho  inisloudiiif;  unless  it  is  rcmeni- 
bi-rcil  that  jiiior  to  I'.tlO  important  elimination  work  was  done  under  separate 
laws  and  special  coniinissions  witli  city  and  eonipaiiy  participation.  Notable 
instances  of  siicli  se|)iirale  treadncnt  arc  the  Atlantic  .\\cnue  and  Bay  Kidge 
improvements. 

It  was  not  until  IttlO  that  the  Railroad  Law  was  etteetively  applied  to 
grade  crossing  elimination  in  Xew  York  City.  Since  1909  the  following 
appropriations  have  been  made  by  the  State: 


1910    -I^SO.OOfl  00 

1911    250,000  00 

19  1  3    699,(596  oO 

1915    200,000  00 

1917    2.-)0,000  00 

1923    500,000  00 


To  avoid  misunderstanding,  it  is  emphasized  that  the  appropriations  listed 
are  only  those  affecting  New  York  City  and  do  not  include  those  for  the 
rest  of  the  State. 

The  increased  figure  in  1913  was  due  to  the  Legislature  making  available 
for  grade  crossing  elimination  one-half  of  the  moneys  received  as  mortgage 
recording  tax  upon  mortgages  made  by  the  Interborough  Rapid  Transit 
Company  and  New  York  Municipal  Railway  Corporation  to  finance  tlieir 
part  of  the  Dual  Subway  plan.  This  substantial  help  to  grade  crossing 
elimination  as  an  incident  of  the  Dual  System  Subway  Contracts  is  not 
generally  known. 

With  the  ever-increasing  growth  of  population  and  traffic,  there  should 
not  be  a  grade  crossing  in  New  York  City  ten  years  hence  over  whidi  high- 
speed trains  operate.  The  total  cost  of  eliminating  all  the  grade  crossings 
in  the  city  over  which  there  is  frequent  and  high-speed  railroad  operation, 
is  around  .$.50,000,000.  To  efTect  these  eliminations  within  the  period 
suggested  would,  therefore,  require  an  annual  appropriation  by  the  legisla- 
ture, each  year  for  the  next  ten  years,  of  about  .$1,300,000  to  cover  the 
State's  one-quarter  share  of  the  cost. 

The  average  appropriation  from  1910  to  and  including  1925  has  been 
about  $135,000.  At  that  rate  it  would  require  aV)out  ninety  years  to  com- 
plete the  elimination  of  these  grade  crossings. 

The  appropriation  of  nearly  $700,000  in  1913  and  of  $500,000  in  19^23  are 
important  exceptions  to  tlie  totally  inadequate  provision  of  the  past.  As 
will  lie  set  forth  in  discussing  particular  elimination  projects,  largely  in- 
creased appropriations  should  be  made  in  some  years  .so  that  major  elimina- 
tions can  be  put  under  way. 

Grade  Crossing  Eijmination  |Projeot.s  Completed  or  Ordered 

The  following  grade  crossing  elimination  projects  have  been  completed  and 
paid  for : 


Case  No.  1270 — Huguenot  Project — Staten  Island  Ry   1  crossing 

Case  No.  1272 — Great  Kills  Project — ^Staten  Island  Ry   1  crossing 

Case  No.  1266 — Flushing  Project — Long  Island  Ry   9  crossings 

Case  No.  1261 — Bushwick  Junction  Project — L.  I.  R.  R.  .  2  crossings 
Case  No.  1672 — Railroad  Ave.  Foot  Subway — L.  1.  R.  R.  Co. 

Ca.se  No.  1262 — Hollis  Project — Long  Island  R.  R   2  crossings 

Cases  Nos.  1756  &  1797 — Pennsylvania  Ave.  Project — Staten 

Island  R.  T.  Ry  .'   3  crossings 


Case  No.  2006— -Gun  Hill  Road  —  N.  Y.  Central  R.  R.— 
Change  in  existing  structure  

Case  No.  2496-A — Morris  Ave.  Bridge — New  York  Central 
R.  R. — Change  in  existing  structure  
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Final  orders  have  been  issued  on  the  following  grade  crossing  elimination 
projects : 

Cases  Nos.  1264  t  1380 — Queens — Long  Island  R.  R   5  crossings 

Case  N"o.  2652 — Jamaica — Long  Island  R.  R   6  crossings 

Cases  Nos.  1780'  &  1811' — Pleasant  Plains — State  Island  Rv.  6  crossings 
Case  No.1929— E.  241st  St.— Wakefield— New  York  Central 

R.  R.  and  New  York,  New  Haven  &  Hartford  R.  R. 

— Change  in  existing  structures  

Case  No.  2130 — Virginia  Ave. — Staten  Island  R.  T. — Change 

in  existing  structures  

Case  No.  2711 — Rockaway  Blvd. — Atlantic  Ave.  Div.,  Long 

Island  R.  R   2  crossings 

Case  No.  2724 — Springfield — Long  Island  R.  R.  (suspended).  6  crossings 
Case  No.  272.5 — Broadway,  Elmhurst — Long  Island  R.  R.  .  .  1  crossing 
Case  No.  2743 — Mosholu    Ave. —  Putnam    Div.,    New  York 

Central  R.  R   1  crossing 

These  eliminations  exhaust  the  State's  appropriation. 

Previous  Grade  Crossing  ^A'ork 

Grade  crossing  work  was  necessarily  held  up  during  the  War  and  for 
some  time  thereafter,  ^^^len  the  Transit  Commission  came  into  office  in 
1921  it  endeavored  to  accelerate  tlie  carrying  out  of  projects  previously 
authorized  so  that  the  money  appropriated  and  not  used  would  be  expended 
without  further  delay.  These  endeavors  have  resulted  in  The  Long  Island 
Railroad  Company  going  ahead  with  the  Queens  elimination  (Cases  1264 
and  1380).  Through  modification  of  other  orders  and  re-allocation  of  funds 
it  has  also  secured  the  agreement  of  The  Long  Island  Railroad  Company  to 
go  ahead  with  the  elimination  of  grade  crossings  on  the  main  line  between 
Jamaica  and  Hollis  {Case  2652).  When  the  work  under  these  three  orders 
is  completed,  the  Long  Island  Railroad  will  have  a  four-track  road  equipped 
for  intensive  electric  operation  with  all  grade  crossings  eliminated  from 
the  Jamaica  Station  east  to  the  City  Line.  This  not  only  clears  dangerous 
grade  crossings  out  of  this  district  but  enables  the  company  to  give  greatly 
improved  train  service. 

In  all,  45  grade  crossings  have  been  or  will  be  eliminated  under  existing 
appropriations  made  by  the  State  since  1909. 

Existing  Grade  Crossings 

In  order  to  get  a  general  picture  of  the  problem,  it  will  be  helpful,  be- 
fore taking  up  particular  projects,  to  consider  the  existing  situation  by 
boroughs. 

Borough  of  Manhattan.  There  are  still  110  grade  crossings  in  the  Borough 
of  Manhattan.  The  important  ones,  10.5  in  number,  constitute  crossings  of 
the  New  York  Central's  West  Side  freight  tracks.  The  elimination  of  these 
grade  crossings  constitutes  what  is  known  as  the  West  Side  Improvement, 
which  has  been  under  discussion  for  so  many  years  and  as  to  which  there 
has  unfortunately  been  such  bitter  controversy.  Various  laws  have  been 
passed  and  plans  prepared  looking  to  the  carrying  out  of  this  improvement. 
It  is  manifestly  too  big  a  proposition  to  be  handled  piecemeal  under  the 
strict  application  of  the  grade  crossing  law  and  with  the  minor  State 
appropriations  that  are  made  from  time  to  time.  Furthermore,  it  is  only 
in  comparatively  small  part  a  crossing  proposition.  The  railroad  runs 
longitudinally  at  grade  on  City  streets  and  railroad  property,  and  gen- 
erally it  is  only  at  the  northerly  and  southerly  ends  that  crossings  are 
involved.  This  problem  is  largely  one  of  City  planning  and  betterment  with 
the  substitution  of  a  modern  railroad  structure  for  the  pre-Civil  War  type 
of  operation  now  in  force. 

In  1911  (chapter  777  of  the  laws  of  1911)  the  West  Side  Improvement 
was  made  the  subject  of  special  legislation,  and  the  carrying  out  of  the 
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improvement  was  left  generally  for  direct  action  between  the  City  authori- 
ties and  the  railroad  company. 

Under  the  Mitchel  Administration  plans  for  carrying  out  the  West '  Jside 
Improvement  were  developed  in  great  detail,  but  at  the  last  the  proposed 
arrangement  failed  of  approval.  In  1917  the  special  legislation  of  1911  was 
amended  to  confer  certain  jurisdiction  on  the  Public  Service  Commission  for 
First  District  (Chapter  719  of  the  laws  of  1917).  The  statutory  authority 
now  is  so  confused  that  little  can  be  done  until  that  confusion  is  eliminated. 

Following  the  failure  of  accomplishment  under  the  Acts  of  1911  and  1917, 
the  City  Administration  began  litigation  to  test  the  title  of  the  railroad 
company  to  the  property  occupied  by  its  tracks.  This  litigation  resulted 
unfavorably  to  the  City  {City  of  New  York  vs.  New  York  Central  R.  R.  Co., 
234  N".  Y.  113). 

Toward  the  close  of  1923  the  New  York  Central  Railroad  Company  made 
application  to  the  Transit  Commission  for  the  elimination  of  all  the  cross- 
ings on  the  West  Side  under  the  provisions  of  the  Railroad  Law.  The 
Commission  found  that  the  confused  legal  situation,  coupled  with  the  lack  of 
adequate  State  appropriations,  prevented  effective  action. 

On  December  19,  1924,  the  Transit  Commission  adopted  an  order  denying 
in  general  the  application  of  the  Company  except  in  so  far  as  it  related  to 
grade  crossings  in  the  Manhattanville  district,  which  includes  the  approaches 
to  the  ferry  terminals  at  12.5th  Street  (Fort  Lee  Ferry)  and  at  Dyckman 
Street.  The  Commission,  subject  to  the  appropriation  by  the  State  of  the 
necessary  funds,  ordered  the  elimination  of  10  grade  crossings  in  the  neigh- 
borhood of  125th  and  Dyckman  Streets  which,  it  estimates,  will  cost  approxi- 
mately $4,000,000. 

In  August  of  this  year  the  Commission,  through  a  series  of  public  hear- 
ings, investigated  the  status  of  grade  crossing  elimination  work  covered  by 
outstanding  orders.  In  the  course  of  this  investigation  it  developed  that  the 
Springfield  Project  (Case  2724)  could  not  be  carried  out  at  the  same  time 
as  the  more  pressing  Jamaica  Project  without  seriously  interfering  with 
passenger  service  on  the  main  line  of  the  Ix)ng  Island  Railroad.  It,  there- 
fore, decided  to  press  the  Jamaica  Project,  and  to  transfer  the  funds  al- 
located to  the  Springfield  Project  to  some  other  project  where  work  could 
be  put  under  way  at  once. 

The  Commission,  therefore,  directed  that  the  funds  theretofore  allocated 
to  the  Springfield  Project  be  made  available  for  the  group  of  nine  Manhattan- 
ville crossings  on  the  N"ew  York  Central  covered  by  its  order  of  December 
19,  1924,  where  the  work  could  immediately  be  started.  Although  the  amount 
of  the  State  funds  available  is  not  sufficient  to  cover  the  State's  one-quarter 
share  of  the  estimated  expense,  the  New  York  Central  Railroad  Company 
indicated  its  willingness  to  go  ahead  with  the  work,  leaving  the  question 
of  its  eventual  reimbursement  by  the  State  open  for  future  adjustment.  The 
Railroad  Company  is  vigorously  pressing  this  work,  which  will  result  in  the 
prompt  elimination  of  several  bad  grade  crossings,  including  the  125th 
Street  Ferry  approach.  It  is  a  cause  of  real  satisfaction  to  note  that, 
ifinally,  at  least  a  start  is  being  made  on  cleaning  up  the  West  Side  situa- 
tion. 

The  West  Side  Improvement  has  been  an  acute  public  problem  for  fifty 
years  and  is  growing  more  acute  as  the  years  go  on.  The  present  confusion 
in  the  statutes  should  promptly  he  straightened  out  by  the  legislature. 

In  a  matter  as  important  and  necessary  as  the  carrying  out  of  the  West 
Side  Improvement,  there  should  be  a  spirit  of  reasonable  accommodation  on 
all  sides,  with  a  view  of  accomplishing  results.  The  Commission  has  at  all 
times  been  ready  and  willing  to  use  its  good  offices  to  such  an  end  and  will 
use  its  legal  powers  towaid  a  solution  in  any  proper  case. 

Boronqh  of  Thr  Itionx.  Grade  crossings  have  practically  been  abolished 
in  the  Horough  of  The  Bronx.  'I'licrc  were  five  gnide  crossings  in  1907.  Of 
these,  Uucc  have  been  climiiiiilcd,  Iciiviiif:  hut  two  still  to  be  dispose*!  of. 
Mosholu  Avenue  has  recently  liecii  orclercsl  eliminated,  Case  2743,  and  171st 
Street,  ac)0.«s  the  I'utiiam  Division  of  the  New  York  Central  Railroad,  leads 
to  a  dock  on  the  Harlem  River  and  is  little  used. 
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Borough  of  Brooklyn.  In  all,  there  are  48  grade  crossings  in  the  Borough 
of  Brooklyn.  Of  these,  16  are  on  waterfront  lines  and  dock  terminals,  and 
22  are  on  the  Evergreen  Branch  of  the  Long  Island  Railroad.  In  view  of 
the  infrequent,  slow  freight  operation  at  these  places,  the  elimination  of 
tliese  thirty-eight  grade  crossings  is  not  regarded  as  of  immediate  importance. 
Of  the  remaining  10  crossings,  two  are  on  the  Bushwick  Branch  of  the  l-ong 
Island  Railroad  with  a  rather  heavy  freight  movement  and  should  be  elimi- 
nated. The  remaining  eight  are  on  the  Atlantic  Avenue  Division,  and  their 
elimination  is  extremely  important  on  account  of  the  high  speed,  intensive 
operation  present  there. 

Borough  of  Queens.  There  are  129*  grade  crossings  in  the  Borough  of 
Queens,  all  of  them  on  the  I-<ong  Island  Railroad.  Of  these,  six  are  on  the 
Evergreen  Branch  and  four  on  the  Creedmoor  Branch,  with  infrequent  slow 
freight  operation  and  not  of  immediate  importance;  the  remaining  119  are 
crossings  over  which  intensive  operation  is  maintained.  The  following  list 
groups  the  grade  crossings  in  l)oth  the  Boroughs  of  Brooklyn  and  Queens 
generally  in  the  order  of  their  importance,  as  tlie  elimination  work  in  these 
two  boroughs  must  be  considered  as  one  large  problem : 

Bbookly.v  anu  Queens  Elimination  Projects 


No.  of  Estimated 

Project                                                                    Crossings  Cost 

1  Atlantic  Division  between  E.  New  York 

and  Jamaica    19  $11,000,000 

2  East  New  York — Atlantic  Ave.  Division  ,  .  2  1,000,000 

3  Ozone  Park — Rockaway  Beach  Division..  5  1,200,000 

4  Bridge  St.,  Flushing— Whitestone  Branch  4  1,000,000 
.T  Auburndale-Bayside — North  Side  Division  2  1,000,000 

6  St.  Albans — Montauk    Div.  (Springfield 

Branch)    2  .")Ofl,000 

7  Far  Rockaway — Far  Rockaway  Branch .  .  11  3 , 000 , 000 

8  Rockaway  to  Arverne — Rockaway  Beach 

Division   '.   26  7,000,000 

9  Edgeniere — Far  Rockaway  Branch   3  2,000,000 

10  Corona— North  Side  Division    4  1,000,000 

11  College  Point— Whitestone   Branch   3  700,000 

12  Whitestone — Whitestone  Branch   3  600,000 

13  Whitestone  Landing— Whitestone   Branch  2  200,000 

14  Douglaston — North  Side  Division   1  100,000 

1.)    Laurel  Hill   Blvd. — Montauk  Division...  1  .")00,000 

16  Maspeth — Montauk    Division   4  1,200,000 

17  Glendale — Montauk    Division   5  1,000,000 

18  Long  Island  City— Main  Line   4  1,000,000 

19  Greenpoint  Ave.— Montauk  Division   1  200,000 

20  Cedar  Manor— Montauk  Div.  (Old  South- 

ern Branch)      4  800,000 

21  Springfiekt— Montauk    Div.    Old  South- 

ern Branch)    5  600,000 

22  Rosedale — Montauk  Division    3  1,000,000 

23  Little  Neck— North  Side  Division   1  10,000 

24  Bushwick  Branch    8  1,-500,000 

23    West  St.— Long  Island  City   1  200,000 

26    Old  South  Rd. — Rockaway  Beach  Division 

at  Aqueduct    1  200,000 

Rockaway  Beach  Division 

Trotting  Course  I^ne  i 

Centerville  Avenue       ■    3      to  be  closed  as 

Church  Street  \  per  City  Plan 

Montauk  Division — Trotting  Course  Lane  1  do 


129  $38,510,000 
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Atlantic  Avenue  Division  of  the  Long  Island  Railroad.  The  grade  cross- 
ings on  the  Atlantic  Avenue  Division  are  properly  regarded  by  the  Com- 
mission's engineers  as  the  most  dangerous  group  of  grade  crossings  in  the 
City.  Some  of  them  are  in  sections  already  thickly  built  up  where  both 
pedestrian  and  vehicular  traffic  are  extremely  heavy.  Serious  accidents  have 
occurred  on  several  of  these  crossings — one  several  years  ago  in  which  three 
firemen  were  killed  and  two  injured  when  a  fire  truck  was  struck  by  a 
train.  The  community  traversed  by  this  line  of  railroad  is  growing,  and 
highway  traffic  is  rapidly  increasing.  It  is  on  the  main  line  and  high- 
specil  electric  trains  are  run  at  frequent  intervals  under  very  intensive  op- 
eration. Notwithstanding  the  best  methods  of  protection  which  can  be  de- 
vised, accidents  cannot  entirely  be  prevented. 

Under  a  special  enabling  act,  passed  years  ago,  the  Atlantic  Avenue  Di- 
^  ision  from  the  terminal  at  Flatbush  Avenue  to  Shepherd  Street  was  re- 
built at  joint  City  and  company  expense.  From  Flatbush  Avenue  to  No- 
strand  Avenue  the  railroad  is  in  subway ;  from  Nostrand  Avenue  to  Howard 
Avenue  it  is  on  an  elevated  structure ;  from  Howard  Avenue  to  Stone  Avenue 
it  is  in  subway,  and  from  Williams  Avenue  to  Shepherd  Street  again  elevated. 
From  Shepherd  Street,  at  the  end  of  the  old  improvement,  to  Jamaica  the 
operation  is  at  grade  with  21  grade  crossings. 

In  1924  the  Long  Island  Railroad  Company  made  application  to  the  Com- 
mission for  the  elimination  of  these  grade  crossings  and  sumbitted  plans  for 
an  overhead  structure.  Numerous  hearings  were  held  which  were  rather 
largely  attended  by  residents  of  the  locality,  and  the  whole  situation  was 
thoroughly  threshed  out.  The  question  of  elimination  in  this  case  is  very 
greatly  confused  and  complicated  by  the  injection  of  considerations  foreign 
to  the  narrower  question  of  crossing  elimination.  The  City  authorities  and 
the  residents  in  the  locality  affected  not  only  want  the  present  crossings 
eliminated,  but  desire  to  have  the  railroad  rebuilt  on  other  portions  of  Atlan- 
tic Avenue  as  well,  so  that  Atlantic  Avenue  may  be  made  into  a  boulevard 
with  the  railroad  in  subway  throughout  the  entire  division.  This  would 
involve  tearing  down  the  elevated  portions  already  built  as  part  of  the  old 
Atlantic  Avenue  improvement  and  the  sultstitution  of  subways. 

With  this  plan  in  mind  the  Board  of  Estimate  and  Apportionment  adopted 
resolutions  opposing  any  elevated  method  of  elimination,  and  the  residents 
of  the  locality  quite  generally  joined  in  vigorous  opposition  to  the  plans 
submitted  by  the  company. 

To  carry  out  the  plan  desired  by  the  City  authorities  and  by  the  residents 
(if  the  locality  affected,  namely,  a  subway  throughout,  would  cost,  at  a 
niininium  $49,500,000.  This  figure  also  includes  allowance  for  subway  sub- 
stitutes for  the  present  elevated  portions  of  the  railroad.  As  against  this 
the  elevated  method  of  eliminating  the  present  21  grade  crossings  (Projects 
Nos.  1  and  2 )  as  proposed  by  the  railroad  company  would  entail  an  expendi- 
ture of  about  $12,000,000. 

Desirable  as  the  making  of  Atlantic  Avenue  into  a  fine  boulevard  may  be, 
the  fact  must  be  recognized  that  such  a  plan  goes  far  beyond  the  matter 
of  grade  crossing  elimination.  It  is  in  great  part  a  matter  of  City  plan- 
ning and  improvement,  and  is  the  type  of  case  than  can  best  be  dealt 
with  through  a  special  arrangement  between  the  City  and  the  railroad  com- 
pany. Looking  at  the  matter  from  a  railroad  and  grade  crossing  standpoint, 
it  must  be  clear  that  the  elevated  method  of  elimination  is  the  measure  of 
the  extent  to  which  the  railroad  and  its  patrons  should  be  burdened.  If  the 
crossings  were  eliminated  through  an  exceedingly  costly  subway  plan,  it 
would  mean  that  the  railroad  passengers  would  have  to  carry  the  fixed 
charges  resulting  therefrom  in  the  rates  of  fare  paid  by  them.  A  passenger 
on  the  Long  Island  Railroad  coming  from  Patchogue,  for  example,  would 
get  no  added  benefit  through  the  adoption  of  the  subway  plan  as  against 
the  elevated  method  of  elimination,  but  he  would  be  compelled  to  pay  an  in- 
creased rate  of  fare.  The  benefit  of  the  boulevard  plan  would  go  to  The  City 
of  New  York  and  to  the  locality  aft'eeted,  and  to  the  extent  of  the  benefit  they 
receive  should  be  financed  by  them  and  not  thrown  upon  the  lailroad  pas- 
senger. 
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Eliniiiiatioii  of  tiie  Atlantic  Avenue  crosaings  by  elevation  would  lie  directly 
fontraiy  to  a  strong  public  sentiment  in  tlic  contig\ious  district  and  to  the 
expressed  policy  of  the  City  Administration.  Tlie  Commission,  therefore, 
naturally  has  been  very  loath  to  approve  the  elevated  plan  so  long  as  there 
is  any  prospect  of  securing  the  boulevard  improvement  through  some  arrange- 
ment between  the  City  and  the  company.  I  believe  that  full  opportunity 
should  be  left  for  the  City  otiicials  to  work  out  these  plans.  Furthermore, 
there  is  a  question  whether  the  Atlantic  Avenue  Division  could  not  render 
greater  service  to  the  public  if  it  were  taken  over  and  incorporated  in  the 
City's  transit  system.  If  that  were  done,  the  line  would  be  extensively 
rebuilt  and  the  improvement  of  Atlantic  Avenue  would  naturally  flow  from 
that  rebuilding.  As  the  situation  i-s  at  present  and  much  as  the  elimination 
of  these  grade  crossings  is  needed,  matters  are  not  in  shape  for  proceeding 
with  the  Atlantic  Avenue  work. 

The  figure  of  .$12,000,()0t>,  covering  the  cost  of  the  overhead  method  of 
elimination  on  Atlantic  Avenue,  is  retained  in  the  estimates  as  indicating 
the  expense  involved  looking  at  the  matter  solely  from  the  grade  crossing 
point  of  view. 

Borough  of  Richmond.  Richmond  Borough  has  73  grade  crossings  on  the 
lines  of  the  Staten  Island  Railway  and  the  Staten  Island  Rapid  Transit 
Railway  Companies,  a  n\imbor  of  which  are  particularly  dangerous.  I  hey 
are  listed  below  in  the  order  in  whicli  the  engineers  of  the  Commission, 
after  careful  study  and  analysis,  believe  they  should  be  eliminated. 


Borough  of  Richmond  ELiMr.\ATio.x  Pko.tects 


No.  of  Estimated 

Project                                                                 Crossings  Cost 

1  Bay  St   1  ."g.DOCOOO 

2  Mariners  Harbor— Port  Richmond   21  3,500,000 

3  Stapleton   (includes  Arriette  St..)   8  1,. 300, 000 

4  Maple  Ave. — Chestnut   Ave. — St.  Mary's 

Ave.,  Rosebank    3  100,000 

5  Fort  Wadsworth— Bel  lair  Rd.,  Ft.  Wads- 

worth    3  .500,000 

6  South   Beach    1  500,000 

Cedar  Avenue — Arrochar    1      To  lie  closed  as 

per  city  Plan 

7  Center  St.— Clifton    1  "  300,000 

8  Grasmere    4  600,000 

9  Grant  City    4  600,000 

10  Dongan  Hills    6  800,000 

11  New  Dorp    5  700,000 

12  Great  Kills    2  500,000 

13  Tottenville    6  700,000 

14  Eltingville    2  400,000 

15  Annadale    1  300,000 

16  Huguenot    1  300,000 

17  Richmond  Valley                                                  1  300,000 

18  Jersey  St.,  New  Brighton                                        1  100,000 

19  Oakwood  Heights                                                 1  100,000 


73  $12,300,000 

Before  ten  years  have  passed  the  Staten  Island  grade  crossing  situation 
may  alse  be  disposed  of  by  special  treatment.  The  proper  solution  of  Star.en 
Island's  transit  needs  seems  to  me  to  be  plain.  A  rapid  transit  passenger 
tunnel  should  promptly  be  built  connecting  the  island  with  the  Fourth  Ave- 
nue Subway  in  Brooklyn  and  through  it  to  all  parts  of  the  rapid  transit 
system  operated  by  the  B-M.T.  As  a  necessary  incident  to  that  plan,  the 
present  rapid  transit  lines  in  Richmond  should  be  taken  over  by  the  City 
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and  incorporated  in  tlie  subway  system  so  as  to  provide  for  througli  opera- 
tion at  a  single  fare  from  the  interior  parts  of  Richmond  to  other  parts  of 
the  City.  If  this  is  done  the  Staten  Island  lines  would  lie  modernized  itnd 
fitted  for  high  speed,  intensive  operation,  which  would  necessarily  do  .iway 
with  existing  grade  crossings. 


Proposed  Grade  Crossing  Elimination  Program 

The  following  schedule  shows  a  suggested  construction  program  of  work 
to  be  performed  by  years  with  estimated  costs.  It  takes  into  consideration 
tlie  completion  of  crossings  already  oidcrcd  by  tliis  Commission. 

The  Atlantic  Avenue  Division  Elimination  (Projects  Nos.  1  and  2)  can 
be  done  at  any  time.  As  already  .stated,  it  is,  in  my  judgment,  a  matter  i  f 
special  arrangement.  To  the  extient  that  State  and  railroad  participation  in 
financing  may  be  involved,  the  annual  budgetary  requirements  will  be  in- 
creased. 

The  following  schedule  has  been  based  upon  the  annual  requirements  for 
financing  construction  expenditures.  In  this  way  it  differs  from  existin;; 
practice  and  requires  a  modification  of  the  law.  As  it  stands  at  present,  the 
Commission  cannot  order  a  grade  crossing  elimination  unless  the  whole 
amount  of  the  State's  quarter  part  of  the  total  expense  has  been  appropriat- 
ed. This  is  unfortunate  in  that  it  generally  ties  up  an  appropriation  for  sev- 
eral years,  as  more  than  one  year  must  elapse  in  most  cases  between  the  time 
of  the  appropriation  and  the  completion  of  the  work.  This  not  only  occasions 
an  additional  burden  in  starting  any  given  project,  but  confuses  the  situa- 
tion in  that  until  the  grade  crossing  work  ordered  is  actually  completed  and 
paid  for,  the  appropriations  must  remain  on  the  books  as  unexpended  bal- 
ances. In  many  cases  in  the  past  lx)th  the  I^egislature  and  its  agents  have 
been  criticized  because  rather  large  sums  appropriated  for  grade  crossing 
elimination  were  reported  as  "unexpended,"  whereas,  in  fact,  they  had  been 
pledged  and  payment  was  merely  awaiting  the  completion  of  the  work. 

If  the  Statie  is  to  embark  in  a  definite  budgetary  policy  of  grade  crossing 
elimination,  it  is  strongly  recommended  that  this  practice  be  done  away  with 
and  the  one  adopted  that  is  in  force  in  the  Federal  Government.  It  is  the 
general  practice  for  Congress  to  authorize  projects  and  then  make  annual 
appropriations  to  carry  them  out.  II  can  see  no  good  reason  why  this  should 
not  be  substituted  for  the  present  unduly  difficult  method  of  appropriating 
for  grade  crossing  elimination. 


Boroughs  of  Brooklyn  and  Queens 
Long  Island  Railroad 

SUGGESTED  ELIMINATION  PROGRAM 


Project  No.      Name  of  Project 


1926 


Jamaica  —  Main  Line  (ordered)  first  year  

Rockaway  Boulevard  —  Atlantic  Division  (or- 


Broadway-Elmhurst  —  North    Side  Division 

(ordered)  

4.  Bridge  Street-Flushing  —  Whitestone  Branch . . . 


No.  of 

Street 

cross- 

under or 

Estimated 

ings 

over  tracks 

cost 

6 

under 

$1,000,000 

1 

over 

95,000 

1 

under 

450,000 

4 

under 

1,000,000 

$2,545,000 

Fifth  Annual  Report,  1925 


191 


1927 

Jamaica  —  Main  Line  (ordered)  second  year. ...  6 

3.  Ozone  Park  —  N.  Y.  &  Rockway  Beach  Division  5 

5.  Aubumdale-Bayside  —  North  Side  Di\Tsion  ....  2 


1928 

Springfield  —  Montauk  Division,  first  year   6 

6.  St.  Albans  —  Montauk  Di\Tsion,  first  year   2 

7.  Far  Rockaway  —  Far  Rockaway  Branch   11 


1929 

Springfield  —  Montauk  Division,  second  year. . .  6 

6.  St.  Albans  —  Montauk  Division,  second  year.  .  .  2 

7.  Far  Rockaway  —  Far  Rockaway  Branch,  second 

year   11 


1930 

8.  Rockaway  to  Arveme  —  Rockaway  Beach  Divi- 

sion, first  year   26 

9.  Edgemere  —  Far  Rockaway  Branch,  first  year. .  3 


under 
/  1  over,  \ 
\  1  under  / 


SI, 000, 000 
1,200,000 

1,000,000 

$3,200,000 


under  $700,000 

under  250,000 

/  1  under,  \ 

\  10  over  /  1,500,000 


No.  of 
cross- 
Project  No.         Name  of  Project  ings 

1931 

8.  Rockaway  to  Arveme  —  Rockaway  Beach  Divi- 

sion, second  year   26 

9.  Edgemere  —  Far  Rockaway  Division,  second 

year   3 

1932 

8.  Rockaway  to  Arveme  —  Rockaway  Beach  Divi- 

sion, third  year   26 

9.  Edgemere  —  Far  Rockaway  Division,  third  year  3 

1933 

10.  Corona  —  North  Side  Division   4 

1 1 .  College  Point  —  Whitestone  Branch   3 

12.  Whitestone  —  Whitestone  Branch   3 

13.  Whitestone  Landing  —  Whitestone  Branch   2 

14.  Douglaston  —  North  Side  Div   1 


$2,450,000 


$700,000 
250,000 

1,500,000 

$2,450,000 


under  $2,300,000 
under  700,000 

$3,000,000 

Street 
under  or  Estimated 
over  tracks  cost 


$2,400,000 
600,000 
$3,000,000 


$2,300,000 
700,000 

$3,000,000 


under 
2  over, 
1  under 
over 
over 
over 


$1,000,000 

700,000 
600,000 
200,000 
100,000 


$2,600,000 
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1934 

15.  Laurel  Hill  Uoulevard  —  Moiitauk  Division.  .   .  I 

16.  Maspeth  —  Montauk  Division   4 

18  Long  Island  City  —  Main  Line   4 


ovur 
under 
1  over, 
3  under 


«500,000 
1,200,000 

\ 

i  1,000,000 
$2,700,000 


1935 

17.  Glendale  —  Montauk  Division   5  under  $1,000,000 

19.  Greenpoint  —  Montauk  Division   I  over  200,000 

20.  Cedar  Manor  —  Old  Southern  Branch   4  under.  800,000 

21.  Springfield  —  Old  Southern  Branch   5  under  600,000 

25.  West  Street  —  Main  Line   1          over  200,000 


$2,800,000 


No.  of  Street 

cross-  under  or  Estimated 

Project  No.            Name  of  Project                       ings  over  tracks  cost 

1936 

22.  Rosedale  —  Montauk  Division                              3  under  $1,000,000 

23.  Little  Neck  —  North  Side  Division                        1  under  10,000 

24.  Bush  wick  Branch                                             8  under  1,500,000 

26.  Old  South  Road  —  Rockaway  Beach  Division.  .      1  under  200,000 


$2,710,000 


Borough  of  Richmond 
Slalen  Island  and  Staten  Island  Rapid  Transit  Railioays 

SUGGESTED  ELIMINATION  PROGRAM 

1926 

1 .  Bay  Street  —  At  C  Hfton   1 

4.  Maple  Avenue  —  Chestnut  Avenue  and  St. 

Mary's  Avenue,  Rosebank   3 

5.  Fort  Wadsworth   3 


under  $500,000 


/  1  over, 

1*2  closed/  100,000 
/  2  over, 

\*1  closed/  500,000 
$1,100,000 


1927 

2.  Mariner's  Harbor  —  Port  Richmond,  first  year.  .  21 

1928 

2.  Mariner's  Harbor  —  Port  Richmond,  second  year  21 

1929 


f  7  over, 
i  8  under, 
[  *6  closed  j  $1,750,000 


3.  Stapleton,  first  year.  . 
7.  Center  Street,  Clifton. 


1 


under 
under 


$1,750,000 


$750,000 
300,000 


$1,050,000 
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3.  Stapleton,  second  year. 
6.  South  Beach  


1930 


No. 
of 

Project  cross- 
No.                  Name  of  Project  ings 

1931 

8.  Grasmere   4 

10.  Dongan  Hills   6 

1932 

9.  Grant  City   4 

11.  New  Dorp   5 

1933 

12.  Great  Kills   2 

14.  Eltingville   2 

15.  Annadale   1 

1934 

13.  TottenviUe   6 

16.  Huguenot   1 

1935 

17.  Richmond  Valley   1 

18.  Jersey  Street   1 

19.  Oakwood  Heights   1 


Borough  of  Manhattan 
New  York  Central  Railroad 
1925-1926 

No.  of 
cross- 

Name  op  Project  ings 

Manhattanville  Group  —  125th  Street   9 

Dyckman  Street   1 


imder 
imder 


Street 
under  or 
over 
tracks 

1  over, 
*3  closed  ^ 

3  under, 
*3  closed 


$7.50,000 
500,000 

$1,250,000 


Estimated 
cost 


$600,000 
800,000 
$1,400,000 


3  under,  "I  $600,000 
*1  closed  / 

3  under,  \  700,000 

t  *2  closed  /   

$1,300,000 


under 
imder 
over 


$500,000 
400,000 
300,000 

$1,200,000 


5  under,  \ 

*1  closed  /  $700,000 
over  300,000 


$1,000,000 


under  $300,000 
over  100,000 
under  100,000 

$500,000 


Street 
under  or  Estimated 
over  tracks  cost 

'Sunder,  \  $3,200,000 
[  1  closed  / 
1  under,  800,000 


10 


$4,000,000 


*Street  to  be  closed  as  per  City  plan. 

7 
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As  lias  already  been  pointed  out,  the  Commission  transferred  $350,000  of 
the  Stat*  appropriation  allocated  to  the  Springfield  Elimination  Project  to 
start  the  elimination  of  the  grade  crossings  over  the  New  York  Central 
tracks  in  and  about  Manhattanville.  The  Railroad  Company  is  going  ahead 
with  the  work,  leaving  open  for  the  time  being  the  matter  of  reimbursement 
for  the  balance  of  the  State's  share  of  the  cost.  The  estimated  cost  of  this 
work  is  $3,200,000,  of  which  the  State's  share  would  be  $800,000.  The  sum 
of  $350,000  has  already  been  allocated,  leaving  a  balance  of  $450,000  still 
to  be  appropriated.  Tlie  Dyckman  Street  Project  should  be  disposed  of  at 
the  same  time,  and  this  involves  an  estimated  cost  of  $800,000,  of  which  the 
State's  share  would  be  $200,000.  The  State's  appropriation  for  192G  shoiihl 
therefore  be  increased  by  $650,000  to  insure  the  prompt  and  proper  carrying 
out  of  all  this  work. 

The  situation  at  Manhattanville  and  Dyckman  Street  represents  real 
grade  crossing  problems.  From  Manhattanville  on  downtown  it  seems  to  me 
that  the  problem  is  not  strictlj'  one  of  grade  crossings.  The  railroad  opera- 
tion is  either  on  its  own  property  substantially  without  grade  crossings,  or, 
longitudinally,  on  City  streets.  In  its  larger  features,  therefore,  the  West 
Side  situation  is  one  of  City  planning  and  combined  City  and  railroad  im- 
provement. It  is  niy  present  judgment  that  State  participation  should  end 
with  the  Manhattanville  and  Dyckman  Street  Projects  and  the  rest  of  the 
work  left  for  adjustment  between  the  City  and  the  railroad  company. 


JTEaiDBi)  State  APi'itomiATioxs 

Pursuant  to  the  above  budget,  the  following  appropriations  to  cover  the 
State's  one-quarter  share  of  the  cost  of  eliminating  the  grade  crossings,  not 
already  covered  by  outstanding  orders  of  the  Commission,  are  required. 

L.  I.  R.  R.       S.  I.R.T.  Ry.    N.  Y.  C.  R.  R.  Total 

1926   $250,000  $275,000  $650,000  $1,175,000 

1927   550,000  437,500    987,500 

1928   612,500  437,500    1,050,000 

1929   612,500  262,500    875,000 

1930   750,000  3112,500    1,062,500 

1931    750,000  350,000    1,100,000 

1932   750,000  325,000    1,075,000 

1933   650,000  300,000    950,000 

1934   675,000  2.50,000    925,000 

1935   700,000  125,000    S25,000 

1936   677,500      677,500 

$6,977,500         $3,075,000  $650,000  $10,702,500 


In  presenting  the  above  budget  the  reservation  must  be  made  that  it  is 
subject  to  increase  in  case  of  State  participation  in  grade  crossing  elimina- 
tions on  the  Atlantic  Avenue  Division  of  the  Long  Island  Railroad.  At  this 
time  the  course  that  that  work  will  take  is  too  problematical  to  make 
budget  estimates.  On  the  other  hand,  the  budget  is  subject  to  decrease  if 
the  Staten  Island  situation  be  handled  from  a  rapid  transit  standpoint  and 
the  lines  there  taken  over  for  incorporation  in  the  city  subway  system. 

At  this  point  it  may  be  proper  to  point  out  this  distinguishing  feature 
aflecting  the  problem  of  grade  crossings  within  New  York  City.  In  great 
part  they  either  present  special  conditions  calling  for  separate  treatment 
such  as  the  New  York  Central-West  Side  Problem  in  Manhattan  and  the 
Ivong  Island  Railroad-Atlaiitic  Avenue  Division  problem  in  Brooklyn  and 
Queens,  or  the  acquisition  by  the  city  of  various  lines  now  privately  oper- 
ated may  be  involved  in  the  expansion  of  the  city  subway  system.  The  lines 
that  may  fall  in  the  latter  class  involve  not  only  the  Staten  Island  railways, 
but  also  the  Whitestone  and  Rockaway  Beach  Divisions  of  the  Long  Island 
Railroad  and  possibly  also  the  Atlantic  Avenue  Division. 
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The  proposed  program  calls  for  an  expenditure  of  approximately  $1,300,000 
each  year  by  The  Long  Island  Railroad  Company,  subject  to  a  large  increase 
for  several  years  if  the  Atlantic  Avenue  Division  work  is  undertaken,  and 
approximately  $600,000  a  year  by  the  Staten  Island  Rapid  Transit  Company 
and  the  Staten  Island  Railway  Company,  both  subsidiaries  of  the  Baltimore 
and  Ohio  Railroad  Company. 

A  final  qualification  must  be  attached  to  these  estimates.  It  will  be  noted 
that  in  many  cases  the  provision  is  for  crossings  under  the  railroad.  This 
provision  may  be  unpopular.  The  present  Board  of  Estimate  and  Apportion- 
ment has  advanced  the  policy  of  no  more  elevated  structures  in  the  projected 
rapid  transit  system  and  has  led  the  public  to  expect  that  course  of  treat- 
ment in  all  cases.  This,  if  carried  out  literally,  would  prove  to  be  most 
burdensome  in  financing  new  transit  lines  and  would  be  impossible  in  many 
grade  crossing  projects.  One  case  in  which  the  question  will  arise  in  the 
future  as  it  has  arisen  in  the  past  is  with  respect  to  the  Rockaway  Projects. 
There  the  estimates  provide  for  carrying  the  railroad  over  the  streets.  Resi- 
dents of  the  locality  affected  undoubtedly  would  prefer  carrying  the  streets 
over  and  putting  the  railroad  in  subway.  But  the  topography  would 
make  this  most  difficult.  Such  low,  water  bearing  soil  presents  probably 
the  most  expensive  type  of  subway  construction  and  would  tend  to  make  the 
cost  prohibitive  for  grade  crossing  treatment. 

POWEE  OF  THE  STATE  TO  ENFORCE  GRADE  CROSSING  ELIMINATION 

The  Supreme  Court  of  the  United  States,  in  the  case  of  Erie  Railroad  vs. 
Board  of  Public  Utility  Commissioners,  254  U.  S.  394,  has  held  that  "  If  it 
reasonably  can  be  said  that  safety  requires  the  changes,  it  is  for  them 
(the  Public  Utility  Commissioners),  to  say  whether  they  will  insist  upon 
it,  and  neither  prospective  bankruptcy  nor  engagement  in  Interstate  Com- 
merce can  take  away  this  fundamental  right  of  the  sovereign  of  the  soil." 
However,  in  the  same  opinion,  it  adds,  "  intelligent  self-interest  leads  to  a 
careful  consideration  of  what  the  road  can  do  without  ruin,  but  this  is  not 
a  constitutional  duty.  That  the  State  may  be  so  foolish  as  to  kill  a  goose 
that  lays  golden  eggs  for  them  has  no  bearing  on  their  constitutional  right." 

Financial  Position  of  the  Cojipaxies 

There  being  no  question  as  to  the  legal  right  of  the  State  to  enforce  the 
elimination  of  grade  crossings  under  the  Railroad  Law,  it  remains  to  con- 
sider how  much  the  railroad  companies  could  be  expected  to  contribute 
yearly  without  seriously  handicapping  their  service  to  the  public.  In  pre- 
paring this  report  reliance  has  not  l>een  placed  on  the  adoption  of  the 
proposed  constitutional  amendment  now  before  the  people  providing  $300,- 
000,0(W  for  grade  crossing  elimination.  That  is  now  in  controversy  and  may 
or  may  not  be  adopted.  If  it  is  adopted,  the  financing  of  grade  crossing 
elimination  will  be  facilitated  and  more  elaborate  treatment  may  be  given 
some  projects  than  is  herein  contemplated. 

The  financial  condition  of  The  Long  Island  Railroad  Company  has  im- 
proved materially  year  by  year,  and  no  reason  can  be  seen  why  this  improve- 
ment should  not  continue.  It  is  estimated  that  the  net  earnings  of  that 
company  will  lie  in  the  neighborhood  of  $3,000,000  this  year.  If  the  pro- 
posed program  of  construction  is  carried  out,  including  the  Atlantic  Avenue 
Division  J'rojects,  it  will  mean  that  The  Long  Island  Railroad  Company 
will  have  approximately  $120,000  added  to  its  fixed  charges  eioh  year. 
That  is  $120,000  the  first  year.  .$240,000  the  second  year,  $3G0,000  the 
third  year,  etc..  until  the  end  of  the  tenth  year,  the  additional  fixed  charges 
would  amount  to  approximately  .'^1,200, 000.  To  offset  this  figure,  however, 
several  items  must  be  taken  into  consideration.  The  Long  Island  Railroad 
Company  paid  for  claims  arising  from  grade  crossing  accidents  within  the 
city,  in"  1921,  .«;27,1 75.40— in  1922.  $71,304.95  —  in  1923,  $207,299.17  — 
in  1924,  $31,189.05  —  and  there  are  still  45  claims  pending  from  that  period. 
With  all  grade  crossings  eliminated,  the  moneys  now  being  spent  for  these 
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claims  would  be  applicable  to  the  fixed  charges  of  the  elimination  work. 
In  addition,  the  cost  of  maintaining  adequate  protection  at  dangereuis  grade 
crossings  is  a  substantial  figure.  The  following  tabulations  show  the  cost 
of  two  types  of  grade  crossing  protection  on  the  Long  Island  system  in  1922: 


Cost  OF  Maintaining  4  Track  Grade  Crossing  —  4  Tracks  —  4  Elecibifiei) 

Renewal  of  crossing  planks  (4  tracks)  50.42x  4   !?201  OS 

Maintaining  crossing  planks  (4  tracks)  88.73x4   3.")4  92 

Maintaining  crossing  gates   411  32 

Maintaining  flag  houses  and  coal  boxes   15  00 

Maintaining  warning  bells   79  10 

Maintaining  jumper  cables    32  84 

Crossing  watchman  —  day  and  night  —  3  shifts    1044  x  3  3,132  00 

Patrolman                                             2  shifts    1200x2  2,400  00 


Total  cost  per  year   -¥6,626  86 


Cost  op  Maintaining  2  Track  Grade  Crossing — 2  Tracks — Z  Electrified 

Renewal  of  crossing  planks  (2  tracks)  50.42  x  2   $100  84 

Maintaining  crossing  planks   (2  tracks)     88.73  x  i2....  177  46 

Maintaining  crossing  gates    411  32 

Maintaining  flag  houses  and  coal  boxes   15  00 

Maintaining  warning  bells   79  10 

Maintaining  jumper  cables    32  84 

Crossing  Watchman— day  and  night— 3  shifts    1044  x  3  3,132  00 


$3,948  36 


As  stated  above,  the  cost  to  The  Long  Island  Railroad  Company  for  pro- 
tecting grade  crossings  within  the  City  last  ye<ar  amounted  to  .$483,676.82. 
On  a  live  per  cent  basis  this  would  support  an  investment  of  nearly  $10,- 
000,000  without  reference  to  the  increased  efficiency  and  therefore  increased 
earnings  resulting  from  grade  crossing  elimination.  In  addition,  as  above 
set  forth,  grade  crossing  damage  claims  paid  by  the  company  have  averaged 
over  $84,000  for  the  past  few  years. 

After  taking  these  various  elements  into  consideration,  it  seems  reason- 
able to  require  The  Long  Island  Railroad  Company  to  eliminate  the  danger- 
ous crossings  on  its  road  within  the  City,  within  the  period  of  ten  years, 
without  in  any  way  jeopardizing  its  ability  to  render  adequate  service. 

In  discussing  the  elimination  of  grade  crossings  with  the  oHicials  of  the 
company,  they  have  asked  that  before  adopting  any  program  involving  sub- 
stantial contributions  by  the  Ix)ng  Island  Company,  consideration  should 
be  given  to  two  factors:  (1)  That  the  company  will  additionally  be  facfd 
with  grade  crossing  work  outside  of  New  York  City;  and  (2)  that  it  also 
has  rather  large  expenditures  to  make  under  the  Railroad  Law  in  connec- 
tion with  opening  new  streets  across  its  railroad.  Figures  furnished  ine  by 
the  company  indicate  that  according  to  its  estimates  it  has  been  involved 
in  an  expense  for  this  latter  purpose  between  1921  and  1925  of  about 
$650,000,  and  that  there  are  outstanding  proceedings  in  connection  with  new 
streets  requested  by  the  local  authorities  that  may  involve  a  further  ex- 
pense to  the  company  of  over  $1,000,000. 

The  situation  in  the  case  of  the  two  Staten  Island  lines  is  quite  similar 
to  the  situation  that  exists  on  the  I-X)ng  Island  Railroad.  The  proposed 
])rogram  calls  for  the  expenditure  by  these  companies  of  $600,000  a  year  for 
a  period  of  ten  years,  which  would  mean  adding  to  the  fixed  charges  of  the 
roads  at  the  rate  of  $30,000  a  year  for  that  period.  These  companies  are 
not  making  money  at  present  but  they  show  a  decided  tendency  toward 
reaching  the  point  where  they  will  be  a  profitable  investment  for  the  Balti- 
more and  Ohio  Railroad  Company. 
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The  cost  to  the  railroad  company  of  protecting  and  maintaining  dangerous 
grade  crossings  is  a  material  figure.  In  1923  the  two  Staten  Island  roads 
spent  $121,872.10  for  the  protection  and  maintenance  of  grade  crossings 
within  the  city,  and  in  1924  they  spent  .$134,697.21.  In  addition,  in  1923, 
for  claims  arising  from  accidents  which  occurred  at  grade  crossings  $6,- 
0.56.1.5  was  expended,  and  in  1924,  $3,01.5.7.5,  with  19  claims  still  unsettled. 

With  all  grade  crossings  eliminated,  the  sums  now  expended  for  protection 
and  as  accident  claims  would  be  applicable  to  the  carrying  of  the  cost  of 
grade  crossing  eliminations.  The  present  cost  of  protection  and  maintenance 
added  to  damage  payments,  on  a  five  per  cent  basis,  would  alone  support  an 
investment  of  nearly  $3,000,000  or  about  half  of  the  railroad  part  of  the 
entire  Staten  Island  elimination  cost.  Taking  into  consideration  the  in- 
creased efficiency  and  general  benefit  that  would  result  from  the  elimination 
of  the  Staten  Island  grade  crossings  it  is  not  believed  that  this  program  is 
unreasonable. 

Acquisition  of  Real  Est.^te 

In  many  cases  the  carrying  out  of  grade  crossing  work  has  been  held  up 
because  of  delay  in  acquiring  real  estate.  This  is  governed  by  Section  92  of 
the  Railroad  Law  which  seems  to  contemplate  that  all  real  estate  shall  be 
acq  lired  by  the  municipality.  In  certain  cases  in  the  past  The  Long  Island 
Railroad  Company  has  purchased  land  necessary  for  elimination  purposes 
and  charged  it  as  part  of  the  expense.  The  City  of  New  York,  through  its 
Corporation  Counsel,  has  indicated  that  it  would  not  hereafter  permit  pur- 
chase of  land  by  the  railroad  company,  but,  deeming  Section  92  to  be  ex- 
clusive and  mandatory,  would  insist  that  the  City  purchase  or  condemn  all 
land  acquired.  It,  furthermore,  has  taken  the  position  that  it  would  not 
pay  any  part  of  the  cost  of  land  purchased  by  the  railroad  company.  Nat- 
urally, the  railroad  company  thereupon  and  thereafter  refused  to  purchase 
any  more  land,  because  in  the  face  of  the  city's  position  it  could  not  expect 
to  be  reimbursed  therefor.  A  case  in  point,  showing  the  unfortunate  results 
of  this  policy,  is  the  Broadway-Elmhurst  elimination  ordered  by  the  Com- 
mission. Before  construction  can  be  begun  a  small  gore  of  land  must  he 
acquired.  The  railroad  company  could  acquire  this  cheaper  and  quicker 
than  the  City  could  condemn  it.  In  view  of  the  attitude  of  the  City  the  rail- 
road company  refuses  to  make  the  purchase  and  the  work  is  being  held  up 
until  the  property  is  condemned.  I  believe  that  in  the  interest  of  expediting 
grade  crossing  work  Section  92  should  be  amended  so  as  to  provide  that  the 
acquisition  of  land  by  a  municipality  shall  not  be  exclusive  but  that  the 
railroad  company  affected  shall  acquire  any  necessary  land  if  so  directed  by 
the  Public  Service  or  Transit  Commissions. 
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PREFATORY  NOTE 


Part  II  consists  of  tabulations  compiled  from  the  sworn  reports 
filed  with  the  Transit  Commission  by  street-surface,  elevated  and 
underground  railways,  and  bus  companies  for  the  fiscal  year 
ended  June  30,  1925,  and  by  steam  railroads  for  the  calendar  year 
ended  December  31,  1925. 

The  information  presented  in  this  section  has  been  divided  into 
four  chapters  as  follows: 

Chapter     I  —  Comparative  Summaries  of  Street  Eailways  and 
Other  Carriers. 
II  —  General  Tables  and  Abstracts  of  Reports  of  Street 
Railways. 

III  —  Bus  Companies. 

IV  —  Steam  Railroads. 

It  should  be  noted  that  the  general  tables  in  Chapter  II  exclude 
statistics  of  the  Hudson  and  Manhattan  Railroad  Company.  The 
abstract  of  the  report  of  this  company,  however,  contains  consider- 
ably more  information  than  is  presented  in  the  abstracts  of  those 
companies  included  in  the  general  tables,  so  that  all  pertinent 
information  concerning  the  financial  condition  and  results  of  opera- 
tion of  this  important  underground  line  is  made  available  for  the 
benefit  of  the  public. 

In  view  of  the  fact  that  the  preparation  and  printing  of  this 
large  mass  of  information  requires  a  considerable  amount  of  detail 
work  and  necessarily  consumes  much  time,  the  Division  of  Statistics 
and  Accounts  prepares  monthly  and  quarterly  summaries  of  cur- 
rent operations  which  are  available  to  the  public  and  distributed 
without  charge. 

I.  Spinrad,  Chief, 

Division  of  Statistics  and  Accounts. 

F.  W.  LiNDARS, 

Chief  Accountant. 
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TABLE  I.  GROWTH  OF  CITY  TRANSIT  IN  NEW  YORK  CITY  '  SINCE  i860  BY  KIND  OF 
ROAD  OR  CONVEYANCE:  (A)  As  indicated  by  number  of  revenue  passengers 


Street  Subface  Railways,  bt  Boroughs 


Manhattan       The  Bronx'        Brooklyn     (acL^ T-M  T )  R'<:l'™0''d 


38,455 
114,101 
148,615 
215,296 
360,002 
373,569 
388,947 
396,570, 
389,928, 
374,554, 
391,708 
377,017 
363,292, 
357,760, 
371,165 
382,046 
395,238 
419. 722 
420,662 
415,551, 
427,373, 
349,788, 
371,136, 
370,084, 
349,772, 
384,128, 
388,357, 
383,209 
378,667, 
354,396, 


242 
539 
107 
648 
672 
677 
169 
432 
464 
076 
063 
192 
406 
430 
696 
845 
026 
253 
533 
116 
847 
114 
389 
711 
761 
024 
767 
500 
933 
834 


13.191,181 
3.45 
24,484,227 
6.19 
940,280 
0.22 
D  5,111,417 
D  1  22 
11,822,731 
2.85 

D  77,585,733 
D  18.15 
21,348,275 
6.10 
D  1,051,678 
D  0.28 
0  20,311,950 
D  5  49 
34,355,263 
9.82 
4,229,743 
1.10 
D  5,148,267 
D  1.33 
D  4,541,567 
D  1.19 
D  24,271,099 
D  6.41 


1,038,014 
1,775,485 
3,394,726 
21,364,690 
26,992,990 
28,020,185 
30,714,781 
34,763,809 
37,124,805 
39,893,116 
42,186,533 
44,237,229 
50,671,779 
56,524,261 
62,777,966 
67,837,245 
74,702,309 
79,652,133 
81,502,803 
84,535,737 
71,153,030 
79,917,071 
80,806,261 
94,141,991 
107,675,507 
114,679,520 
119,140,813 
124,374,810 
128,178,112 


12,374,931 
37,203,281 
77,928,395 
109,288,647 
204,106,397 
209,119,668 
216,594,408 
223,433,771 
233,184,407 
242,780,611 
265,204,811 
262,460,253 
274.766,791 
275,038,827 
289.308,085 
305,977,350 
322,321,981 
345,987,401 
351.905,284 
354,700,113 
363,630,177 
373,079,651 
360,207,555 
362,105,288 
432,936,227 
418,106,603 
472,538,028 
490,128,692 
485,615,752 
475,964,483 


1,052,380 
2,976,185 
11,441,751 
11,564,062 
13,719,387 
15,689,210 
16,701,653 
20,533,487 
25,151,054 
28,514,743 
29,797,750 
30,545,776 
34,430,074 
42,515,629 
45,182,732 
47,463.382 
49,973,696 
52,686.108 
54.167.403 
50,906,681 
43,448,206 
46,723,575 
49,562,574 
51,944.034 
58.826.451 
59,849,701 
58,976,131 
58,149,148 


•60-70  

75,646,297 

1,038,014 

Per  cent 

196.71 

•7O-'80  

34,513,568 

737,471 

Per  cent 

30.25 

71.05 

'80-'90  

66,681,541 

1,619,241 

Per  cent 

44.87 

91.20 

'90-'00  

144,706,024 

17,969,964 

Per  cent 

67.21 

529.35 

O-'IO  

11,163,024 

35.159,571 

Per  cent 

3.10 

164.57 

0-'20  

D21,392,935 

37.617.730 

Per  cent 

D5.76 

66.55 

Decennial  Increase  or  (D)  DECHE.iaE 
24,828,350 
200.63 
40.725,114 
109.47 
31,360,252 
40.24 
94,817,750 
86.76 
85,201,688 
41.74 
143,628,142 
49.65 


Annual  Increase  or  (D) 


5.059,279 

8.06 
6,865.064 
10-12 
4,949.824 

6.63 
1,850,670 

2  32 
3,032.934 

3.72 

D 13.382.707 
D  15.83 
8,764,041 
12.32 
889,190 
1.11 
13,335.730 
16.50 
13.533,516 
14.38 
7,004.013 
6.50 
4,461,293 
3.89 
5,233,997 
4.39 
3,803,302 
3.06 


16,344,631 
5  34 
23,665,420 
7.34 
5,917.883 
1.71 
2,794,829 
0.79 
8,930.064 
2.52 
9,449,474 
2.60 
D  12,872,096 
D  3  .45 
1,897,733 
0.53 
70,830,939 
19.56 
D  14,829,624 
D  3.43 
54,431.425 
13.02 
17,590.664 
3  72 
D  4,512,940 
D  0  92 
D  9,651.269 
D  1.99 


Decrease  { 
2,667.103 
6.27 
2,280,650 
5.05 
2,510,314 
5.29 
2,712,412 
5.43 
1.481,295 
2,81 
D  3.260,722 
D  6.02 
D  7.458.475 
D  14.65 
3,275.369 
7.54 
2.838.999 
6.08 
2,381.460 
4.80 
6,882.417 
13  25 
1,023,250 
1.74 
D  873,570 
D  1.46 
D  826,983 
D  1.40 


121,086 
213,905 
287,325 
6.872.856 
6,752,416 
7,119,013 
7,435,135 
7,762,677 
7,743,987 
8.945.914 
9.971.652 
10.966.852 
11,367,091 
11,712,623 
12,301,757 
12,959,799 
13,568,066 
14,011,414 
14,312,009 
14,884,534 
15,238,157 
15,287,922 
15,958,198 
15.007.235 
15.797.894 
18,567.125 
19.408.170 
19,740,392 
19,290,165 


121,086 

101,633,747 

199.95 

1,052,380 

92.819 

77,121,352 

76  66 

50.58 

1,923,805 

73.420 

101,658,259 

182.81 

34  32 

44,28 

8,465,566 

6.585.531 

272,544,835 

284.44 

2.292  01 

82.28 

22,988,323 

4,839.767 

159,352,373 

200.92 

70,42 

26.39 

15,132,500 

3.294,612 

178,280,049 

43.95 

28.13 

23.36 

658.042 

5.35 
608,267 

4.69 
443,348 

3.27 
300,595 

2  15 
572.525 

4.00 
353.623 

2.38 
49.765 

0.33 
670.276 

4.38 
D  950,963 
D  5.97 
790,659 

5  27 
2,769,231 
17  53 
841,045 

4  53 
332.222 

1.71 
D  450.227 
D  2  .28 


Nom —  For  footnotes,  see  last  page  of  tabl». 
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State  of  New  York,  Transit  Commission 


TABLE  I.    Growth  of  city  transit  in  New  York  City '  since  i860  by  kind  of  road 


Year  ended  June  30 


Rapid  Transit  Railways 


INTERBOROUOH  RAPID  TRANSIT 


Elevated 
division 
(Manhattan 
Ry.,  lessor) 


Subway 
divipion 
(City  of  New 
York,  lessor)' 


Brooklyn- 
Manhattan 
Transit 
elevated- 
aubway 
division 


Total 


1860. 

1870. 

1880, 

1890. 

1900 

1901. 

1902 

1903. 

1904. 

1905 

1906. 

1907. 

1908. 

1909. 

1910. 

1911. 

1912 

1913. 

1914 

1915. 

1916. 

1917. 

1918. 

1919. 

1920. 

1921 . 

1922 

1923 

1924. 

1925. 


'60-70  

Per  cent . 
•70-'80  

Per  cent . 
'80-'9O  

Per  cent. 
90-'00  

Per  cent . 
'00-' 10  

Per  cent 
■10-'20  

Per  cent 


1912. 
1913. 
1914. 
1915. 
1916 
1917. 
1918. 
1919. 
1020. 
1921. 
1922. 
923. 
1924. 
1925. 


Per  cent. 


Per  cent . 


Per  cent. 


Per  cent. 


Per  cent. 


Per  cent. 


Per  cent. 
Per  cent. 
Per  cent . 
Per  cent. 
Per  cent 
Per  cent . 
Per  cent. 
Per  cent. 


60,831,757 
189,974,848 
184.164  110 
190,045,741 
215.2.59,345 
246.587,022 
286.634,195 
266.381,930 
257,796,754 
282,924,273 
282,845,864 
276.2.50,196 
293,826,280 
301.449.292 
304.270,841 
.306,845,006 
311.473.568 
301.792,517 
312.246,796 
349,380,093 
352.660,669 
348,188,600 
369,034,477 
374.293,051 
348,517,216 
348,. 524, 700 
.3.59.410.056 
352. 723,. 553 


60,831,757 


129.143,091 
212.30 
D  5.810.738 
D  3  06 
109.662.170 
.59. 55 
75,208,197 
25.60 


72.722,890 
137,919,632 
166,363,611 
200,439,776 
238,430,146 
268,962.115 
276,704,796 
302.973,856 
327,471,510 
340.413.103 
345.. 585. 749 
371,505.318 
414.193,992 
418,337.666 
461.147,058 
,586,098.633 
639,385,780 
644,975,474 
676,650,431 
714.933,187 
736.820.672 


268,962,115 


317,136,518 
117  91 


47,931, 

58.400. 
63.300 
69,330 
80.337 
97.009, 
109.140 
125.221, 
145,943, 
147, '290 
148.161 
162.493, 
167,371 
172,195, 
175,246, 
185,060, 
182.535, 
207,098, 
226,515, 
258,167, 
308,879, 
376.782, 
404.970, 
444.717, 

4,so.yoo, 
.537.194, 
591.256. 


181 

582 
247 
457 
132 
705 
911 
831 
131 
017 
045 
801 
328 
229 
512 
735 
897 
269 
512 
313 
791 
635 
(UO 
229 
.S70 
829 
029 


60 

237 
242 
253 
284 
326 
383 
448 
520 
.595 
630 
662 
725 
745 
779 
809 
836 
829 
890 
990, 
1,029 
1.118 
1.331 
1.41S 
1.438, 
1..506 
1.611 
1.680, 


,831,7.57 

,906,029 
,.564.692 
.345,988 
.589.802 
.924.1.54 
.643,900 
.245,731 
,938,217 
,231,015 
,575.6.57 
.841.387 
,282,196 
.525.416 
.439,926 
,563,028 
,947.406 
.914,163 
,850,383 
,089,. 597 
.165,648 
.215,449 
.915,745 
,649,471 
,239.919 
,076.001 
,.538,072 
,800.2.54 


Decennial  Increase 


47,931,181 

10,469.401 
21.84 
104,093.219 
178  24 
214,288,834 
131.88 


2,821,549 

26,269,060 

4,823,901 

0.94 

9  49 

2,88 

2,574,165 

24,497.654 

3.051.283 

0.85 

8.09 

1  77 

4.628.562 

12,941,593 

9,814,223 

1.51 

3  95 

5.60 

D  9,681.051 

5,172,646 

D  2,524.838 

D  3  11 

1  52 

D    1  36 

10,454.279 

25,919.569 

24,562.372 

3  46 

7. 50 

13  46 

37.133.297 

42,688.674 

19.417.243 

11  89 

11  49 

9  38 

3.280.576 

4,143.674 

31.651,801 

0.94 

1  00 

13  97 

D  4,472.069 

42,809.392 

50,712.478 

D  127 

10.23 

19  64 

20,845,877 

124,951,575 

67,902.844 

5  99 

27  10 

21,98 

5.258,574 

53,287,147 

28,188,005 

1.42 

9  09 

7.48 

D  25,775,835 

5,589,694 

39.776.589 

D  6  89 

0,87 

9.82 

7,484 

31,674.957 

36,153,641 

ooot 

4  91 

8  13 

10.885.356 

38,282.756 

50,293.9,59 

3  12 

5.66 

11.71 

D  6,686,503 

21,887,485 

54,061,200 

D  1.86 

3  06 

10.06 

60,831,757 

177,074,272 
291  09 
4.658,663 
1  96 
482,717,504 
199  01 
606,633,549 
83.64 
Annual  Increase 
33,914,510 
4.55 
30,123,102 
3.86 
27,384,378 
3  38 
D  7,033,243 
D  0  .84 
60,936,220 

7  34 
09,239,214 

11  14 
39,076.051 

3  95 
89,049,801 

8  65 
213,700,296 

19  11 
86,733,726 

6  51 
19,590.448 

1  38 
67,836,082 
4,72 
105,462,071 

7  00 
69,262.182 

4  30 


Note.—  For  footnotes,  sec  last  page  of  table. 


or  conveyance; 
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(A)  As  indicated  by  number  of  revenue  passengers  —  Concluded 
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Street  Surface  and 
Rapid  Transit  Railways 


Total 


50, 
152 
290, 
560 
846 
881 
038 
1 ,000 
1.0B5, 
1,130, 
1,251 
1,315 
1,-353 
1,38S 
1,4S8 
1,551 
1,622 
1.711 
1,7,53 
1,748 
1,835 
1,8.50 
1,899 
1,993 
2,273 
2,396 
2,491 
2,. 577 
2,678 
2,716 


830,173 
463,920 
417,029 
149,560 
353,058 
344,801 
989,964 
767,483 
984,910 
982,606 
841,175 
381,388 
636,68.5 
225,290 
422,935 
144.963 
979,709 
006,439 
1.52.466 
666.312 
442,081 
2.55,230 
162,791 
893,482 
336,. 533 
,301,533 
,208,810 
812,877 
913,090 
778,996 


uR  (D)  Decrease 
101,633,747 
199,94 
137,953,109 

90.48 
278, 732,. 531 

95.98 
277,203,498 

48,70 
642,069,877 

75.86 
784,913,598 

52.73 

OR  (D)  Decrease  + 


Per 


43 
103 
152 
218 
216 
248 
256 
265 
274 
283 
301 
305 
3U3 
301 
312 
320 
329 
341 
343 
337 
348 
345 
349 
360 
405 
420 
430 
439 
449 
449 

60 
140 
49 
48 
66 
43 
28 
13 
66 
27 
93 
30 


Hudson  & 
Manhattan  ' 


4,363,722 
14,192,352 
42,839,979 
.52,756,434 
57,934,226 
58.870.069 
60.051.890 
58.966.414 
63, 293.. 534 
68„5.56.999 
76.348,998 
86,050,815 
92,2.50.836 
95,607,645 
99.104,889 
103.390,911 
107,213,936 
107,918,242 


Fifth  Avenue 
Coach 


N.  R. 
N.  R. 

1,979,603 
1,749.623 
1  742.773 
1.386,043 
1,337,848 
1,315,330 
1,214.598 
1,7.53,782 
3.609.304 
6,305,175 
5,997,372 
6,339.072 
8,884,534 
11,276,430 
14,050,471 
16.223.042 
22.080.764 
28,113.576 
36,488,447 
42,5.52,709 
51.091,365 
52,840.135 
55.974.110 
57,136,492 
67,700,517 


Statcn  Island 
steam  roa  's  ^ 


42,839.979 


N.  R. 

N.  R. 

36,247,534 
574,89 


63,641 
336.706 
391,151 
6, .539, 318 
4. 439,. 506 
4,212,303 
4.238,630 
4,. 302, 8.58 
4.586,182 
4,724,041 
5,161,134 
5,944,696 
5,649.116 
5,237,373 
6,014,928 
6,218,316 
6,461,635 
6,636,336 
6,979.126 
6. 943,. 302 
7,563,066 
8,378,779 
9,269,902 
10.204,511 
13,011,9.58 
11.181,785 
10,686,439 
11,130,382 
11.828.314 
12,443,909 

273,065 
429.07 
53,445 
15  87 
6,149.167 
1.576  10 
D  2.099.812 
D  32  11 
1,. 575. 422 
35,49 
6,997,030 
116  33 


Total  of 
foregoing 


887, 
944, 
006. 
071. 
137, 
258, 
322, 
365, 
411, 
.543. 
616, 
693, 
785, 
831, 
828, 
922, 
949, 
,010, 
126, 
,421, 
,5.54 
,6.53 
,748 
.8.55 
,904 


536,707 
978,217 
813,114 
957,135 
044,. 585 
317,639 
540,682 
403,305 
264,319 
583,017 
117,085 
714,642 
397,378 
459,912 
620,499 
.521,723 
271,772 
895,267 
637,2.55 
152.036 
182.328 
840,273 
,308.280 
091,832 
,841,664 


877,569.019 
56,85 


Year  Ended 
June  30 


1860 
1870 
ISSO 
1890 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 
1912 
1913 
1914 
1915 
1916 
1917 
1918 
1919 
1920 
1921 
1922 
1923 
1924 
1925 


'60-70 

Per  cent 
70-'80 

Per  cent 
'80-'90 

Per  cent 
•90-'00 

Per  cent 
'OO-'IO 

Per  cent 
'10-'20 

Per  cent 


71,834,746 

9 

5,177,792 

341,700 

243,319 

77, 597,, 5.57 

1912 

4  63 

3 

9  81 

5  70 

3  91 

4,80 

Per  cent 

88,026,730 

12 

935,843 

2,545,462 

174,701 

91,682,736 

1913 

5  42 

4 

1,62 

40  16 

2.70 

5  41 

Per  cent 

42,146,027 

2 

1,181,821 

2,391,896 

342,790 

46, 062.. 534 

1914 

2.46 

2  01 

26  92 

5  17 

2.58 

Per  cent 

D  4,486,1.54 

D  6 

D  1,0.85,476 

2,774,041 

D  ,35,824 

D  2.833,413 

1915 

D  0  26 

D  2 

D  1  81 

24  60 

D  0  51 

D  0.16 

Per  cent 

86,775.769 

11 

4,327.120 

2,172,571 

619,764 

93,895,224 

1910 

4,96 

3 

7.34 

15.46 

8  93 

5  13 

Per  cent 

14,813,149 

D  3 

5,263,465 

5,857,722 

815,713 

26,750,049 

1917 

0  81 

D  1 

8  32 

36  11 

10  79 

1  39 

Per  cent 

48, 907, .561 

4 

7,791,999 

4,032,812 

891,123 

61,623,495 

1918 

2  64 

1 

11  37 

18  26 

10,64 

3  16 

Per  cent 

94,730,691 

11 

9,701,817 

10,374,871 

934,609 

115,741,98.8 

1919 

4  99 

3 

12  71 

39  73 

10  08 

5.76 

Per  cent 

279,443,051 

45 

6,200,021 

6,064.262 

2,807.447 

294,514,781 

1920 

14  01 

13 

7.21 

16  62 

27  51 

13  85 

Per  cent 

122,965.000 

15 

3,356,809 

8,538,656 

D  1.830,173 

133,030,292 

1921 

5.41 

4 

3  64 

20,07 

D  14,07 

5  49 

Per  cent 

91,907.277 

10 

3,497,244 

1,748,770 

D  495,346 

99,657,945 

1922 

3  96 

2 

3  66 

3  42 

D  4  43 

3  90 

Per  cent 

86,604,067 

9 

4,286.022 

3,133,975 

443,913 

94,468,007 

1923 

3  48 

2 

4,32 

5  93 

4  15 

3. 56 

Per  cent 

101,100,213 

10 

3,823,025 

1,162.382 

697,932 

106,783,552 

1924 

3.92 

2 

3  70 

2  08 

6,27 

3  89 

Per  cent 

37,865,906 

704,306 

10,504,025 

615, .595 

49,749,832 

1925 

1.41 

0,66 

18  49 

5.20 

1,74 

Per  cent 
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State  of  New  York,  Transit  Commission 


TABLE  I.   Growth  of  city  transit  in  New  York  City  >  since  i860  by 


Stheet  SnRFACB  Railways  of  - 


Manhattan 


$1,962,677 
6,743,013 
7,0.56,503 
10,761,792 
18,221,228 
18,558,285 
19,092,821 
19,754,426 
20,518,189 
20,233,123 
19,807,083 
20,286,073 
16,689,755 
17,688,511 
17,688,797 
17,298,167 
19,123,468 
19,423,375 
19,146,416 
18,917,496 
17,683,161 


4,780,336 
313,490 
3,705,289 
7,459,434 
337,059 
D 1,260,118 
384,994 


453 
1,075 
1,.562 
2,365 
3,524 
3,195 
3,495 
3,406 
3,243 
3,263 
3,155 
3,121 
3,145 
2,932 
2,932 
!,632 
2,7.52 
2,6.55 
2,610 
2.. 536 
1,959 


622 
487 
803 
1.159 
D329 
D.563 
D673 


137.31 
45.30 
51.41 
49.01 
D9  34 
D 17.62 
D 25.57 


The  Bronx « 


$72,661 
124,284 
180,378 
1,008,082 
2, 806,. 588 
,109,570 
,348,522 
,691,090 
,945,313 
,032,455 
,181,970 
,.526,241 
,964,433 
4,020,248 
4,699,839 
5,383,775 
5,733,976 
5,957,041 
6,218,740 
6,408,906 


Brooklyn 
and  Queens 


72,661 
51,623 
56,094 
827,704 
1,798,506 
1,893,251 
1,709,067 


105  88 
117.14 
469.74 
116  17 
D23  82 
D2.81 


$603,161 
2,163,995 
4,159,289 
5,395,482 
'  10,468,399 
'  15,633,896 
'  16,850,241 
'  17,820,829 
'18,928,665 
'19,152,532 
'  19,336,698 
'  19,799,585 
'20,149,166 
'19,212,252 
'  19, .540, 931 
23,702,952 
22,738,846 
25,774,355 
26,682,687 
26,699,782 
26,509,880 


1,560,834 
1,995,294 
1,236,193 
5,072,917 
5,165,497 
8,069,056 
2,806,928 


209 

17 

603 

35 

1..524 

76 

2,684 

433 

3,783 

936 

3,368 

495 

3,438 

551 

3,4.55 

690 

3,463 

746 

3,594 

776 

3,. 548 

740 

3,553 

721 

3,553 

681 

3,510 

682 

3,. 507 

713 

3,795 

579 

3,777 

646 

3,713 

611 

3,760 

699 

3,861 

693 

3,66S 

17 

394 

18 

921 

41 

1.160 

,357 

1,099 

.503 

1)415 

D223 

427 

D20 

D127 

188, 52 
1.52.74 
76  12 
40.95 
D11.97 
12.68 
D3.34 


Richmond 


$11,188 

16,043 
14,142 
341,621 
584,272 
613,411 
646,178 
676,357 
698,373 
713,276 
741,767 
759,923 
762,395 
795,992 
785,721 
1,087,855 
1,209,474 
1,2.55,630 
1,271,201 
1,228,001 


11,188 
4,855 
U 1,901 
327,479 
242,651 
201,449 
442.280 


lUTERBOROrOH  RaPID  TRANSIT 


Elevated 
division 
(Manhattan 
Ry.,  lessor) 


$4,575,431 
9,498,742 
9,123,076 
14,684,845 
15,063,327 
15,203,210 
15,331,593 
15,562,365 
15,078,231 
15,600,091 
17,458,510 
17,620,570 
17,402,061 
18,449,572 
18,714.652 
17,425,861 
17,424,199 
17,970,503 
17,636,178 


4,575,431 
4,923,311 
0  375,666 
5,561,769 
3,764,727 
D 813,394 


Subway 
division 
(City  of  New 
York,  lessor)  ' 


$13, 435, .535 
13,818,943 
15,129,819 
16,352,766 
16,998,704 
17,256,315 
18, 550,. 565 
20,689,283 
20,898,226 
23,043,791 
29,299,777 
31,969.289 
32,248,774 
33,830,663 
35,746,659 
36,841,034 

Increase  or 


13, 435,. 535 
15,864.242 
7,. 54 1,2.57 


(C)  As  indicated  by  number  of 


8 

13 

542 

22 

947 

168 

1.122 

193 

1,667 

917 

193 

1,748 

1 . 130 

193 

1,782 

1,144 

193 

1.781 

1,144 

192 

1.780 

1 , 143 

224 

1.775 

1 , 1.52 

224 

1,880 

1..520 

220 

2,249 

1.241 

220 

2,248 

1..584 

215 

2.217 

1,806 

152 

2,213 

1,816 

214 

2,213 

1,935 

240 

2,213 

1,935 

240 

2,213 

1.9.53 

167 

2,201 

2.035 

170 

2,194 

2,211 

AnsoLCTis 

5 
9 
116 
25 
D41 
18 


62  .50 
69  23 
663  64 
14  88 
D21.24 
11.84 


.542 
405 
175 
.545 
.546 
D19 


917 

899 
395 

Per  Cent 


74.72 
18  48 
48  57 
32  75 
DO  86 


98.04 
21.75 


Note. —  For  footnotes,  see  last  page  of  table. 
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kind  of  road  or  conveyance:    (B)  As  indicated  by  passenger  receipts 
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Brooklyn- 
Manhattan 
Transit 
elevated- 
subway 
division 


Total  Street  Railwats 


Absolute 
amount 


Per 
capita  * 


Hudson  & 
Manhattan  * 


Fifth  Avenue 
Coach 


Staten  Island 
steam  roads 


12.570,660 
•2,841,205 
'8,128,308 
'  8,375,799 
'8,618,021 
'  8,771,309 
'9,262,675 
'9,126,795 
'  10,354,913 
'  11,330,426 
'12,913,016 
'  15,448,639 
18,842,994 
20,250,842 
22,237,363 
24,045,043 
26,8.59,741 
29,562,801 

(Dj  Decrease. 


$2,565,838 
8,990,857 
15,931,550 
28,421,196 
42,003,609 
73,831,729 
76,924,112 
80,521,005 
84,269,969 
85,853,085 
85,3.50,853 
89,514,964 
90,603,304 
C3, 059, 403 
97,940,459 
113,079,022 
119,268,727 
124,053,178 
128,341,679 
133,684,122 
135,869,961 


passenger  cars  owned  or  leased 


Increase  or  (D)  Decrease 

157.25 
115.85 
79.13 
47.11 
15.66 
14.56 
D0.66 


33.81 
41.25 
63.15 
22.52 


$2.18 

6.08 
8.33 
10  90 
12  22 
15  49 

15  85 

16  31 
16.78 
16.81 
16.43 
16  96 
16.89 
17.08 
17.70 
20.12 
20.90 
21.42 
21.84 
22.43 
22.47 


6,425,019 

3  90 

6,940,693 

2.25 

2,570,660 

12,489,646 

2.57 

270,545 

13,. 582, 4 13 

1  32 

5,287,103 

31,828,120 

3  27 

10,714,686 

39,247,293 

4.63 

10,719,807 

22,790,939 

2  35 

602 

56 

1,703 

115 

3,676 

192 

491 

6,585 

253 

657 

9,687 

282 

928 

11,204 

235 

928 

11,427 

236 

928 

11,4.59 

232 

934 

11,448 

228 

951 

11,669 

228 

1,029 

11,659 

224 

1,154 

12,192 

231 

1.228 

12,357 

230 

1,375 

12.550 

230 

1,417 

12,776 

231 

1,514 

12,835 

228 

1,658 

13,128 

230 

1,814 

13,216 

228 

1,807 

13,194 

225 

1,807 

13,306 

223 

1,855 

12,750 

211 

Increase  or  (D)  Decrease 

1,041 

59 

1,973 

77 

491 

2,909 

61 

166 

3,102 

29 

271 

1,517 

D47 

586 

1,631 

D7 

341 

D85 

D17 

105 
67 
32 
11 
D  17 
D3 
D7 


$2,141,999 
2,637,822 
3,163,794 
3,448,390 
3,508,177 
3,432,159 
3,661,252 
3,947,612 
4,334,822 
5,268,714 
5,807,935 
7,118,050 
7,358,639 
7,640,864 
7,985,160 
8,077,924 


2,141,999 
3,665,936 
2,269,989 


140 
190 
226 
226 
226 
226 
226 
226 
226 
226 
226 
251 
251 
276 
301 
301 


140 
86 
75 


61.43 
33.19 


N.  R. 
N.  R. 

$603,020 
599,737 
633,907 
888,453 
1,127,643 
1,405,047 
1,622,304 
2,208,076 
2,611,358 
3,648,845 
4,255,271 
5,109,137 
5,284,014 
5,597,411 
5,713,649 
6,770,052 


N.  R. 
72 
61 
80 
81 
105 
125 
133 
132 
176 
239 
279 
271 
289 
296 
293 
364 
406 


N.  R. 
Dll 

210 
135 


D  15.28 
344.26 
49.82 


$15,672 
78,584 
79,167 
432,710 
323,518 
472,637 
487,407 
501,455 
527,029 
546,564 
.553,206 
591,666 
660,988 
821,574 
939,466 
1,169,248 
1,228,. 536 
1,210,702 
1,252,701 
1.322,191 
1,416,139 


62,912 

'60-70 

583 

'7O-'80 

3,53,543 

'80-'90 

D109,192 

'9O-'0O 

149,119 

'00-' 10 

696,611 

'10-'20 

246,891 

'20-'25 

6 

1860 

8 

1870 

10 

188D 

64 

1890 

101 

1900 

93 

1910 

93 

1911 

91 

1912 

91 

1913 

91 

1914 

91 

1915 

91 

1916 

91 

1917 

91 

1918 

91 

1919 

91 

1920 

106 

1921 

118 

1922 

141 

1923 

99 

1924 

114 

1925 

2 

'6O-'70 

2 

'70-'80 

.54 

■80-'90 

37 

'90-'00 

D8 

'00-' 10 

D2 

•ia-'20 

23 

'2a-'25 

33.33 

'60-'70 

25.00 

'70-'80 

540.00 

'80-'90 

57.81 

'9a-'00 

D7.92 

'OO-'IO 

D2  15 

'10-'20 

25.27 

■20-'2  5 
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TABLE  I.    Growth  of  city  transit  in  New  York  City  '  since  i860  by 


Street  Sdrface  Railwats  op  - 


Year  Ended 

June  30 

Man- 

The 

Brooklyn 
and 
Queens 

hattan 

Bronx  - 

1860  

67.88 

79  79 
193  92 

1870  

139.26 

10  00 

1880  

183.29 

6  51 

339.26 

18«0   

244  50 

21  48 

360  47 

1900  

281.83 

96  91 

560.54 

1910   

310  85 

181.90 

» 640  48 

1911   

306.20 

188.47 

»681  44 

1912  

297.69 

206  93 

'682.43 

1913  

295.86 

211  57 

s 095. 07 

1914  

295.83 

223.42 

•701.06 

1915  

297.94 

217  70 

'705,16 

1916  

299.87 

219  17 

'713.35 

1917  

298.54 

219.34 

'721  08 

1918  

295.71 

217  18 

s  728  87 

1919  

288.09 

212.70 

'758  89 

1920  

287.13 

214  37 

757,47 

1921  

277.60 

215  90 

755,01 

1922  

270  38 

194  05 

713  01 

1923  

268.01 

194.59 

711.47 

1924  

263.26 

190,27 

708.46 

1925  

248.16 

190.58 

704  93 

Rich- 
mond 

\jily- 
owned 
bridse 
track 
(surface 
companies] 

Total 
street 
surface ' 

1  i7  A7 

7  50 

350 . 68 

8  00 

10  10 

000  00 

oy .  Di 

0 .  ou 

1  ,U''i2 .  ou 

65  63 

14  72 

1   91 Q  '-A 
1  , J  10  00 

65  63 

1 ,256  46 

68  24 

1  ft  n7 

1    07^  'itv 

l,<:fo  00 

65  98 

20  34 

65  98 

20  69 

1,306  98 

65  78 

23  59 

L310  17 

65  89 

19.26 

1,317,54 

65.89 

18.72 

1,323  57 

65.89 

18  80 

1.326  45 

65.89 

18  80 

1,344,37 

65.89 

19.30 

1,344,16 

65  89 

19  34 

1.333  74 

65  89 

15  90 

1,2)9  23 

65.89 

15.90 

1,255.86 

65.89 

15  90 

1,243.78 

65.89 

15  90 

1,225  46 

71  38 

10.00 

114  13 

7  .50 

203  01 

44  03 

D   3  49 

145  34 

0  ,50 

186.38 

61  21 

14.97 

21  21 

2  10 

99.49 

37  33 

75  43 

200  07 

49  52 

3.60 

36.i  95 

29  02 

84  99 

79.94 

6  01 

11  12 

211  08 

D  23  72 

32  47 

110  99 

0  26 

4.58 

130  58 

D  38.97 

D  23 . 79 

D  52  84 

D  3  40 

D  119.00 

■60-70 

105.16 

143  04 

■70-'80  

31  62 

D  34  90 

74  95 

6  67 

■80-'90  

33  40 

229,95 

6  25 

26  25 

.90-'00  

15.27 

351  16 

.55. 50 

490.30 

.00-10  

10  30 

87  70 

14,26 

10  08 

,lC-'20  

D  7  63 

17  85 

IS  27 

0  40 

20-'25  

D  13.57 

D  11  10 

D  6  .98 

308  89 
31,11 
D  17,62 


Note. — The  data  used  in  this  table  are  presented  as  compiled  fur  the  given  year  without  regard 
to  later  corrections.  Numbers  uf  passengers  u!k1  passenger  receipts  are  currently  recorded  with 
sufficient  accuracy  for  purposes  of  comparison  from  year  to  year.  Data  for  track  mileage  and 
number  of  cars,  however,  are  subject  to  moditication  (,r  correction  on  account  of  remeasurement 
or  reclassification,  and  these  factors  must  be  considered  in  any  comparison. 

'  Present  corporate  limits.  The  table  includes  all  operating  comiianies  and  oil  their  lessor  and 
sudsidiary  companies  now  reporting  to  the  Transit  Commission,  and  all  predecessors  of  such  com- 
panies. 

-  Includes  the  Westchester  Electric. 
3  Opened  October  27.  1904. 
«  Opened  February  26.  1908. 

&  From  1918,  the  figures  for  the  Staten  Island  steam  roads  are  for  the  calendar  year. 

6  The  receipts  for  1900  for  the  H.-M.T.  (then  H.R.T.)  system  have  been  divided  between  the 
street  surface  and  elevated  divisions  on  the  basis  of  an  estimated  proportion  of  75  per  cent  for  the 
former  and  25  per  rent  for  the  latter. 

'  The  1910-1915  figures  differ  slightly  from  those  shown  in  Reports  prior  to  1916,  because  of  a 
change  in  the  basis  of  approximation.  The  figures  formerly  used  included  under  15.-M.T.  elevated, 
the  New  York  Rapid  Transit  (or  predecessors)  and  the  South  Brooklyn  roads.  They  now  include 
the  New  York  Rapid  Transit  or  predecessors  (except  Sea  lieach  surface),  the  Culver  elevated  of 
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kind  of  road  or  conveyance:    (D)  As  indicated  by  miles  of  track 
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IsTERBORornB  Rapid 
Trinsit 


Elevated 
division 
(Man- 
hattan 
Railway, 


Subway 
division 
(City  of 
New  York, 
lessor) ' 


Brooklyn- 
Manhattan 
Transit 

elevated- 
subway 
division 


Total  Street  Rail  ways 


Absolute 
number 


Per 
100,000 
population 


Hudson  tt 
Manhattan  * 


Staten 
Island 
steam 
roads' 


79.35 
94.03 
109  59 
118  03 
118  00 
118  00 
118  00 
117.98 
117.98 
129.  &( 
129  « 
134.32 
135.29 
135.18 
140.51 
140.51 
140.51 
138.63 
138.63 


81.94 
85  31 

85.36 
85  34 
85  34 
87.87 
88  13 
136  62 
142  17 
193  13 
201  26 
232  64 

232  63 

233  85 
240.05 
244.33 


Increase  ob  (D)  Decrease 


79.35 
14.70 
15.54 

8  44 
17.15 

3  45 


81.94 
119  32 
43.07 


INCREASE  OR  (D)  DECREASE 


18.53 
16.52 

7.70 
14  53 

2  55 


145.62 
21  40 


111  33 
110.73 
'169.10 
» 169.43 
» 170  81 
» 173  72 
'176.55 
'  195  49 
'221  51 
'231  06 
5  244.76 
'236  43 
244  06 
259.25 
276  57 
278.73 
285.67 
286.10 


111.33 
D  0  .60 
58  37 
74  96 
42  04 


147.67 
330.68 
616  41 
841  93 
1,222  82 
1.582  65 
1.629  20 
1.647  53 
1.665.88 
1.686  85 
1.711  51 
1.736  84 
1.820.89 
1.847  70 
1.911  24 
1.924.66 
1  966  14 
1.908.94 
1.908.93 
1.908  13 
1,894.52 


203.01 
265.73 
225.52 
380.89 
359.83 
342  01 
D  30  44 


12.57 
23.73 
32.24 
32.29 
33.58 
33.20 
.33  58 
33  37 
33  17 
33.02 
32.96 
33.28 
33  93 
33.91 
•34.33 
34.25 
34.46 
32  97 
32  49 
32  02 
31.33 


11  16 

8  51 
0.05 
3.29 

D  2  .38 
1.05 

D  2  .92 


137.48 

88.78 

75.78 

35.86 

36  59 

0.16 

D  0  .54 

45.24 

10  19 

52.71 

29  43 

D  6  .69 

44.33 

21  61 

3.16 

17.23 

D  1  58 

D  8  .53 

13 

08 

17 

54 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

18 

77 

13.08 
5.69 


43.50 


13  33 

1860 

13  33 

1870 

13  66 

1880 

41  40 

1890 

56  14 

1900 

81  31 

1910 

84. 4S 

1911 

89  04 

1912 

89  04 

1913 

93  23 

1914 

94  66 

1913 

96  78 

1916 

102  07 

1917 

108.75 

191S 

109  74 

1919 

109.80 

1920 

109  62 

1921 

109. 58 

1922 

110  32 

1923 

110  23 

1924 

110  66 

1925 

•60-70 

0  33 

70-'80 

27,74 

•80-'90 

14  74 

•9O-'0O 

25  37 

'OO-'IO 

28  29 

■10-'20 

0  86 

•  20-'25 

•60-70 

2.48 

70-'80 

203.07 

•80-'90 

35  60 

'90-'00 

45  19 

■00-' 10 

34  71 

•10-'20 

0.78 

'20-'25 

the  South  Brooklyn  (which  line  reported  considerably  more  tnan  one-half  of  the  total  South  Brook- 
lyn receipts)  and  the  West  End  liiie  of  the  Nassau  Electric  "  elevated."  The  West  End  line  was 
transferred  to  the  surface  di\nsion  after  June  24.  1916  and  the  Culver  El  of  the  South  Brooklyn 
was  replaced  by  the  Culver  El  of  the  New  York  Consolidated  (now  the  Xew  York  Rapid  Transit) 
on  March  16,  1919.  In  191S  the  elevated  di\isions  also  included  the  Norton's  Point  *'  elevated  ' 
of  the  South  Brooklyn. 

'Operation  of  surface  cars  on  tne  various  bridges  was  begun  as  follows;  Brooklyn  Bridge,  1898: 
Williamsburg  Bridge,  1905;  Queensboro  Bridge,  1910;  Madison  Avenue  Bridge,  1909  and  Man- 
hattan Bridge.  1913. 

•  The  division  of  the  trackage  of  the  B,-M.T.  system  between  street  surface  and  elevated  is 
only  appro.ximate.  The  1910-1915  figures  for  the  elevated  include  the  New  York  Rapid  Transit 
(or  predecessors),  the  South  Brooklyn,  and  the  West  End  line  of  the  Nassau  Electric.  The  latter 
is  included  with  street  surface  mileage  after  1915,  and  the  South  Brooklyn  after  191S.  because  the 
operation  of  "  elevated  "  trains  over  these  tracks  was  replaced  by  surface  car  operation  on  July 
24,  1916,  and  March  16,  1919,  respectively.    See  also  general  note.  Table  3.  F. 

*  For  Division  C,  ratios  in  this  column  represent  passenger  cars  owned  or  leased  per  100,000 
population. 

t  For  1901-1911.  see  1917  Report. 
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Item  1915 
Number  of  reports: 

Operating  companies   35 

Lessor  companies  *   22 

Inchoate  or  dormant  companies   6 

All  companies   63 

Length  of  line  (miles)   814  .24 

Year's  increase*   10.43 

Length  of  track  (miles ^   1,711,51 

Year's  increase '   31.78 

Number  of  passenger  cars   11,659 

Year's  increase   D  10 

Number  of  other  cars   1 ,035 

Officers  and  employees  (oper.  cos.)   39,652 

Year's  increase   1 , 344 

Aggregate  salaries  and  wages   $31,343,297 

Year's  increase   $1 ,306,224 

Persons  killed  «   205 

Year's  increase.   D12 

Traffic: 

Revenue  passengers   1,748,666,312 

Year's  increase   D  4,486,154 

Percent   D  0.26 

Revenue  passengers  per  day   4 , 790 , 866 

Year's  increase   D  12,291 

Transfers  collected   359,048,154 

Year's  increase   13,766,191 

Passenger  car  miles  '   3 18 , 006 , 723 

Year's  increase   6 , 692 , 239 

Percent   2.15 

Capitalization: » 

Capital  stock  outstanding   $221,503,760 

Funded  debt'   385,477,083 

Unfunded   permanent   debt   owing  to 

system  companies"   60,071,859 

Total   $667,052,702 

City's  interest  in  Contracts  1-4  —  Estimated 

amount  in  operation   86,005,045 

Total  gross  capitalization   $753,057,747 

Year's  increase   $40,652,029 

Less  Intercorporate  holdings: 

Capital  stock   25 , 445 , 000 

Funded  debt   7,958,900 

Unfunded  permanent  debt   22,439,185 

Total   $55,843,085 

Approximate  net  capitalization   $697,214,662 


TABLE  2.    GENERAL  STREET  RAILWAY 
[  Note  —  For  financial  summary 


1916 

35 
22 
4 
61 

819.40 
4.77 
1,756.84 
46.34 
12,192 
533 
1,065 
39,195 
D  457 
$32,692,036 
$1,348,739 
188 
D  17 

1,835,442,081 
86,775,769 
4  96 
5,014,869 
224,003 
364,219,050 
5,170,896 
327,194,216 
9,187,493 
2.89 

$221,503,760 
453,572,726 


1917 

35 
22 
3 
60 
843.93 
23  12 
1,820.89 
63.36 
12,357 
165 
1,061 
44,398 
5,203 
$37,949,486 
$5,257,450 
226 
38 

1,850,255,230 
14,813,149 
0.81 
5,069,193 
54,324 
327,753,016 
D  36,466,034 
319,339,217 
D  7,854,999 
2.40 

$221,503,760 
464,499,113 


1918 


35 
22 


57 

853.56 
9.64 
1,847.70 
26.81 
12,650 
193 
998 
43,241 
D  1,157 
$42,514,325 
$4,564,839 
243 
17 

1,899.162,791 
48,907,561 
2.64 
5,203,185 
133,992 
320,419,738 
D  7,333,278 
320,581,660 
1,242,443 
0,39 

$220,903,760 
465,405,918 


60,830,369        61,931,532  66,386,499 


$735,906,855 
88,211,119 


$747,934,405 
109,651,186 


$752,696,177 
133,561,611 


$824,117,974     $857,585,591  $886,257,788 


$71,060,227      $33,467,617  $28,672,197 


25,480,200 
7,962,900 
22,782,168 


26,349,900 
7,941,400 
22,776,045 


26,406,800 
9,121,239 
20,477,293 


$56,225,268      $57,067,345  $56,005,332 


$767,892,706     $800,518,246  $830,252,456 


Note. — Statistics  pertaining  to  a  particular  date  are  for  close  of  the  year  specified  whereap 
statistics  for  operations  are  for  the  entire  year  specified.  D  denotes  decrease.  For  1913  and  1914 
figures,  see  1923  report. 

1  The  1920  figures  include  five  operating  companies  and  one  lessor  company  which  discontinued 
operations  in  that  year;  after  1920  these  companies  are  classified  as  dormant.  The  Williamsburg 
Bridge  Line  which  succeeded  the  Bridge  Operating  in  the  operation  of  cars  over  "Williamsburg 
Bridge  is  included  with  operating  companies  from  1920-1924  although  not  incorporated. 

•  The  Brooklyn  Heights,  which  discontinued  operation  in  1924,  is  classed  with  operating  companies 
in  1924  and  dormant  in  1925;  the  Williamsburg  Bridge  Line  (see  note  1),  data  for  which  has  not 
been  available  since  the  City  commenced  operation  on  Dec.  1,  1923,  is  not  included  in  1925. 

Exclusive  of  City  of  New  York  as  owner  of  rapid-transit  and  bridge  track. 

*  Changes  due  to  remeasurement  are  in  general  excluded.  Thus  increases  are  in  general  not 
arithmetical  differences.    Some  figures  have  been  revised  since  original  publication. 

'  Does  not  include  decrease  due  to  omission  of  mileage  of  four  companies  which  discontinued 
operation  in  1920. 

•Excludes  fatalities  occurring  outside  New  York  City  limits.  Figures  published  in  earlier  general 
summaries  generally  included  them. 
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SUMMARY,  YEARS  ENDED  JUNE  30,  1915-1923 


coTering  the  Bame  period,  see  Table  9] 


1919 

1920 

1921 

1922 

1923 

1924 

1925 

35 

'39 

■35 

36 

36 

«35 

'33 

21 

'17 

'17 

17 

16 

13 

13 

'6 

6 

6 

7 

'8 

56 

58 

58 

59 

58 

55 

54 

867.47 

875.79 

886.00 

838.75 

838.42 

835.63 

824.57 

13.91 

5.15 

11.72 

»D  10.11 

D  0.45 

0.46 

D  11  26 

1,911.24 

1,924.66 

1,966.14 

1,908.94 

1,908.95 

1,908.13 

1.894.52 

63  54 

12.04 

40.38 

'D  14.51 

D  0.34 

4.84 

D  15.10 

12,776 
226 

12,835 

13,128 

13,216 

13,194 

13,306 

12,750 

59 

293 

88 

D  22 

112 

D  556 

1,000 

988 

1,013 

999 

995 

988 

926 

42,203 

40,271 

38,705 

38,296 

38,023 

38,908 

39,389 

D  1,038 

D  1,932 

D  1,566 

D  409 

D  273 

885 

481 

r»53,678,207 

$66,507,748 

$69,613,712 

$61,968,779 

$63,125,128 

$67,584,435 

$67,494,728 

$11,163,882 

$12,829,541 

$3,105,964 

D  $7,644,933 

$1,156,349 

$4,459,307 

D  $89,707 

298 

161 

161 

153 

154 

218 

175 

55 

D  137 

D  8 

1 

64 

D  43 

1,993,893,482  2,273,336,533  2,396,301,533  2, 


491,208,810  2,577,812,877 
94,907,277  86,604,067 


94,730,691  279,445,051  122,965,000 

4  99  14.01  5.41  3.96  3.48 

5,462,722  6,211,302  6,565,209  6,825.230  7,062,501 

259,537  748,580  353,907  260,021  237,271 

294,397,790  165,222,445  118,704,639  123, .505. 813  121,622,170 

D  26,021,948  D  129,175,345  D  46,517,806  4,801,174  D  1,883,643 

332,128,689  334,274,504  334,860,752  339,155,123  358,285,538 

11,547,029  2,145,815  586,248  4,294,371  19,130,415 

3.60  0.65  0.18  1.28  5.64 


2,678,913,090 
101,100,213 
3.92 
7,319,435 
256,934 
117,233.398 
D  4,388,772 
372,916,066 
14,630,528 
4.08 


$220,303,760  $220,303,560  $220,566,520  $219,401,413  $221,148,726  $221,008,626 
500,201,536     510,007,676     509,214,380  >» 509, 909, 652  i» 533, 587, 766  i»531,279,790 


2,716,778,996 
37,865,906 
1.41 
7,443,230 
123,795 
112,0,58.107 
D  5.175,291 
386.949.887 
14.033.821 
3  76 

$208,660,635 
503.011,592 


65,338,187      65,035,890      64,625,347      64,807,332      49,742,943        48,956,920  49,943,349 


$785,843,483   $795,347,126   $794,406,247   $794,118,397   $804,479,435     $801,245,336  $761,615,576 
192,867,725    200,161,725     239,540,025     242,642,078     243.847,377     256,330,277  263,073,277 


$978,711,208  $995, 508,851$!, 033, 946, 272$1, 036, 760,475$1, 048,326, 812  $1,057,575,613  $1,024,688,853 
$92,453,420     $16,797,643     $38,437,421      $2,814,203     $11,566,337       $9,248,801  '2D$32,886,760 


26,379,200 
6,860,839 
19,847,396 


26,389,200 
6,932,339 
19,851,468 


26,432.700 
7.103,339 
19,860.945 


26,326.650 
7,121.839 
19,937,391 


26,182,700 
7,064,839 
20,192,915 


25,816.200 
6,864,839 
20,474,027 


28,407.475 
6.682,539 
20,789,100 


$53,087,435  $53,173,007  $53,396,984  $53,385,880  $53,440,454  $53,155,066  $55,879,114 
$925,623,773   $942,335,844   $980,549,288   $983,374,595   $994,886,358  $1,004,420,547  $968,809,739 


'  Active  and  idle,  but  excluding  chartered  car. 

'  Most  of  the  capitalization  figures  differ  somewhat  from  those  previously  published  due  to  the 
excltieion  of  all  securities  of  Second  Avenue  Corporation  and  the  inclusion  of  non-interest  bearing 
construction  advances  owing  to  system  companies,  considered  as  permanent  debt. 

•Excludes  Rapid  Transit  bonds  of  the  City  of  New  York  tor  lines  in  operation  which  are  shown 
separately  below.  Reacquired  securities  have  been  excluded,  and  demand  notes  for  construction 
advances  (in  effect  long  term  notes),  certificates  of  indebtedness  of  B.-M.T.  companies,  and  matured 
funded  debt  transferred  to  the  unfunded  permanent  debt  classification,  which  also  includes  interest 
bearing  construction  advances.  Includes  I.R.T.  bonds  representing  investment  of  deprecia- 
tion reserve  and  interest  thereon  as  follows:  1916,  $719,000;  1917,  $756,000;  1918,  $800,000;  1919, 
$853,000;  1920,  $925,000;  1921-1925,  $976,000. 

Difference  of  $3,140,000  from  figures  shown  in  1924  due  to  the  inclusion  here  of  Receiver's 
Certificates  of  Second  Ave.  R.  R.  to  make  figures  comparable  with  preceding  and  following  years. 

*'  Includes  certificates  of  indebtedness,  notes  treated  by  creditor  companies  as  permanent,  con- 
struction advances,  and  matured  funded  debt  held  by  system  companies. 

"Of  which  net  decrease  due  to  the  reorganization  of  the  New  York  Railways  was  $47,644,205. 
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TABLE  3-    ROAD  AND  TRACK  MILEAGE,  JUNE  30.  1908-192S:    (A)  Length  of  road 

and  track 

Road  or  First  Track 


On  streetB 

On 

or  other 

private 

inira  to 

Sidings, 

lotal 

_ 

In  car- 

public 

right 

Second 

nitn 

turnouts. 

running 

houses. 

Grand  total 

JUNE  Ou  — 

ways 

of  way 

track 

tracks 

etc. 

track 

yards,  etc. 

track 

19081  

657 

392 

78.504 

596. 

752 

47  038 

68 

121 

1,447.807 

86  242 

1,534. 

043 

1909  

666 

186 

79  303 

605 

619 

47.898 

68 

406 

1.467.412 

86  890 

1,554 

302 

1910  

670 

.191 

89.274 

613 

493 

47.550 

71 

295 

1,491.803 

90  851 

1,582 

65* 

1911 

696 

375 

90  446 

625 

453 

47  550 

70. 

713 

1  ,  oo\j  -  00 1 

1,629 

202 

1912  

703 

213 

90^598 

637 

672 

47  600 

53 

893 

1,532.976 

114  553 

1,647. 

529 

1913  

706 

515 

92.353 

644 

511 

47.600 

53 

774 

1,544.753 

121  129 

1.665 

882 

1914  

715 

066 

89.011 

655 

758 

48.174 

48 

027 

1,556.036 

130.816 

1,686 

852 

.821 

84.423 

659 

863 

56.820 

51 

717 

1,582.644 

128.867 

1,711 

511 

1916  

735 

779 

83  620 

665 

818 

98.037 

44 

929 

1,626  183 

130.662 

1,756 

845 

1917  

758 

.736 

85.189 

688 

867 

113.455 

44 

519 

1,690.766 

130.128 

1,820 

894 

1918  

769 

.758 

83.805 

700 

407 

121  836 

42 

763 

1,718  569 

129.130 

1,847 

.699 

.814 

84.653 

717 

.424 

148.264 

45 

286 

1,778  441 

132  800 

1.911 

241 

1920*  

790 

263 

85.525 

724 

446 

151  452 

44 

.490 

1,796.176 

128  485 

1,924 

661 

1921*  

801 

,963 

84  037 

737 

.614 

164.612 

46 

573 

1,834.799 

131  338 

1,966 

137 

1922'  

.  759 

.872 

78.876 

720 

698 

174. .MO 

42 

803 

1,776.845 

132.093 

1,908 

938 

1923*  

760 

107 

78.315 

722 

037 

176.177 

41 

.973 

1,778.609 

130  345 

1,908 

9.54 

1924*  

757 

.902 

77.728 

720 

086 

175.685 

40 

.077 

1,771.476 

136.6.52 

1,908 

.128 

1925*  

746 

831 

77.743 

717 

281 

176.034 

38 

.559 

1,756.448 

138.071 

1,894 

519 

(B)    Increase  in  road  and  track ' 


New  Line  Opened'  Increase  in  all  Track 


Rapid 

Rapid 

Jdne  30  — 

transit 

Surface 

Total 

transit 

Surface 

Total 

1908  

  2.510 

8 

,582 

11 

092 

16 

.890 

15 

286 

32  176 

1909  

3.440 

6 

161 

9 

601 

7 

.696 

12 

.557 

20  2.53 

1910  

7 

,220 

7 

,220 

DO 

020 

13 

900 

13.880 

1911  

0.090 

17, 

,521 

17 

611 

3 

.670 

32 

694 

36  364 

1912  

8 

158 

8 

.1.58 

1 

026 

17 

.566 

18. 592 

1913  

6 

,612 

6 

.612 

DO 

020 

14 

.316 

14  296 

1914  

1.204 

3 

.322 

4 

526 

2 

.813 

11 

.664 

14  477 

2 

108 

10 

428 

25 

161 

6 

.618 

31.779 

1916  

  6  960 

D2 

193 

4 

767 

49 

575 

D3 

238 

46.337 

1917  

  19.893 

3 

226 

23 

.119 

58 

.024 

5 

332 

63  350 

1918  

  8.806 

0 

832 

9 

638 

23 

.929 

2 

876 

26 . 805 

1919  

  23  180 

D9 

,276 

13 

.904 

77 

008 

D13 

466 

63.. 54  2 

1920*  

  4.971 

0 

,182 

5 

153 

13 

636 

Dl 

593 

12  043 

1921'  

  17,879 

D6 

159 

11 

720 

51 

901 

Dll 

517 

40.384 

1922*'  

  0  048 

DIO 

153 

D  10 

105 

3 

442 

D17 

.952 

D  14  510 

1923*  

0.903 

Dl 

357 

DO 

4.54 

3 

388 

D3 

730 

DO  342 

1924*  

3,398 

D2 

936 

0 

462 

10 

.885 

D6 

041 

4.844 

1925*  

Dll 

,263 

Dll 

263 

4 

.715 

D  19 

811 

D 15  096 

(C)  Length  of  road  or  line  divided  between  surface  and  rapid-transit  companies 

Miles  of  Line  Operated  by  Surface  Companies 
Assigned  to  Borough  ^  of  — 


June  30 —  Manhattan  Bronx  Brooklyn  Queens  Richmond 

1908   153.367  93.678  228  664      97  910  36  590 

1909   153.357  98.375  229.550      98  200  36.590 

1910   156  208  100.848  2,33.387  101  260  36  620 

1911   152.045  104  093  235  121  127.710  36  620 

1912   145  443  112  .664  235  323  128  390  39  050 

1913   143  797  115.813  235.032  131  730  37.010 

1914    140.713  120.791  234.909  133.790  37,010 

1915   144  066  118.525  236  662  133.770  36,910 

1916   145  179  119  301  236.822  132.667  36.930 

1917   144.440  120  072  240  851  133.507  36  930 

1918   142  5S2  119  .038  244  .016  134  027  36  930 

1919   136  582  117  331  252  187  134  027  36  930 

1920*   138.647  118  589  252  133  133  427  36  930 

1921*   131  695  119  366  251  44ii  132  .717  36  930 

1922*   127  125  106.259  250.650  103  680  36.930 

1923*   126  282  106.066  250.456  103.681  36.930 

1924*   123.917  104.081  248  614  103.681  36.930 

1925*   115.401  103.548  248  491  101.799  36.930 


City- 

owned 

bridge 

Total 

Rapid 
transit  ^ 

Grand 

track 

surface 

total 

5  383 

615 

.592 

120 

304 

735 

896 

5  673 

621 

,745 

123 

,744 

745 

489 

7.404 

635 

727 

123 

,738 

759 

465 

7.404 

662 

993 

123 

828 

786 

821 

9  069 

669, 

,939 

123 

872 

793 

811 

10.162 

673 

..544 

125 

324 

798 

.868 

10.336 

677 

.549 

126 

528 

804 

077 

11.117 

681 

050 

133 

,194 

814 

,244 

8.932 

679 

831 

139 

568 

819 

399 

8  664 

684 

464 

1.59. 

401 

843 

925 

8.703 

685 

296 

168 

,267 

853 

563 

8.703 

685 

,760 

181 

707 

867 

467 

9  065 

688 

791 

186, 

997 

875 

788 

8.973 

681 

124 

204 

876 

886 

000 

7.973 

632 

617 

206 

131 

838 

,748 

7.973 

631 

388 

207 

034 

838 

422 

7,973 

625 

196 

210 

,432 

835 

,628 

7.973 

614, 

142 

210 

432 

824 

574 
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Tabic  3.    Road  and  track  mileage,   June  30,  1Q08-1925:     (D)  Length   of  all  track  divided 
between  surface  and  rapid-transit  companies 

Miles  of  Track  Operated  by  Surface  CoMPANiEa  City- 
AasiQNBD  TO  Borough^  of  owned 


bridge 

Total 

Rapid 

Grand 

June  30  — 

Manhattan 

Bronx 

Brooklyn 

Queens 

Richmond 

track 

surface 

transit ' 

total 

1908  

307 

U2 

166 

483 

487 

,245 

148 

520 

64 

,630 

10 

,766 

1,184 

786 

349 

263 

1,.534  049 

1909  

307 

221 

176 

,096 

489 

.269 

148 

,880 

64 

.630 

11 

,247 

1,197 

,343 

356 

.959 

1.554  302 

1910  

310 

,846 

181 

.901 

495 

.944 

1.55 

.700 

65 

630 

14 

,723 

1.224 

744 

357 

,910 

1,582,654 

1911  

306 

191 

188 

,468 

499 

,440 

193 

170 

65 

,630 

14 

,723 

1,267 

,622 

361 

,580 

1,629,202 

191:2  

297 

,693 

206 

,927 

499 

,601 

193 

980 

68 

,240 

18 

,074 

1,284 

,515 

363 

,014 

1,647,529 

1913  

295 

,863 

211 

572 

504 

,431 

201 

800 

65 

,980 

20 

,338 

1,299 

984 

365 

,898 

1 , 665  882 

1914  

29.5 

,832 

223 

,422 

504 

757 

207 

,463 

65 

980 

20 

,687 

1,318 

141 

368 

,711 

1,686.852 

941 

217 

703 

508 

415 

207 

903 

65 

,780 

23 

586 

1,321 

328 

390 

,183 

1,711  511 

1916  

,  299 

876 

219 

174 

506 

.620 

206 

,730 

65 

.890 

19 

,  256 

1,317 

.546 

439 

,299 

1,756.845 

1917  

298 

544 

219 

338 

513 

085 

207 

994 

65 

,890 

18, 

,720 

1,323 

,571 

497 

323 

1.820  894 

1918  

29.5, 

706 

217 

179 

519, 

220 

209 

654 

65 

890 

18, 

798 

1,326, 

447 

521 

252 

1,847,699 

1919  

288, 

095 

212 

698 

549, 

186 

209 

707 

65, 

890 

18 

798 

1,344, 

374 

566 

867 

1,911  241 

192J*  

287. 

136 

214, 

366 

548, 

420 

209 

047 

65 

890 

19 

299 

1..344, 

158 

580, 

503 

1,924  661 

1921*  

277 

.595 

215 

,898 

547 

399 

207 

,614 

65 

.890 

19 

337 

1.3.33 

,733 

632 

,404 

1,966,137 

1922*  

270 

,388 

194 

048 

542 

,430 

170 

,579 

65 

890 

15 

,895 

1.2,59 

230 

649 

708 

1,908,938 

1923*  

268 

,014 

194 

.586 

540 

857 

170 

616 

65 

890 

15 

,895 

1.2.55 

858 

6.53 

096 

1,908  9.54 

1924*  

263 

264 

190, 

269 

.537. 

399 

171, 

066 

65, 

890 

15, 

895 

1,243, 

783 

664 

345 

1,908,128 

1925*  

248 

1.58 

190. 

584 

536. 

476 

168, 

456 

65 

,890 

15 

,895 

1,225 

4.59 

669 

060 

1,894  519 

(E)  Distribution  by  mode  of  operation 
Overhead  Corn'ACT 


Under- 

Third-rail 

"  El "  train 

Other 

ground 

Storage- 

June  30— 

contact 

operation  ^ 

operation 

contact 

battery 

Horse 

Otb. 

er ' 

Total 

1908  

289,635 

«59 

628 

867 

.842 

236 

,878 

76,106 

3 

960 

1,.534 

049 

1909  

295.607 

61 

.352 

879 

.839 

237 

,438 

76,003 

4 

063 

1,5.54 

.302 

1910  

295,575 

62 

335 

903 

715 

239 

.703 

78,334 

2 

.992 

1.582 

,6.54 

1911  

298.915 

62 

,665 

9.55 

,065 

239 

,886 

9  039 

62.532 

I 

100 

1.629 

202 

1912  

299  077 

63 

937 

978 

,804 

241 

,317 

17,407 

44,257 

2 

,730 

1,647 

.529 

1913  

299.057 

66 

,841 

996 

111 

237 

,123 

36,252 

29,398 

1 

100 

1,665 

882 

19U  

301  870 

86 

,841 

1,013 

,731 

238 

,210 

50.091 

11.164 

4 

945 

1,686 

852 

1915  

321.327 

08 

,856 

1,010 

,435 

241 

,500 

54,895 

9.663 

4 

835 

1,711 

,511 

1916  

397.586 

41 

,713 

1,006 

015 

241 

,908 

55,636 

9,710 

4 

277 

1,756 

845 

1917  

459.779 

37 

,544 

1,013 

379 

241 

,373 

1"  62  ,062 

2,480 

4 

277 

1,820 

,894 

1918  

484.701 

36 

,551 

1,019 

,093 

241 

,138 

62,098 

4 

118 

1,847 

699 

1919  

561,709 

"5 

,1,58 

1,044 

631 

241, 

101 

1=  54.589 

4 

053 

1,911 

241 

1920*  

575.493 

"5 

,010 

1,066 

341 

237 

,069 

39,101 

1 

647 

1,924 

661 

1921*  

627,064 

"5 

,340 

1,051 

593 

239 

,549 

40,944 

1 

647 

1,966 
1,908 

137 

1922*  

644,582 

"5 

,126 

987 

001 

236 

,212 

36.017 

,938 

1923*  

647,970 

"5 

126 

986 

003 

236 

743 

33  112 

1,908 

954 

1924*  

6.59,137 

"5 

,208 

980 

697 

235 

,434 

27.6.52 

1,908 

,128 

1925*  

663,886 

11  5 

,174 

975 

802 

234, 

936 

14.721 

1,894 

519 

*  See  general  note  to  Table  I,  chapter  II  of  this  volume.  Figures  for  1920  and  1921  include  track 
of  companies  which  discontinued  operations  during  1920- 

*  Figures  differ  from  those  originally  published  owing  to  reclassification. 

'Changes  due  to  remeasurement  or  reclassification  are  in  general  excluded;  thus  increases  are 
in  general  not  arithmetical  differences.    Some  figures  have  been  revised  since  original  publication. 

'  For  rapid-transit,  gross  and  net  increase  are  generally  the  same;  for  surface,  net  after  deducting 
track  removed. 

*  The  decrease  due  to  the  omission  in  1922  of  track  owned  by  companies  no  longer  operating 
(36.135  miles  of  road;  46.143,  all  track)  is  not  reflected  here. 

5  Generally  these  borough  groups  include  some  road  and  track  extending  into  another  borough 
and  not  all  of  their  own.    For  strict  physical  division  of  track  by  boroughs,  see  Division  F. 

"  For  classification  of  track  in  Brooklyn  used  for  both  rapid  transit  train  and  surface  car  operation, 
see  general  note.  Division  F. 

^  Through  1918  chiefly  West  End  and  Culver  surface  extensions. 

8  Consists  principally  of  unused  track  and  track  without  power  construction:  figures  for  1911- 
1913  include  1.10  miles  of  monorail  electric,  an  experimental  mode  of  operation. 
'  Includes  1.83  of  the  South  Brooklyn  operated  by  steam. 

^"Includes  13.099  simultaneously  operated  by  horse  ond  storage-battery,  of  which  7.142  was 
rlassed,  in  the  1917  Report,  as  horse.  Indefiniteness  of  classification  is  due  to  gradual  changes 
being  in  process  at  close  of  year. 

"  "  Electric  operated  elevated  trolley  contact  "  operation  on  Canarsie  Line  of  the  B.-M.  T. 
Includes  16.178  miles  of  storage-battery  tracks  of  New  York  Railways,  not  operated. 
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TABLE  3.   Road  and  track  mileage,  June  30,  1908-1923:    (F)  Geographical  location  of  surface 

and  rapid  transit  railway  track 

Surface  Railways  Outside 


Jdne  30  — 

Manhattan 

Bronx 

Brooklyn 

Queens 

Richmond 

city  ' 

Total 

1  ODQ 

314 

.731 

129. 

.547 

432. 

,  108 

176. 

470 

64 

,630 

67. 

.300 

1 ,184. 

786 

1  ono 

315 

.291 

139. 

.  160 

434 

.132 

176 

.830 

64 

.630 

67. 

.300 

1 , 197 

.343 

loin 

320 

.912 

143. 

.624 

440 

.816 

191 

.381 

65. 

.630 

62 

.381 

1 ,224. 

744 

1 Q1 1 

317 

.848 

140 

.854 

444. 

312 

207. 

321 

65 

630 

91 

.657 

1,267. 

.622 

1912 

310. 

181 

153 

.234 

445. 

065 

204. 

027 

2  68 

.240 

103 

.768 

1,284. 

515 

1913 

310 

.998 

156. 

.382 

450. 

.554 

211 

.152 

65 

.980 

104 

.918 

1,299. 

.984 

1914 

311 

.875 

173. 

.549 

449. 

.148 

218. 

.477 

65 

.980 

99. 

.112 

1,318. 

.141 

1915 

315 

.183 

167 

.868 

452. 

.607 

220 

.803 

65. 

.780 

99 

.087 

1,321. 

.328 

1916 

316 

.102 

167. 

914 

451 

168 

'  216 

989 

65 

.890 

99 

.483 

1 ,317. 

546 

314 

.423 

167 

701 

4.56 

875 

219, 

Oil 

65 

.890 

99 

.671 

1 ,323, 

571 

1918  

311 

.806 

167 

.701 

4,57, 

.066 

226 

615 

65 

.890 

97. 

369 

1,326. 

447 

1919  

304 

.165 

166. 

046 

>  487, 

.032 

226 

598 

65, 

.890 

94. 

643 

<  1 ,344. 

374 

1920*  

303 

.537 

169 

.706 

486 

.266 

225 

.958 

65 

.890 

92 

.801 

1 ,344. 

158 

1921*  

293 

.542 

171 

.488 

485, 

.308 

224, 

.704 

65 

.890 

92. 

801 

1 ,333. 

733 

1922*  

285 

.031 

147 

.797 

474 

.916 

212 

.172 

65 

.890 

73 

.424 

1,259. 

2.30 

1923*  

282. 

595 

148. 

.352 

472, 

985 

212, 

.567 

65, 

.890 

73 

.469 

1 ,255 

858 

1924*  

277 

.845 

144 

.036 

469 

.578 

212 

.966 

65, 

.890 

73 

.468 

1,243 

.783 

1925*  

264 

.417 

144 

.047 

468 

.351 

210 

.660 

65 

.890 

72 

.094 

1,225. 

.459 

Rapid  Transit  Railways 

1908   164.008  30.180  152.585  2.490    349.263 

1909   165.389       33.130  155.950  2.490    356.959 

1910   165.362  33.130  156.929  2.489    357.910 

1911   165.332  36.460  157.299  2.489    361.580 

1912   165.223  36.510  158.792  2.489    363.014 

1913   165.203  36.510  158.792  5.393    365.898 

1914   168.016  36.510  159.124  5.061    368. 711 

1915   171.542  36.510  177.415  4.716    390.183 

1916   179.375  40.670  206.053  13.201    439.299 

1917   180.095  66.540  211.447  39.241    497.323 

1918   198.507  72.550  208.966  41.229    521.252 

1919   236.694  85.853  «198.251  46.069    566.867 

1920*   242.000  91.983  200.451  46.069    580. .503 

1921*   244.501  105.483  234.702  47.718    632.404 

1922*   247.228  103.530  250.257  48.693    649.708 

1923*   246.548  104.530  251.850  50.168    653.096 

1924*   248.654  107.500  258.243  49.948    664.345 

1925*   249.994  110.440  258.209  50.417    669.060 
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Tab'e  3.  Road  and  track  mileage,  June  30,  1908-1915 :    (F)  Geographical  location  of  surface  and 
rapid  transit  railway  track — Concluded 

All  Tback 


June  30 —       Manhattan     Bronx     Brooklyn     Queens     Richmond    Outside  Tota 

city 


1908  

478.739 

159. 

727 

584.693 

178.960 

64.630 

67. 

300 

1 , 534 . 049 

1909  

480.680 

172. 

290 

590. 

082 

179 . 

320 

64.630 

67. 

300 

1 , 554 . 302 

1910  

486.274 

176. 

754 

597. 

745 

193, 

,  870 

65.630 

62. 

381 

1 , 582 . 654 

1911  

483.180 

177. 

314 

601 

,611 

209 

.  810 

65.630 

91 

.657 

1,629.202 

1912  

475.404 

189 

.744 

603 

.857 

206 

,  516 

68.240 

103 

.768 

1,647.529 

1913  

476.201 

192. 

,892 

609 

.346 

216 

.545 

65.980 

104 

.918 

1,665.882 

1914  

479.891 

210, 

,059 

608 

.272 

223 

.538 

65.980 

99. 

,  112 

1,686.852 

204. 

378 

630 

022 

225. 

519 

65 . 780 

99. 

087 

1  711.511 

1916  

495.477 

208. 

584 

657 

.221 

230 

.190 

65.890 

99, 

.483 

1,756.845 

1917  

494.518 

234. 

241 

668.322 

258, 

.252 

65.890 

99 

.671 

1,820.894 

1918  

510.313 

240.251 

666. 

032 

267. 

844 

65.890 

97, 

.369 

1,847.699 

1919  

540.859 

251. 

,899 

685, 

,283 

272. 

,667 

65.890 

94 

.643 

1,911.241 

1920*  

545.537 

261. 

,689 

686. 

,717 

272 

.027 

65.890 

92 

.801 

1,924.661 

1921*  

538.043 

276 

.971 

720. 

,010 

272 

.422 

65.890 

92 

.801 

1,966.137 

1922*  

532.259 

251 

.327 

725 

.173 

260 

.865 

65.890 

73 

.424 

1,908.938 

1923*  

529 . 143 

252, 

.882 

724, 

.835 

262 

.735 

65.890 

73 

.469 

1,908.954 

1924* 

526.499 

251 

.536 

727 

.821 

262 

.914 

65.890 

73 

.468 

1,908.128 

1925*  

514.411 

254 

.487 

726 

.560 

261. 

,077 

65.890 

72, 

,094 

1,894.519 

Note. —  Prior  to  1919,  the  di\'ision  of  Brooklyn  track  between  '*  surface  "  and  "  rapid-transit  " 
was  unsatisfactory,  owing  to  the  existence  of  a  considerable  mileage  having  mixed  characteristics. 
There  were  four  quasi  rapid  transit  routes  to  Coney  Island  originally  built  on  private  right-of-way 
under  steam  railroad  charters  —  the  Brighton  Beach,  Sea  Beach,  West  End  and  Culver  lines  of 
the  B.-M.T.  (formerly  B.R.T.)  Elevated  Division.  On  each  side  of  much  of  this  track  a  street  was 
subsequently  constructed,  rendering  the  track  virtually  street-surface.  Most  of  the  track  was 
used  not  only  for  the  operation  of  single  trolley  cars  but  also  for  trains  continuing  from  an  elevated 
structure.  The  Brighton  Beach  and  Sea  Beach  lines  were  rebuilt  either  above  grade  or  sub-grade, 
while  the  City  of  New  York  pursuant  to  Contract  No.  4  constructed  the  New  Utrecht  and  Graves- 
end  Avenue  elevated  rapid-transit  railways  over  the  West  End  and  Culver  lines,  respectively,  and 
the  latter  surface  tracks  are  now  used  by  their  owners  or  lessees  (Nassau  Electric  R.  R.  and  South 
Brooklyn  Ry.  Co.)  solely  for  trolley  car  operation,  the  transition  ha^-ing  taken  place  on  June  24, 
1916,  and  March  16,  1919,  respectively.  The  apparent  decrease  of  10.71  miles  of  rapid  transit 
track  in  Brooklyn  in  1919  is  due  almost  entirely  to  the  transfer  of  the  South  Brooklyn  Ry.  Co.  to 
the  street  surface  group,  thereby  eliminating  30.23  miles  of  track  (one-third  of  which  was  yard 
and  storage  track),  as  compared  with  the  20.68  miles  (net)  of  new  elevated  track.  All  Nassau 
Electric  R.  R.  track  is  here  classified  as  surface  track  throughout,  although  the  portion  at  one  time 
used  by  West  End  "  L  "  trains  is  included  down  to  1915  in  the  B.-M.T.  (formerly  B.R.T.)  Ele- 
vated Division  in  the  Growth  of  City  Transit  summary  (Table  I),  in  harmony  with  the  grouping 
of  passenger  traffic. 

*See  this  note  on  first  page  of  this  table. 

'  Approximately  one-half  of  the  track  outside  the  city  is  in  Westchester  County  and  one-half  in 
Nassau  County. 

2  Temporary  increase  due  to  rerouting  on  parallel  streets  while  the  old  tracks  were  still  in  place. 

3  Decrease  due  principally  to  abandonment  and  later  removal  of  the  two  tracks  on  the  roadway 
of  the  Queensboro  bridge. 

*See  general  note  for  explanation  of  increase  in  surface  and  decrease  in  rapid-transit. 
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TABLE  4-    STREET-RAILWAY  POWER  PLANTS:    (A)  Capacity  and  output,  1908-1925 


Capacity 

AT  Close:  of 

Year 

Year 

Hollers 
(h  n  ^1 

(rncipr.) 
(h.  p.) 

Turbo 
units 
(kw.) 

All 

A-C. 
genoratora 
(kw,)2 

Substations 

converters) 
(kw.) 

Enprgy  (AC.) 
during  year 

V *»'  "  .  Ill  a.  f 

1908 

185  5*^0 

49  250 

913  Q5n 

251  900 

N.  R. 

1900 

219  316 

301  700 

67  600 

232  300 

265 , 900 

885 , 330 ,986 

1910 

211  7GG 

301 ,095 

104 ,600 

274 , 300 

280 ,900 

985 ,769 ,250 

1911 

911  266 

364  725 

1 29  625 

33ft  co^ 

305  970 

1  050  464  645 

191'' 

910  766 

363  525 

124  000 

331  900 

311   1 00 

1  074  IRO  04fi 

1913 

1Q5  7*^0 

322  775 

122  000 

305  200 

397  390 

QftC    IRf,  C^l 

1914 

195  225 

286  775 

1 42 , 000 

302  700 

340  162 

947  741  504 

1915 

195  225 

274 ,775 

202 ,000 

35  1  20n 

370  Sfi2 

991 . 1 16 ,768 

1916 

190  T^o 

9fi0  77  5 

991  ^00 

370  900 

3Q0  Sfi9 

1  OfiQ  fifiQ  574 

L  .VU^r  ,lJUv7  ,^J~X 

1917 

181  225 

943  sno 

994  500 

370  900 

410  862 

1  041  797  24S 

1918 

175  225 

933  sno 

314  500 

4f,n  900 

442  862 

1  097  794  44S 

1919 

175  ^25 

939  «no 

374  500 

520  200 

525  262 

1   lfi7  r»fiQ  819 

1920  

175,225 

226,800 

405,000 

550.700 

522,762 

1 ,233,207,785 

1921  

175,225 

226 , 800 

474 , 500 

622,200 

523,762 

1,210,638,200 

1922  

173,025 

225,750 

472.500 

618,200 

522,502 

1,267,774,000 

1923  

173,025 

225,750 

472 . 500 

618.200 

525,562 

1,371,620,600 

1924  

151,580 

169,250 

472,500 

578.700 

534,562 

1,457,895,980 

1925  

156,536 

169,250 

472,500 

578,700 

554,562 

1,550,845,100 

(B)    Quantity  and  cost  of  coal  used  in  power  plants,  1915-1925 

ToN.s  or  2.000 

PoDNDS  Total  Co.st  Avervce  Cost 


YeabEndkd  Anthra- 
JuneSO —  cite 

Bituniinous 

Anthracite  ' 

Bituminous 

Anthra- 
cite 

Bitu- 
minous 

Totiil 

^  T.bs. 
per 
kw.  hr. 

1915  

262,. ")S7 

971,852 

$4.50,012 

82,811 ,268 

$1 

71 

$2 

89 

$2 

64 

2  49 

1916  

235,041 

941,0.57 

407,. ■)4  2 

2,719,623 

1 

73 

2 

89 

2 

66 

2.20 

1917  

241,280 

940,717 

481,349 

2,877,129 

1 

09 

3 

06 

2 

84 

2.27 

1918  

241,278 

l,024,.';tiG 

676,540 

3,710,158 

2 

80 

3 

62 

3 

47 

2.31 

1919  

178,938 

1,129,978 

680,753 

6,073,848 

3 

84 

.5 

38 

5 

17 

2.24 

1920  

lis, .586 

1,171.821 

481 .025 

6,707,945 

4 

06 

5 

72 

5 

57 

2.00 

1921  

69,268 

1,123,190 

301 , 168 

8,156,808 

4 

35 

7 

26 

7 

09 

1.97 

1922  

40,803 

1,136,005 

101 ,049 

6,916,600 

3 

95 

6 

no 

6 

01 

l.,S0 

1923  

53,542 

1 ,262,147 

214,527 

8,747,1.54 

4 

01 

6 

93 

tt 

81 

1.92 

1924  

27,287 

1,234,. 567 

99,539 

7,347,198 

3 

05 

95 

5 

90 

1 .72 

1925  

27,. 571 

1,2.58,822 

98,185 

6,, 500, 136 

3 

56 

5 

16 

5 

13 

1.03 

Note. — InckKied  through  1923  are  the  generating  plants  of  New  York  Railways  and  Now  York 
and  Long  Island,  both  of  whicii  clDsed  down  (1915  and  1921.  respectively)  but  were  not  dismantled 
until  1924;  excluded  from  1921  arc  the  New  York  &  North  Whore  and  Staten  Island  Mi(ih»n<t, 
which  closed  down  in  1921  and  1915  respectively.  The  Third  Ave'-nie  plant  is  excluded  from  HH.'t 
on.  as  it  was  leased  to  New  York  Edison  Nov.  7,  1912.  The  Richmond  Light  &  Railroad  is  excluded 
throughout,  being  classed  with  light  and  power  companies.  From  1921-1925  the  only  operating 
[jlants  were  the  I.  II.  T.  and  B.-M.  T.  (Williamsburgh  Power  Plant  Corporation). 

'Where,  after  1913^  square  feet  of  heating  surface  is  rei)orted  instead  of  horse  power,  the  former 
is  reduced  to  tlie  latter  on  the  ba.sia  of  the  ratio  of  tlie  corresponding  horse  power  returned  in  1913 

='ln  addition  there  were  D.C.  generators  with  aggregate  capacity  of  36,520  kw.  in  1908,  declining, 
to  5,400  in  1922,  and  1).  C.  kw.  hra.  generated,  aggregating  approximately  77.000,000  in  l90iJ 
declining  to  7,000,000  in  1924  and  8.000,000  in  1925. 
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TABLE  s.    PASSENGER  CARS,  JUNE  30,  1908-1925:    (A)  Number  owned  or  leased,  by  type 

of  car 

(Number  in  parenthesis  indicate  open  cars  included  in  following  figure.) 


30  — 

Rapid- 
trao3tt 

CH'erhead- 
troUey 

Conduit 

Storaf^e- 
battery 

Horse 

Total 

1908 

(36) 

3,355 

(1,767) 

'4,324 

(736) 

2,625 

(160) 

451 

(2.699) 

10,755 

1909 

36) 

3,341 

(1,758) 

■4.306 

(656) 

3.003 

(158) 

422 

(2,608) 

11.072 

1910 

(36) 

3,512 

(1,753) 

'4.278 

(6.>4) 

3.006 

1 

(160) 

427 

(2,003) 

11.224 

1911 

(36) 

3,806 

(1,684) 

4.116 

(609) 

3,048 

=  34 

(160) 

423 

(2,489) 

11.427 

1912 

(36) 

3.854 

(1,683) 

4.188 

(609) 

3,005 

'84 

(90) 

328 

(2,418) 

U  ,459 

1913 

Q  CAT 

\i , 100} 

4  .Oi}i 

0  QIA 

'125 

(88) 

321 

(2 ,416) 

11 ,448 

1914 

(36) 

3,874 

(1,716) 

4,523 

(554) 

2,881 

209 

(50) 

M82 

(2,356) 

11,669 

1915 

(36) 

3,956 

(1,642) 

4,533 

(553) 

2.791 

209 

(52) 

170 

(2,283) 

11,659 

1916 

(36) 

4,554 

(1,642) 

4,502 

(554) 

2,760 

209 

(51) 

167 

(2,283) 

12,192 

1917 

(36) 

4,718 

(1,642) 

4,479 

(554) 

2,727 

266 

|51) 

167 

(2,283) 

12,357 

1918 

(36) 

5,207 

(1.636) 

4.396 

(554) 

2,668 

279 

(2,226) 

12,550 

1919 

(8) 

5,440 

(1,634) 

4.395 

(574) 

2,665 

276 

(2,216) 

12,776 

1920 

(8) 

5.543 

(1.580) 

4,607 

(427) 

2,409 

276 

(2,01.5) 

12,835 

1921 

(8) 

5,806 

(1,560) 

4,565 

(420) 

2,531 

226 

(1,988) 

13.128 

1922 

(8) 

5,962 

(1,540) 

4,594 

(362) 

2,436 

224 

(1.910) 

13.216 

1923 

(8) 

5,973 

(1,534) 

4,611 

(319) 

2,391 

219 

(1.861) 

13,194 

1924 

(8) 

6,043 

(1,388) 

4,727 

(335) 

2,317 

219 

(1,731) 

13,306 

1925 

(4) 

6,260 

(1,204) 

4,531 

(195) 

1.756 

203 

(1.403) 

12,750 

Note. — The  ears  tabulated  as  underground-conduit  comprise  all  electric-contact  cars  reported 
in  possession  of  Manhattan  companies,  although  certain  of  those  cars  may  not  actual!}'  have  been 
in  use.  Obsolete  cars  of  all  types  have  been  kept,  unused,  for  some  years  before  being  sold  or 
scrapped.  The  marked  decrease  in  trolley  cars  in  1911  is  chifflj'  due  to  the  L  nlon  Railway's 
selling  or  scrapping  258. 

1  Includes  14  cable  cars,  6  of  which  are  open. 

2  Includes  one  monorail  electric. 

3  Includes  2  omnibuses  temporarily  operated  by  Pelham  Park  and  City  Island  during  recon- 
struction of  track. 


224 


State  op  New  York,  Transit  Commission 


TABLE  5.    Passenger  cars,  June  30,  1908-1925:    (B)  Rapid-transit  cars,  by  road 

Interbokough  Rapid       New  York  Rapid 
Transit               Transit  (B.-M.-T.) 
June  30  —  .  ■  . 


Elevated 
A 

Subway 
B 

Elevated 

c 

Subway 
D 

Total 

1908  

  1,591 

837 
823 

927 
927 

3,355 
3.341 
3,512 
3,806 
3,854 
> 3,861 
'3,874 
3,956 

1909  

  1,591 

1910  

  1,667 

917 

928 

1911  

  1,748 

1,130 
1,144 
1,144 
1 ,143 
1,152 

928 

1912  

  1,782 

928 

1913  

  1,781 

928 

928 

1915  

  1,775 

928 

101 

1916  

  1,880 

1,520 

928 

226 

4,554 

1917  

  2,249 

1,241 

928 

300 

4,718 

1918  

1,584 

919 

456 

5,207 

1919  

  2,217 

1,806 

917 

500 

5,440 

1920  

  2,213 

1,816 

917 

597 

5,543 

1921  

  2,213 

1,935 

914 

744 

5,806 

1922  

1,935 

936 

878 

5,962 

1,953 

907 

900 

5,973 

2,035 

907 

900 

6,043 

1925  

  2,194 

2,211 

905 

950 

6,260 

A  —  To  1915  the  figures  represent  cars  owned  by  the  Manhattan  Ry.  Co.  and  held  by  the  Inter- 
borough  under  its  lease  of  that  company's  property.  Thereafter  they  include  also  cars  bought 
by  the  Interborough  and  held  under  the  agreement  of  March  19,  1913  (Elevated  Extension  Cer- 
tificate) with  the  City  of  New  York  as  follows:  1916,  108;  1917  and  1918,  477;  1919-1925,  476. 

B  —  To  1916  the  figures  represent  cars  installed  and  owned  by  the  company  under  Contract 
No.  2.  Thereafter  they  include  also  cars  held  by  the  company  under  Contract  No.  3  as  follows: 
1917,  102;  1918,  445;  1919,  669;  1920,  679;  1921-1924,  798,  1925,  796;  and  cars  leased  from  New 
York  Trust  Co.:  1923,  18;  1924,  100;  1925,  279. 

C  —  Cars  owned  by  the  company  since  1913;  previously  by  the  Brooklyn  Union  Elevated  R.  R. 
Canarsie  R.  R.  and  Transit  Development  Co.  Additional  cars  leased  from  the  Long  Island  R.  R 
in  1913  and  1914  are  specified  in  notel. 

D  —  Cars  with  right  of  reversion  to  the  City  of  New  York  under  Contract  No.  4. 

'Includes  also  cars  temporarily  leased  by  the  New  York  Consolidated  from  the  Transit 
Development  Co.  and  the  Long  Island  R.  R.  (m  1913,  2  from  T.  D.  Co.  and  6  from  L.  I.  R.  R., 
in  1914,  23  from  the  latter. 
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TABLE  s.    Passenger  cars,  June  30,  1908-1925:    (C)  Seating  capacity 
Number  or  Cars  Total  Seating  Capacity  Ateraoe  Seating  Capacitt 


June 

30- 

Total 

Open 

Closed 

Other ' 

All  cars 

Open 

Closed 

Other  1 

All  cars 

Open 

Closed  Other  ' 

1908  . 

.  10,755 

2,699 

6,487 

1..569 

479,548 

148.954 

2.59,486 

71,108 

45 

55 

40 

45 

1909  ^ 

.  11.072 

2,608 

6,643 

1,821 

499,631 

147.484 

268,479 

83.668 

45 

57 

40 

46 

1910... 

.  11,224 

2,603 

6,756 

1,865 

507,582 

146.104 

275,230 

86,248 

45 

56 

41 

46 

1911... 

11,427 

2.489 

6.902 

2,036 

518,534 

139,949 

284,825 

93.760 

45 

56 

41 

46 

1912  .. 

11.459 

2,418 

7,001 

2.040 

518,261 

138.078 

286,656 

93.527 

45 

57 

41 

4  S 

1913.. 

11.44S 

2,416 

6,997 

2.035 

517,973 

138.398 

286.098 

93.477 

45 

57 

41 

46 

1914... 

11.669 

2.356 

7,190 

2.123 

531,542 

135.458 

296.564 

99.520 

46 

57 

41 

47 

1915... 

11,659 

2.2S3 

6,945 

2.431 

532,720 

131.781 

288.609 

112.330 

46 

58 

42 

46 

1916... 

12,192 

2,283 

7,477 

2,432 

560,514 

128.267 

319,861 

112.386 

46 

56 

43 

46 

1917... 

12,357 

2,283 

7,585 

2,489 

570,900 

128.267 

328,845 

113.788 

46 

56 

43 

46 

1918... 

12,5.50 

2,226 

7,831 

2,493 

590,909 

125.987 

351,192 

113.730 

47 

57 

45 

46 

1919... 

12,776 

2,215 

8,110 

2,451 

602,170 

124,687 

365,725 

111.758 

47 

56 

45 

46 

1920  .. 

12,835 

2,015 

8,442 

2,378 

615.431 

116.449 

392,402 

106.580 

48 

58 

46 

45 

1921... 

13,128 

1,988 

8.779 

2,361 

629.927 

114.779 

411,501 

103,617 

48 

58 

47 

44 

1922... 

13,216 

1,910 

8,905 

2,401 

643.750 

111,839 

425,884 

106,027 

49 

59 

48 

44 

1923  .. 

13,194 

1,861 

8,728 

2,605 

641.168 

108,995 

419,329 

112,844 

49 

59 

48 

43 

1924  , 

13,306 

1,731 

8.969 

2,606 

646.692 

101,642 

431,481 

113,569 

49 

58 

48 

44 

1925... 

12,750 

1,403 

8.927 

2,420 

626.187 

85,862 

434,423 

105,902 

49 

61 

49 

44 

>That  is,  convertible  and  semi-convertible. 
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TABLE  6.    NEW  YORK  CITY  STREET  RAILWAY 

[For  revenue  pa?eengerB, 

Street-surface  Railways 


Year  Ended 

JcNE  30  —  Manhattan 

1908   196,672, lfi7 

1909   139,607,266 

1910   139,011,581 

1911   137,890,530 

1912   144.481,814 

1913   134,118,226 

1914   133,669,994 

1915   137,099,224 

1916   136,419,190 

1917   104,558,496 

1918   104,309.878 

1919   91,497,716 

1920   46,094,961 

1921   37,171.556 

1922   39,082,935 

1923   36,565,226 

1924   32,807,343 

1925   28.395,638 


Bronx 
21,691,412 
20,190,400 
21,527.010 
26.371,862 
32,191,198 
36,201 ,615 
39,973,347 
39.495,036 
38,451,516 
30,501,260 
34,352,327 
31.169,977 
30.229,801 
35,419,098 
38,906,136 
40,504,018 
40,101,201 
40,908,767 


Brooklyn 
123,630,401 
135,200,546 
148.403,523 
13"),  343, 7 19 
137,299,568 
147.032,064 
149,771,682 
161,256,691 
168,831,541 
174,035,125 
165,516,676 
158,744,862 
78,877,194 
36,870,545 
36,264,962 
37,650,248 
37,727,397 
36,527.888 


Queens  ' 
5.224,935 
5.313,039 
8,509,593 
8,943,846 
9,297,493 
9,442,049 
9,014,497 
8,592,573 
9,460,126 
8,087, 115 
6,861,256 
6,454,683 
6,559,903 
6,838,013 
6,670,476 
4,317,001 
4,026,455 
3,613.168 


Richmond 
1.659,964 
1,648,217 
1,699,825 
1,833,587 
2,016,515 
2.134.869 
2,076,954 
2,178,144 
2,252.910 
2,432,107 
2,816.363 
3,112,997 
2,396.857 
1,964,242 
2,116,558 
2.058,613 
1,951,130 
1,885,036 


Total 
348,878.879 
301,959.468 
319.151.532 
311,383,544 
325,286.588 
328.928,823 
334.506,474 
348.62 1.668 
355.415.283 
319.614.103 
313,856.500 
290.980.235 
164,158.716 
118.261.454 
123.041.087 
121,095,108 
116,613,526 
111,330,497 


(B)  Revenue 

1908   60.719,724  11.565.288  51,328,714  7,021,819  2,871,188  133,506.733 

1909    54,963.496  12,926,653  51,154,947  6,774,025  2.997.294  128,816,415 

1910    55,426,013  13,624,786  52,370.500  7,658,065  3.000,373  132.079,737 

1911   56,410.121  14,029.774  54,809.118  9,470,443  3,001,186  137.720,642 

1912   57.299.226  14,858,995  56,408,065  10,088,906  3,069.823  141.725,015 

1913    55.678.125  16.207.597  58,047,603  9,953,156  3,123,000  143,009,481 

1914    53,004,035  16,642.746  57,940,050  10.464.623  3,365.135  141.416.589 

1915    54,545,681  16,873,569  59,211,411  10,870,854  3,357.124  144.858.639 

1916   53,571.066  16.701.841  60.172.813  10.858,907  3.315,903  144.620.530 

1917    44.641,948  14,087,460  60,764,785  10,411,869  3.219,931  133,125.993 

1918    42,531,901  14,727,024  56,832.487  9.498,299  2.863.167  126.452.878 

1919    37,690,584  12,249,279  52,477,335  9,248,142  2,694,626  114,359,966 

1920   33,220,345  11,436,042  55,913,759  8,501,206  2,466,843  111,538.195 

1921   32,885,343  13,055,477  47,880,225  7,943,814  2,655,171  104,420,030 

1922   31,997,112  12,619.751  49,507,592  8,386,328  3.214,913  105,725,696 

1923   31.288.073  12.965.512  51.077,116  8,297,668  3,265,772  106.894,141 

1924   31,013,886  13.386.841  50,408,716  7,889.098  3.465,450  106.163,991 

1925    29,972,852  13.533.635  50,709,157  7,596,036  3,288,395  105,100,075 


(C)  Passenger 

["  Active  "  mileage  only,  except  in  1908  when  special  or  chartered-car  and  "  idle  "  or  "  dark  " 

terminal,  etc.,  during  which  passengers  are  not  carried.    In  1925  the  idle  mileage  was  8,746.019  and 

1908   60,393,656  11,565,288  50,912,449    7,001.659  2,871,188  132,744.240 

1909   54,917,368  12.851,991  50,452,084    6.643,356  2,993.928  127.858,727 

1910    54,174,356  13,400,4.50  51,644,950    7,432,955  2,987,969  129,640,680 

1911   55,288.453  13,828,471  53,948,618    9,163.601  2,996.477  135,225,620 

1912   56,631,840  14,608,724  55,144,689    9,710,437  3,065,785  139,161,475 

1913    55.178,505  15.787.179  56.758,896    9,524,316  3,120,509  140,369,405 

1914   52.507,397  16.187.097  56,531.113    9.973,653  3,362,089  138,561,349 

1915   .53,958,091  16,374,651  57,9.55,411  10,351,353  3,353,215  141,992,721 

1916    52,954,881  16,232,512  58,960,071  10,317,166  3,312,286  141,806,896 

1917    44,107,413  13,735,048  59,681,034    9,994,-595  3,218,579  130,736,669 

1918   42,051,574  14,309,546  55.897,410    9,186,688  2,860,535  124,365.753 

1919   37,208,846  12,009.069  51.718.685    8.968.412  2.694,125  112,599,137 

1920    32,877,619  11,239,488  55,026,417    8,238,977  2.465.843  109.848.344 

1921..          ...  32.641.180  12.916.042  47,154.997    7.695.450  2.654.758  103,062.427 

1922   31,744,931  12,519,377  48,733,108    8.121.230  3.214.668  104.333.314 

1923    31,049,585  12.860.229  .50.229,439    8.102.918  3.265,460  105,507,631 

1924   30,781,072  13,277,994  49,595,394    7,802.602  3.465.327  104.922,389 

1925   29,755,204  13,438,395  49,901,582    7,550,733  3,288,283  103,934,197 


*  As  shown  by  number  of  transfer  slips  collected. 

'  Exclusive  of  B.-M.  T.  surface  lines  (included  under  Brooklyn),  figures  not  being  separable. 

3  Transfer  slips  are  collected  at  Third  Avenue  and  149th  Street  for  passengers  changing  between 
elevated  and  subway  and  for  1915  to  1918  at  Grand  Central  for  passengers  changing  between  the 
Queensboro  and  main-line  subways.    The  number  has  not  been  regularly  reported.    The  figures 
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TRAFFIC,  1908-1935:    (A)  Transfer  passengers  > 

see  Table  1 . 1 

Rapid-tbansit  Railways 


I.  R.  T. 

I.  R.  T. 

B.-M.  T. 

Subway ' 

Elevated ' 

Elev. -Subway  * 

Total 

Grand  total 

in    QAfi  70Q 
XV/  .  iJIO  ,  4 

in  Q4S  791 

LU  ,           ,  1  £iO 

rj^q  fl97  fin? 
oo-y  ,  OA  1  ,  yj\/A 

1£  I  OOVJ  ,100 

1 9  ISO  7^1 

Q14  Q4n  221 

8.258,686 

8,258,686 

327,410,218 

7,518.489 

7,518,489 

318,902.033 

8 . 500 , 550 

8,500,550 

333.787.138 

9,294,434 

9,294,434 

338,223,257 

10,775,489 

10,775,489 

345,281,963 

[12,244.059 

[12.595.486 

10,426,486 

10,426,486 

359,048,154 

[15.470.860 

(12,261,495 

8,803,767 

8,803,767 

364.219,050 

(22.556.472 

12,251.966 

8,138,913 

8,138,913 

327.753.016 

(34,007.609 

(11,702.724 

6,563,238 

6,563,238 

320.419.738 

10.619.439 

(10.480,008 

3,417,555 

3,417,555 

294.397.790 

11.209.064 

[10,966,252 

1,063,729 

1,063,729 

165.222.445 

[11.457.827 

(10.800,213 

443,185 

443,185 

118.704.639 

(11,257.466 

(10.400.064 

464,746 

464 , 746 

123.505.813 

(11.218.062 

(10.120.401 

527,064 

527,064 

121.622.170 

(11.734.296 

(10.162.907 

619,872 

619,872 

117.233,398 

(12.130.367 

(10.243.450 

727,610 

727,610 

112,058,107 

car  miles 

44,005,213 
46,220,888 
50,258,774 
57,110,868 
64 , 544 , 520 
65,697,992 
66,454,810 
68,375,144 
72,041,136 
73.671,808 
75,082,272 
89,688,422 
93,387,094 
106,129,217 
110,555,394 
120,107,730 
123,542,670 
131,226,375 


64,676,504 
62,612,507 
63,646,232 
66,220,938 
67.985.130 
67.829,134 
67,791,697 
68,158,932 
69,308,009 
72,259,243 
76,343,492 
79,013,929 
74,134,459 
69,233,962 
64,336,893 
64,716,517 
68,593,177 
68,449,589 


29,971,220 
31,670,505 
33,480,023 
33,307,043 
33,894,032 
33,902,073 
36,703,942 
37,455,933 
42,049,223 
40,973,193 
43,251,488 
49,516,080 
55,607,622 
55,374,627 
58,909,210 
66,973,552 
75.001,252 
82,574,032 


138.652,937 
140,503,900 
147,385,029 
156,638,849 
166,423.682 
167.429.199 
170,950.449 
173,990.009 
183.398,368 
186,904,244 
194.677.252 
218.218,431 
223,129,175 
230,737,806 
233,801,497 
251,797,799 
267,137,099 
282,249,996 


272,159,670 
269,320,315 
279,464,766 
294,359,491 
308,148,697 
310,438,680 
312,367,038 
318,848,648 
328,018,898 
320,030,237 
321,130,130 
332,578,397 
334,667,370 
335,157,836 
339,527,193 
358,691,940 
373,301,090 
387,350,071 


car  miles 

mileage  of  regular  cars  were  incl  uded. 
the  special-car  6,413  ] 

44,005,213  64,584,609 

45,782,984  61,475,853 

49,755,909  62,504,996 

56,435,048  65,000,949 

63,210,703  66,381,059 

64,282,385  66,145,579 

64,715.993  66,075,979 

66,535,245  66,398,656 

70,132,538  67,592,485 

71,737,694  70,605,164 

73,060,979  74,462,595 

88,142,872  76,887,032 

91,788,562  71.740,047 

104,044,958  66,951,464 

107.767,122  61,901,822 

116,834.285  62,098,275 

119,429,287  65,938,173 

127,138,347  65,871,500 


Idle  "  mileage  is  that  between  oar-houae  and  initial  route 


29,971,220 
30,824,610 
32,815,745 
32,544,643 
32,976,889 
32,926,563 
35,702,636 
36,357,681 
41,264,529 
40,360,052 
42,844,867 
48.737,932 
54,694,450 
54.351 , 156 
57,686,787 
65,582,191 
73,695,148 
81,259,824 


138,561,042 
138,083,447 
145,076,650 
153,980,640 
162,568,651 
163,354,527 
166,494,608 
169,291 ,582 
178,989,552 
182,702,910 
190,368,441 
213,767,836 
218,223,059 
225,347,578 
227,355,731 
244,514,751 
259,062,608 
274.269,671 


271.305.282 
265,942,174 
274,717,330 
289,206.260 
301,730.126 
303.723,932 
305,055,957 
311,284,303 
320,796,448 
313,439,579 
314,734,194 
326,366,973 
328,071,403 
328,410,005 
331 ,689,045 
350,022,382 
363,984,997 
378,203,868 


for  1917  and  1918  include  also  transfers  collected  at  Times  Square  from  Seventh  Avenue  subway 
passengers.  Figures  in  brackets  are  excluded  from  the  totals;  this  company's  transfers  are  generally 
made  without  slips. 

•  Account  is  kept  only  of  transfer  slips  from  the  surface  to  elevated  lines.  Other  transfers  are 
made  without  sUp. 
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Year 
Ended 
June  30  — 


Manhattan 


1910   2,083,031 

1911   2,205,133 

1912   2,271,384 

1913   2,261,417 

1914   2,216,194 

1915   2,322,581 

1916   2,283,883 

1917   1,897,500 

1918   1,808,852 

1919   1,562,628 

1920   1,380,952 

1921   1,382,463 

1922   1,360,750 

1923   1,321,635 

1924   1,293,283 

1925   1,226,165 


TABLE  6.   New  York  City  street  railway  traffic, 

[A  car-seat  mile  is  the  product  of  a  car 

Street-surface  Railways 


Bronx 
577,095 
618,431 
660,969 
724,230 
738,708 
748,490 
724,382 
602,668 
649,184 
555,323 
516,102 
581,430 
570,757 
602,457 
582,339 
584,526 


Brooklyn 
2,332,205 
2,410,672 
2,441 ,333 
2,518,617 
2,528,606 
2,601,374 
2,602,631 
2,621,872 
2,413,566 
2,225,394 
2,374,515 
2,112,102 
2,197,724 
2,248,053 
2,217,232 
2,270,957 


Queens'  Richmond 


321,169 

395,606 
418,297 
409,488 
426,933 
452,669 
447,494 
435,794 
406,157 
397,422 
362,344 
336,794 
351 ,203 
350,116 
339,645 
325,496 


110,035 
115,185 
115,869 
122,469 
132 , 108 
139.343 
152,703 
147,815 
124,445 
114,992 
109,428 
113,475 
128,918 
131,275 
139,318 
132,939 


Total 
5,423,535 
5,745,027 
5,907,852 
6,036,221 
6,042,549 
6,264,457 
6,211,093 
5,705,649 
5,402,204 
4,855,759 
4,743,341 
4,. 526, 264 
4,609,352 
4,653,536 
4,571,817 
4,540,083 


(E)  Passenger 


1908»   N.  R.  N.  R.  6,769,437  748,536 

1909   7,733,419  1,547,569  6,560,606  703,420 

1910   7,853,735  1,572,451  6,725,197  789,254 

1911   7,973,926  1,612,940  6,940,513  961,307 

1912   8,443.263  1,725,187  7,016,416  1,023,542 

1913   8,029,854  1,868.488  7.176.267  1.005.480 

1914   7.777,563  1.935.979  7.197.800  1,039.5.54 

1915   7,762,063  1,947,211  7,261,004  1,087,674 

1916   7. .599. 648  1,946,624  7,386,310  1,088,886 

1917    6,674,961  1,687,062  7,384,772  1,047,031 

1918   6.235,834  1,684,232  6,993,201  959,933 

1919   5,399,749  1,381,882  6,398,284  903,208 

1920   4,822,059  1,264,223  6,879,8.50  848,684 

1921    4, 711, .598  1,498,317  5,895,823  810,531 

1922    4,569,672  1,481.522  6.040.1.52  871,016 

1923   4,562,211  1,. 563, 521  6,271,637  926,894 

1924   4,596,509  1,646,774  6,308,365  891,490 

1925    4,461,122  1,686,090  6,445,794  864,544 


330,620 
346.558 
361.988 
362,384 
368,560 
363.000 
370.518 
366.900 
362.747 
353.059 
320.447 
309.472 
290.504 
316,931 
372.313 
376.242 
396.751 
400.026 


16,891,572 
17,302,625 
17,851.070 
18,576,968 
18,443,089 
18,321,414 
18,425,452 
18,384,213 
17,146,885 
16,193.647 
14,392,595 
14,105,320 
13,233,200 
13,334,675 
13,700,505 
13,839,889 
13,857,576 


(F)    Average  maximum  number  of 

[Allowance  is  made  for  the  operation  of 


1910  

1,850 

291 

1,719 

130 

80 

4,070 

1911  

1 ,905 

297 

1,769 

200 

78 

4,249 

1912  

1,986 

353 

1,765 

204 

73 

4,381 

1913  

1,901 

495 

1,822 

203 

77 

4,498 

1914  

1,829 

533 

1,840 

224 

74 

4,500 

1915  

1,867 

544 

1,872 

243 

85 

4,611 

1916  

1.883 

521 

1,904 

252 

84 

4,644 

1917  

1,657 

508 

1,891 

236 

86 

4,378 

1918  

1,556 

453 

1,800 

192 

70 

4,071 

1919  

1,381 

389 

1,625 

184 

79 

3,658 

1920  

1,331 

428 

1,701 

167 

61 

3,688 

1921  

1,192 

412 

1,409 

160 

57 

3,290 

1922  

1,276 

495 

1,477 

175 

78 

3,501 

1923  

1,205 

357 

1 , 532 

194 

81 

3,369 

1924  

1,228 

392 

1,542 

186 

90 

3,438 

1925  

1,183 

416 

1,542 

174 

75 

3,390 

1  No  returns  prior  to  1910. 

2  Exclusive  of  B.-M.T.  surface  lines  (included  under  Brooklyn),  figures  not  being  separable. 
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1908-1935:    (D)  Active  car-seat  miles  (in  thousands) ' 

mile  multiplied  by  seating  capacity.] 

Rapid-transit  bailwats 


B  -M  T 

I.  R.  T. 

I.  R.  T. 

Elev.- 

Subway 

Elevated 

Subwav 

Total 

A  f  vOl  f  0V_/O 

1  711  O'iS 

2,934,622 

3,120,046 

1,696,089 

7.750,757 

3,286,956 

3,186,291 

1 ,718,654 

8.191,901 

3,342,684 

3,174,988 

1.715.874 

8,233,546 

3,365,232 

3,171,647 

1,877,844 

8,414,723 

3.459,833 

3,187,135 

1,939.760 

8,586,728 

3,646,892 

3,244,439 

2.426,410 

9,317,741 

3,730,360 

3,391,390 

2,493,687 

9,615.437 

3,799,282 

3,574,205 

2,751,637 

10,125,124 

4,583,525 

3,690,577 

3.315,066 

11,589,168 

4,773,006 

3,443,522 

3,851,719 

12,068,247 

5,410,338 

3,213,670 

3,912,164 

12,536,172 

5.603,890 

2,971,286 

4,240,902 

12,816,078 

6,075,383 

2,980,717 

4.900.901 

13.957,001 

6,210,323 

3,165,032 

5,622,046 

14,997,401 

6,611,194 

3,161.832 

6.259,423 

16,032,449 

Grand  total 
12,722,120 
13,495,784 
14,099,753 
14,269,767 
14,457,272 
14,851,185 
15,528,834 
15,321 ,086 
15,527,328 
16,444,927 
16,811,588 
17,062,436 
17,425,430 
18,610,537 
19,569,218 
20,572,532 


car  hours 

2.420,133 
2,568,105 
2.765.265 
3.110,475 
3,460,175 
3,525,748 
3.547,094 
3,655,152 
3,839,579 
3,946,443 
4,049,998 
4,869,471 
5,169,552 
5,914,847 
6,263,242 
6,755,114 
6,885.415 
7,290,314 


4,332,791 
4.148,274 
4,237,634 
4,418.271 
4,523,082 
4,517.0.38 
4,513,925 
4,. 542, 027 
4,601,341 
4,768,225 
5,015,266 
5,199,687 
4,865,463 
4.529,997 
4,190,416 
4.192,782 
4,408,837 
4,388,135 


2,745,652 
2,725.570 
2.844.904 
2.821,577 
2,855,577 
2,856,482 
3,071,485 
3,118,391 
3,326,862 
3.126,192 
3,233,530 
3,670,698 
4,051,252 
4,000,525 
4,267,812 
4,801,634 
5,341,538 
5,884,503 


9,498,576 
9,441,949 
9,847.803 
10,350,323 
10.838.834 
10.899.268 
11 .132.504 
11 .315.570 
11 ,767.782 
11 ,840,860 
12.298.794 
13.739.856 
14.086.267 
14.445.369 
14.721 .470 
15,749.530 
16.635.790 
17.562,952 


26,333,521 
27,150,428 
28,201,393 
29,415.802 
29,342.357 
29.453,918 
29,741,022 
30,151,995 
28,987,745 
28,492,441 
28,132,451 
28,191,587 
27,678,569 
28.056,145 
29,450,035 
30.475,679 
31.420.528 


p  assenger  cars  used  per  day  ■ 

ertain  lines  for  less  than  ac  ull  year.) 


713 

1.421 

841 

1,481 

912 

1,408 

973 

1,487 

985 

1,512 

985 

1,548 

1.009 

1,548 

1.072 

1,677 

1.109 

1,602 

1.494 

1,791 

1 ,500 

1,798 

1,782 

1,779 

1,808 

1,639 

1.827 

1.696 

1.803 

1.756 

1 .971 

1 ,747 

855  2,989  7,059 

858  3,180  7,249 

852  3,172  7,553 

884  3,344  7.842 

889  3,386  7,886 

903  3,436  8.047 

924  3,481  8,125 

983  3,732  8,110 

1,105  3,816  7,887 

1,131  4,416  8,074 

1.199  4.497  8,185 

1,309  4,870  8,160 

1,273  4.720  8,221 

1,383  4,906  8,275 

1,448  5,007  8,445 

1,628  5,346  8.736 


*  Data  for  1908  are  incomplete  and  inaccurate.  Special  or  chartered  car  hours  are  included  for 
this  year  only. 


230  State  of  New  York,  Transit  Commission 


TABLE  7.    STREET  RAILWAY  CASUALTIES:    (A)  Number  reported  each  year,  1908-1925 

Surface  Railways 


Year  Ended 
JnNE  30  — 

Man- 
hattan 

Bronx 

Brooklyn- 
Manhattan 
Transit 
(part)' 

Other  ■ 

Total 

Rapid- 
transit 
rail- 
ways 

Grand 
total 

1908  

■  16.570 

1 , 3.39 

8.279 

858 

27,046 

5,409 

32,455 

1909  

13,253 

1.086 

7,918 

1,600 

23,837 

6.547 

30,384 

1910  

12,800 

1.225 

7,945 

1,630 

23.600 

7,414 

31,014 

1911  

13,253 

1,728 

8,567 

1.733 

25,281 

9,467 

34,748 

1912  

12,973 

1,980 

9,124 

1,873 

25,950 

10,543 

36,493 

1913  

13,447 

2,225 

9,731 

2,145 

27,548 

11,250 

38,798 

1914  

13,487 

1.905 

11,227 

2,067 

28,686 

11,992 

40.678 

1915  

13,769 

2,154 

10,004 

2,120 

28,047 

11,844 

39,891 

1916  

12,351 

1.984 

10,097 

2,201 

26,633 

12,876 

39,509 

1917  

14,481 

2.619 

9,905 

2,422 

29,427 

15,453 

44.880 

1918  

12,076 

2.060 

9,341 

2,955 

26,432 

13,472 

39,904 

1919  

9,226 

1,876 

8,566 

1,240 

20,908 

13,086 

33,994 

1920  

6,358 

2,543 

6,954 

1,261 

17.116 

12,741 

29,857 

1921  

6,283 

3,145 

7,403 

1,552 

18,383 

13,993 

32,376 

1922  

6,174 

3,061 

7,153 

1,599 

17,987 

14,489 

32,476 

1923  

6.188 

3,411 

8,403 

1,670 

19,672 

14,667 

34,339 

1924  

6,628 

4,013 

5,443 

1,339 

17,423 

14,796 

32,219 

1925  

6.018 

3,797 

7,289 

1,089 

18,193 

15,490 

33,683 

(B)    Fatal  accidents  reported  each  year,^  1908-1925 

Surface  Railways  Rapid  Transit  Railways 


Year 

Ended 

Man- 

B 

-M.  T. 

B. 

-M.  T. 

Grand 

June 

30  — 

hattan 

Bronx 

(part)  • 

Other  ' 

Total 

I.R.T. 

(part) 

Total 

total 

1908 

180 

19 

97 

8 

304 

53 

31 

84 

388 

1909 

116 

19 

60 

10 

205 

39 

20 

59 

264 

1910 

76 

8 

57 

6 

147 

51 

28 

79 

226 

1911 

81 

12 

65 

10 

168 

42 

20 

62 

230 

1912 . . 

79 

18 

39 

6 

142 

59 

15 

74 

216 

1913 

84 

14 

53 

13 

164 

44 

12 

56 

220 

1914 

64 

11 

58 

5 

138 

48 

31 

79 

217 

1915 

55 

11 

44 

8 

118 

66 

21 

87 

205 

1916 

56 

11 

33 

7 

107 

S3 

28 

81 

188 

1917 

73 

20 

42 

12 

147 

52 

27 

79 

226 

1918 

66 

12 

53 

32 

163 

39 

41 

80 

243 

1919 

52 

14 

32 

8 

106 

64 

128 

192 

298 

1920 

31 

10 

35 

9 

85 

48 

28 

76 

161 

1921 

38 

15 

28 

10 

91 

43 

27 

70 

161 

1922 

25 

7 

28 

6 

66 

60 

27 

87 

153 

1923 

28 

11 

21 

10 

70 

56 

28 

84 

154 

1924  . 

28 

19 

31 

11 

89 

93 

36 

129 

218 

1925 

21 

7 

32 

5 

65 

69 

41 

110 

175 
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TABLE  7.   Street  railway  casualties:    (C)  Persons  killed,  distributed  as  passengers,  employees 

and  others,-  1908-1925 


Year  Ended  June  30  — 

Passengers  Employees  Other 

Total 

1908 

85 

55 

248 

388 

1909 

42 

45 

177 

264 

1910 

57 

50 

119 

226 

1911 

63 

44 

123 

230 

1912 

65 

36 

115 

216 

1913 

58 

45 

117 

220 

1914 

60 

38 

119 

217 

1915 

57 

46 

102 

205 

1916 

50 

50 

88 

188 

1917 

59 

41 

126 

226 

1918 

70 

50 

123 

243 

1919 

162 

46 

90 

298 

1920 

54 

45 

62 

161 

1921 

60 

28 

73 

161 

1922 

71 

32 

50 

153 

1923 

69 

33 

52 

154 

1924 

103 

41 

74 

218 

1925 

86 

34 

55 

175 

(D) 

Average  amounts  expended  in 

settlements  for  personal  injury  claims 

,  1914- 

192s 

Suit 

Settlement 

compro- 

All 

Year  '  Ended  June  30  — 

before  suit 

mise! 

d 

Judgments  settlements 

1914  • 

$49  04 

$238 

53 

$580 

62 

$81  68 

1915 

50 

39 

223 

54 

605 

26 

94  09 

1916 

52 

36 

236 

69 

667 

00 

95  91 

1917 

58 

94 

217 

10 

691 

90 

95  42 

1918 

57 

84 

236 

77 

733 

58 

110  38 

76 

30 

292 

60 

886 

28 

133  73 

1920 

77 

95 

321 

96 

1,267  93 

119  47 

1921 

88 

63 

349 

81 

1,231 

94 

133  02 

1922 

87 

54 

380 

60 

1,853  40 

162  40 

1923 

91 

55 

415 

81 

1,434  44 

167  03 

1924 

121 

03 

531 

51 

1,121 

99 

214  89 

1925 

92 

21 

384  79 

1,091 

59 

160  49 

^  For  purpose  of  comparison  the  Brooklyn  City  is  included  throughout  under  Brooklyn-Man  • 
battan  Transit. 

'  Figures  for  1908,  1909  and  1910  may  include  a  few  fatalities  on  New  York  City  roada  in  Nassau 
County.    Tnereafter  only  those  occuring  within  the  city  are  included. 
'  Figures  not  available  prior  to  1914. 
*  Data  not  complete. 
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TABLE  8.    OFFICERS,  EMPLOYEES  AND  THEIR  COMPENSATION:    (A)  Number,  by 
chief  occupational  groups,  1908-1925 


Motormen. 

Conductors 

Other 

Year  Ended 

Office    drivers  and 

and 

transpor- 

Shops and 

All 

JCNE  30  — 

Officers  ( 

employees 

operators 

guards 

tation  ' 

Power 

carhoujes 

others 

Total 

1908      .    . . 

123 

1  760 

7  468 

10,982 

10,539 

2,635 

5.081 

38,588 

1909   

203 

2 , 122 

6  780 

9,639 

9,771 

2,422 

5^440 

36.377 

1910     ...  . 

140 

l!678 

6!713 

10,073 

10,127 

2,294 

5,338 

20 

36,383 

1911  

145 

1,791 

6.941 

10,517 

10,987 

2,406 

6,094 

6 

38,887 

1912  

147 

1,764 

7,106 

10,704 

10,317 

2,346 

5,486 

114 

37,984 

1913  

140 

1,702 

7,385 

=  10,964 

11 ,446 

2,202 

5,481 

134 

39,454 

1914  

132 

1,677 

7,135 

10,6.54 

10,689 

•  2,025 

5,811 

185 

38,308 

1915  

137 

2,059 

7,049 

10,534 

11,646 

2.320 

5,624 

283 

39,652 

1916   

116 

2,121 

6,839 

10.121 

11,333 

1.985 

6,284 

396 

39,195 

1917  

136 

2,565 

6,9.54 

11,005 

13,501 

2.442 

7,467 

328 

44,398 

1918  

103 

2,710 

5,998 

10,476 

13,663 

3.47* 

6,580 

237 

43,241 

1919  

99 

2,701 

6.679 

11,2,56 

12,261 

2.46? 

6,618 

126 

42,203 

1920  

138 

2.412 

6.310 

11,015 

11,425 

2.12e 

6,648 

197 

40,271 

1921  

1.50 

2,73S 

6.075 

10.314 

10,745 

LSI* 

6.503 

362 

38,705 

1922  

140 

2.678 

5.958 

9,929 

11.191 

1,767 

6.202 

425 

38,296 

1923  

147 

2,748 

5 , 969 

9.095 

10,207 

1,797 

7,511 

549 

38,023 

1924  

154 

2,875 

6,389 

8.636 

10,569 

1,843 

7,8.50 

592 

38,908 

1925  

155 

2,907 

6,407 

8.258 

11,026 

1.930 

8,034 

672 

39,389 

(B)    Aggregate  salaries  and  wages,  1908- 1925 


Portion  not 

Balance 

included  in 

included  in 

street 

street 

railway 

railway 

Year  E.nded 

Office 

Other 

Total  salaries 

operating 

operating 

Jdne  30  — 

Officers 

einplo.vees 

emplo.ves 

and  wages 

expenses  ^ 

expenses 

1908  

J78l,.546 

$1,098,378 

S20. 6.59. 365 

?22,539,289 

N.S. 

N.S. 

1909  

863,813 

1,796,728 

22,958,857 

25,618,3<,.8 

N..S. 

N.S. 

1910   

746,810 

1,551.651 

23,738,544 

26,037,005 

$1 ,013,209 

$25,023,796 

1911  

777.081 

1 .570,314 

25,466.115 

27.813,510 

1,129,563 

26,683,947 

1912  

821.462 

1.634,787 

25,609,621 

28,065.870 

893,797 

27,172,073 

1913  

843.714 

1,878,467 

25,459,294 

28.181.475 

1,058,174 

27,123,301 

1914  

964.484 

2.101,8.59 

26,970,730 

30,037,073 

1,2,52,568 

28,784,505 

1915  

922. 26 r 

2,679,111 

27.  41,919 

31.343.2H7 

2,465,370 

28.877,927 

1916  

903.422 

2 ,  ,S32 , 981 

28,955,633 

32.692.036 

2,567,991 

30,124,045 

1917  

890.873 

3,258,935 

33.799,678 

37,949.486 

4,417,684 

33,531,802 

1918  

854 ,  (i82 

3,494.868 

38,164,776 

42.514,326 

5,599,636 

36,914,690 

1919  

829,273 

3 , 725 . 908 

49.123.026 

.")3. 678, 207 

4,579,0,35 

49,099,172 

1920  

834.676 

4.040,301 

fil.032,771 

66,507,748 

4 , 035 . 728 

62,472,020 

1921  

854,081 

5,102,813 

63,656,818 

69.613,712 

3, .5.58, 357 

66,055,355 

1922  

906,003 

4.764,374 

50.298.402 

61 ,968,779 

2,649,560 

59,319,219 

1923  

9t5,12l 

4.870.972 

57.309.035 

63,125,128 

2,725,723 

60,399,405 

1924  

1.097.737 

5.324.236 

61.162.462 

67,584,4.35 

3,253,199 

64,331,236 

1925  

1,218.936 

5.. 52 1.900 

60.753.892 

67,494.728 

3,179,803 

64,314,925 

(C)    Distribution  of  operating  payrolls,  1910-1925 


Year  Ended 
June  30  — 

1910"  

1911  

1912  

1913  

1914  

1915  

1916  

1917  

1918  

1919  

1920  

1921  

1922  

1923  

1924  

1925  


Other 

Mainteitanct- 

Power  plant 

Operation 

operating 

operation 

of  cars 

expenses 

.?.5,715.413 

.51,480,476 

J 15. 867. 828 

SI, 960, 079 

6,2(11.939 

1,488,386 

16.958.245 

1,975,377 

5.968.661 

1,510,512 

17.640,478 

2,052,422 

5.954.327 

1,401,251 

17.724.495 

2.043,228 

6.637.347 

'  1 ,312,698 

'  18,587.178 

2,247,282 

6.580.223 

<  1 ,2,55,968 

'  18.697.938 

2,343,798 

6.725.261 

<  1.136,133 

>  19.939,083 

2,323,668 

7.413.7(13 

'  1.2.54.097 

'  22,140,971 

2,722,971 

8,419. 7,S8 

1  ,.528,932 

24,211,831 

2,754,139 

12,044,290 

2.075,8,50 

31,741,125 

3,237,907 

15,440,4,55 

2,706,105 

40,589,783 

3,735,677 

15,692,203 

2,699,091 

43,619,427 

4,044,6.34 

15,060,380 

2,367,035 

38,076,323 

3,816,481 

16,030,760 

2,412,935 

37,973,923 

3,981,787 

18,012,598 

2,483,682 

39,5.53,621 

4,281,335 

18,217,501 

2,572.288 

38,959,578 

4,565,558 

Total  com- 
pensation 

included  in 
.'itreet  railway 

operating 
expenses 

S26,023,796 
26,683,947 
27,172,073 
27,123,301 
28,784,505 
28,877,927 
30,124,045 
33,531,802 
36,914,690 
49,099,172 
62,472,020 
66,055,355 
69,319,219 
60,399,405 
64,331,236 
64,314,925 


For  footnotes,  sec  next  page. 
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TABLE  8.   Officers,  employees  and  their  compensation:    (D)  Ratio  (per  cent.)  of  payrolls  to 
total  expense  of  each  department,  1910-1925 

Other  All 
"Main-  Power         Operation       operating  operating 


of  cars 

expenses 

expenses 

1910  s  

47 

.50 

18 

.51 

95 

.47 

32 

,87 

58, 

,72 

1911  

49 

.35 

18 

.09 

94 

.94 

32 

.53 

59 

.49 

1912  

45 

.84 

17 

.71 

94 

.90 

33 

.64 

58 

.77 

1913  

44 

.85 

16 

.84 

93 

.70 

32 

.07 

57 

85 

1914  

45 

.51 

16 

.11 

95 

.  16 

35 

.95 

59, 

18 

44 

.45 

15 

.59 

94 

.37 

39 

.00 

59 

.05 

1916  

44. 

36 

14, 

78 

95. 

31 

38. 

08 

59. 

62 

1917  

50 

.40 

16 

.25 

94. 

,49 

37 

.26 

61, 

,86 

1918  

54 

.39 

14 

.33 

95 

.47 

39 

.62 

63 

.14 

1919  

67 

.57 

14 

.83 

95 

.40 

41 

.04 

67, 

28 

1920  

60. 

73 

16. 

60 

95. 

71 

45, 

63 

67. 

67 

1921  

55. 

57 

13 

,94 

92, 

,26 

48, 

07 

63. 

95 

1922  

56. 

44 

13. 

59 

96. 

08 

43. 

89 

64. 

18 

1923  

58. 

,25 

12 

,00 

97, 

43 

43, 

84 

63. 

22 

1924  

61. 

01 

14. 

18 

96. 

55 

43. 

04 

65. 

68 

61. 

59 

15. 

57 

96. 

51 

42. 

73 

66. 

19 

(E)    Average  wages  of  car-platform  men  and  ticket  agents  on  June  30,  1909-1925 « 

MoTORMEN,  Drivers    Conductors  and 

AND  Operators  Guards  Ticket  Agents 


Average  Average  Average 

wage  wage  wage 

Number     per  hour     Number     per  hour     Number     per  hour 


June  30  — 

in  service 

(cents)" 

in  service 

(cents) 

in  service 

(cents) 

1909 '  

  7,080 

24.03 
24.99 
25.62 

9,676 
10,073 
10,914 

1,151 
1,137 

1.1.30 

1910  

  7,034 

1911  

  7,486 

23. 

01 

17.11 

1912  

  7,517 

25.74 

10,886 

22 

.69 

1,111 

17.12 

1913  

  7,090 

26.87 

9,956 

23 

35 

1,154 

17.22 

1914  

  7,451 

27.24 

10,657 

23. 

63 

1,180 

17.19 

1915  

27.52 

10,632 

22, 

46 

1,250 

17.29 

1916  

  7,270 

28.67 

11,043 

24, 

77 

1,522 

19.93 

1917  

  7,404 

30.99 

11,645 

27, 

,69 

1,860 

22.70 

1918  

  6,474 

33.98 

11,380 

28, 

59 

2,029 

22.48 

1919  

  7,133 

47.43 

12,509 

41, 

76 

1,994 

30.94 

1920  

  6,751 

61.88 

11,643 

55 

26 

2,023 

41.75 

1921  

  6,397 

65.31 

10,799 

57 

.37 

2,099 

42.44 

1922  

  6,243 

59.40 

10,199 

51 

.40 

2,035 

39.00 

1923  

  6,040 

60.27 

9,172 

51 

.77 

1,985 

39.18 

1924  

  6.473 

62.83 

8,811 

54 

.63 

2,054 

41.06 

1925  

  6,545 

63.47 

8,434 

54, 

62 

2,082 

40.71 

1  Includes  inspectors,  train  clerks,  dispatchers,  starters,  depot  masters,  ticket  agents,  register 
takers,  gatemen,  platform  men,  transfer  agents,  switchmen,  flagmen,  yardmen,  road  and  trackmen, 
tube  cleaners,  channel-rail  men,  station  porters  and  watchmen,  freight  laborers,  hostlers  and 
stablemen. 

2  Probably  excessive,  owing  to  unexplained  increases  in  numbers  reported  by  New  York  Railways 
Co. 

"Charged  to  construction  account,  auxiliary  operations,  other  companies,  etc. 

*The  distribution  between  power  plant  and  operation  of  cars  as  published  in  Table  XII  of  Annual 
Reports  for  1914  to  1917  has  been  revised  to  bring  estimates  made  therein  for  the  Interborough 
into  closer  agreement  with  the  schedule  of  operating  expenses. 

^Figures  not  available  prior  to  1910. 

"Except  for  1913  (for  which  see  note  2)  the  number  of  employees  as  given  in  Div.  E  exceeds 
that  of  Div.  A,  chiefly  because  Div.  E.  gives  the  number  on  the  rolls  at  the  close  of  the  fifical  year 
whereas  Div.  A  gives  the  number  who  actually  worked  and  received  pay  during  the  last  week. 

^  Figures  not  available  prior  to  1909. 

^Through  1922  these  averages  were  computed  from  figures  including  Hudson  and  Manhattan 
which  figures  were  comparatively  small. 
•On  rapid  transit  lines. 
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TABLE  9.    FINANCIAL  SUMMARY  OF  STREET  RAILWAY  OPERATIONS 


Item 

1915 

1916 

1917 

1918 

Operating  Revenues 

Total  street  railway  operating  revenues  .  . 

Operating  Expenses  and  Taxes 
Maintenance  of  way  and  structures  —  expended.  . . 
Maintenance  of  way  and  structures  —  reserved  

Total  maintenance  

Injuries  and  damages  

General  (including  traffic)  expenses  

Total  street  railway  operating  expenses.. . . 
Income  and  Surpluii 

Deductions  from  income: 

Total  

Net  corporate  income  

Dividends  declared  (operating  companies)  ^  

Surplus  after  dividends  (operating  companies)  

Accumulated  surplus  (operating  companies)  

Dividends  declared  (lessor  cos.)  

Accumulated  surplus  (lessor  cos.)  

Total  dividends  ("operating  and  lessor  cos.)  

$85.350.8.52 
4,614,493 

$89,514,964 
5,202,714 

$90,603,304 
5,340,215 

$93,059,402 
5,760,693 

$89,965,345 

$94,717,678 

$95,943,519 

$98,820,095 

one  con 

1.040.871 
6.145.443 

1    0  nn  A  1  ^ 

1 .oU9,417 

5d.o9.j  ,oUl 
1.349.140 
6.106.221 
1.311. 104 

$6,776,795 
593,423 
6,722.838 
616,238 

$7,211,742 
611.140 
8,340,538 
Cr  682,479 

514,aOz,<i7U 
84,789 
8,223,284 
19,770,427 
3 , job ,991 
2,802,689 

$15, 159,766 
82,425 
8,378,640 
20,800,365 
3,315,977 
2,786,152 

$14,709,294 
53,151 
8,916,815 
23,217,858 
6 , 802 , 726 
3,504,471 

$15,480,941 
908 

10,670,954 
25,359,979 
3 , 798 , 728 
3,152,586 

$48,900,450 
5,548.120 

$50,, 523, 325 
5,955,535 

$54,204,315 
6,891,048 

$58,464,096 
7,900,289 

$54,448,570 

$56,478,860 

$61,095,363 

$66,364,385 

$3o ,510. 775 
3,265,917 

$38,^38,818 
3,403,529 

$34,848, 156 

3,283,173 

$32,455,710 

3,252,388 

$38,782,692 

$41,642,347 

$38,131,329 

$35,708,096 

$10,175,670 
3.308.170 
11.600.992 
1,965,626 
231,077 

$11,270,933 
3,467,125 
12,235,896 
2,030,449 
285,506 

$10,231,413 
3, 478, ,551 
12,773,369 
2,028,128 
880,426 

$10,970,794 
3,626,940 
13,328,718 
2,084,605 
1,037,709 

$27,281,535 

$29,289,909 

$29,391,887 

$31,048,766 

$11,, 501, 1.57 
10,312,756 
1,188,401 
18,684,385 
6,4,^7,140 
6,617,157 
18,769,896 
25,301,542 

$12,352,438 
11,102,224 
1,2,')0.214 
19,724.966 
6,448,140 
6,549,478 
17,5,50,364 
26,274,444 

$8,739,442 
10,383,980 
Def  1,644,547 
14,624,057 
6,448,140 
6,718,002 
16,832,120 
21,342,059 

$4,659,330 
8,901,618 
Def  4,242,288 
9,752,766 
6,768,140 
6,496,371 
15,669,758 
16,249,137 

*  For  capitalization  data,  see  Bummarv  Table  2. 
'For  1913  and  1914  figures,  see  1923  Report. 

'Figures  for  1920-1925  include  under  Other  Income  $1,420,000,  annual  rental  for  lease  of  ateam 
portion  of  New  York  &  Harlem,  which  amount  is  paid  directly  to  security  holders  in  the  form  of  interest 
on  bonds,  8420,000  and  dividends  on  stock,  $1,000,000,  here  shown  under  Interest  on  funded  debt 
and  Dividends  declared  (operating  companies),  respectively. 

*  Rents  have  been  reclassified  throughout  the  period  from  1914-1919  through  the  restriction  of  this 
item  to  compensation  accruing  under  long  term  leases  (or  aggrements)  transferring  exclusive  possession 
of  entire  railroad  properties  to  the  lessee. 

*  Principally  sinking  fund  accruals. 
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IN  THE  CITY  OF  NEW  YORK  FOR  YEARS  ENDED  JUNE  30,  1915-1925 = 


1919 

1920 

1921 

1922 

1923 

1924 

1925 

$97,940,459 
6,624,859 

$113,079,022 
8,553,945 

$119,268,728 
9,969,023 

$124,053,178 
9,399,508 

$128,341,679 
10,113,806 

$133,684,122 
9,933,491 

$135,869,961 
9,960,593 

$104,565,318 

$121,632,967 

$129,237,751 

$133,452,686 

$138,455,485 

$143,617,613 

$145,830,554 

$8,267,906 
289,829 
11,931,939 
Cr  2,668,336 

$10,354,191 
1,397,690 
13,845,245 
Cr  173,626 

$11,278,652 
1,201,165 
14,144,322 
1,613,720 

$11,229,529 
1,092,671 
12,708,765 
1,650,589 

$11,876,078 
1 ,518,153 
13,775,006 
477,921 

813.092,804 
923,673 
16,152,547 
Cr  643.933 

$14,386,067 
Cr  332,829 
16,602,172 
Cr  1,075,172 

$17,824,338 

$25,423,500 

$28,237,859 

$26,681,554 

$27,647,158 

$29,525,091 

$29,580,238 

13,994,724 
33,271,360 
4,317.229 
3,672,749 

16, 302, 743 
42,409.496 
3,712,439 
4,474,734 

19,360,949 
47,280,136 
3.757,487 
4,657,243 

17,416,379 
39,631,563 
3,994,872 
4,698,130 

20,193,221 
39,395,598 
4,278,084 
4,809,635 

17,509,897 
40,965,074 
5,124,784 
4,814,626 

16,525,164 
40,370,399 
5,612,503 
5,071,913 

$72,980,400 
7,570,659 

$92,322,912 
6,940,317 

$103,293,674 
7,027,590 

$92,422,504 
7,887,318 

$96,323,696 
7,997,816 

$97,939,472 
8,139,857 

$97,160,217 
8,791.470 

$80,551,059 

899,263,229 

$110,321,264 

$100,309,822 

$104,321,512 

$106,079,329 

$105,951,687 

$24,014,259 
3,290,125 

$22,369,738 
5,048,036 

$18,916,487 
5,310,167 

$33,142,864 

5,926,898 

$34,133,973 
6,237,450 

$37,538,284 
4,749,671 

$39,878,867 
4,583,736 

$27,304,384 

^27,417,774 

$24,226,654 

$39,069.76,2 

$40,371,423 

$42,287,955 

$44,462,603 

$14,319,110 
4,143.691 
13,977,497 
1,835,227 
2,357,293 

$16,379,833 
4,415,713 
13,042,793 
1,926,250 
3,063,573 

$17,459,320 
4,805,185 
13,491,428 
2,434,879 
3,194,997 

$17,893,848 
5,110,306 
13,593,792 
2,313  551 
2,863,017 

$17,881,222 
4,632,640 
11,185,352 
2,366,626 
2,766,638 

$22,266,825 
3,714,766 
7.891,268 
2,467,402 
3,235,386 

$22,676,030 
3,446,722 
7,841,057 
2, .599, 041 
3,991,425 

$36,632,818 

538,828,162 

$41,385,809 

$41,774,514 

$38,832,478 

$39,575,647 

$40,554,275 

Def  $9,328,434 
2,739,018 
Def  12,087,4.52 
Def  2,171.171 
6,064.040 
9,793.323 
8,823,058 
7,622,152 

Def  .?n, 4 10,388 
1,032,500 

Def  12,442,888 

Def 12,470,419 
4,200,000 
8,633.898 
5,232,500 

Def  3,836,521 

Def  517,159,155 
1,030,500 

Def  18,189,655 

Def 34,014,356 
4,200,000 
10,629,757 
5,230,500 

Def 23,384,599 

Def $2,704,752 
1,030,500 

Def  3,735,252 

Def 41,055,823 
•2,297,472 
11,567.389 
3.327,972 

Def  29,488,434 

51.. 538, 945 
1,742,875 
Def  203,930 
Def  38,856,353 
1,710,000 
12,025,818 
3,452,875 
Def  26,830,535 

52,712,308 
2,204,000 
508,308 
Def  39,184,016 
1.890,000 
11,424,414 
4,094,000 
Def  27.759,602 

$3,908,328 
5,384,855 
D  1,476,527 
'Def  14,0.59,021 
3,600,000 
12,441,683 
8,984,855 
'Def  1,617,338 

"This  figure  includes  only  $2,100,000  of  the  $4,200,000  annual  dividends  payable  by  the  I.  R.  T. 
to  the  stockholders  of  the  Manhattan  Railway  in  accordance  with  terms  of  the  lease.  At  June  30, 
1922,  the  I.  R.  T.  was  in  arrears  for  three  quarterly  payments  amounting  to  $3,150,000.  In  connection 
with  the  Plan  of  Reorganization,  these  arrears  of  dividends  were  subsequently  paid  off  by  the  issue 
of  scrip  certificates,  with  the  exception,  apparently,  of  amounts  of  back  dividends  due  non-assenting 
stockholders. 

'  The  large  decrease  in  Deficit  is  due  (1)  to  the  elimination  of  a  deficit  of  $17,455,798  of  the  New  York 
Railways  Co..  which  was  succeeded  by  the  New  York  Railways  Corporation  as  a  result  of  the  reorgani- 
zation and  (2)  to  the  inclusion  of  a  credit  to  Surplus  of  $7,605,864  representing  difference  between  book 
value  of  property  and  value  of  property  as  appraised  by  the  Eighth  Avenue  and  Ninth  Avenue  Rail- 
road Companiea. 


236 


State  of  New  York,  Transit  Commission 


f-t  (N  CO  CO  t-- W  (N 


S88 
§11 
111 


888 
ill 

88S 
§§§ 
1§§ 


88 

go  ; 


-.7, 


2  2 


« 

H 
O 

a 
& 

Q 

tn 
M 
O 

a 

o 
u 
s 

H 
H 
g 


6?  :^  fc^ 


:a  2 


222 


1^ 


i 


11^ 


III 


■■222 


V: 

il  111 

II  III 

Ill 


giiiiiii  liili  III  iiiiiii  iiiiiaiii  ii|i 


lllillllllllli  III  liillll  iiilllliil  III! 


I 


Ii 


5  If 


11 


1 

III 
I 


09 

>i 
? 

n 
w 

I 
o 

u 

Q 


:tn  : 

«■ 

02 

:  : 

;=?  : 

03 

02 

02 

:Z  : 

z 

2  2§z 

z 

:2»  2  : 

:S  : 

o 

z 

z 

2  2  :z  : 

z 

£ 

i  £ 

£ 

£    :  : 

Fifth  Annual  Report,  1925 

S 


237 


!nII 


i  ;  =  |  •ooo|i 

I  mil 


iWlil 

11  III! 

r  mi 


6?  :6? 


feS  :6?  fcS  :8 


6?  :6?£S 
g  :2  :22 


222 


!rl#i 

c      ^     ^  c  a 

i|  I  II  I 


it  Hi 

M 


=111 1 


II  III 

Ill 


a: 

z!! 


6? 


2 


02^ 


1 

■  =  io  CO 

III  II 

;|-'l  II 


S  =  5c!  sSmSSSSS  c?~Sc?c5S5c  od-cc-:~5553^ 

im  mm  mum  mum  mim  u  m 
isii  iiiiiiii  iiiiiiiii  iiiiiiiii  iiiiiiii  ii  iiii 

iiii  MMilst  it  iiii 

^^^^  --3  T-=  K  •-!  ^  -s --s -; --s         --s         "r; -5 -s  "rj  "-s         -tj -T-s -s -s --s  '-s'-s'-s'-s 


I 

i 


238 


State  of  New  York,  Transit  Commission 


3 


(NCO 


Ot-  OO  OO 
Z-Sl  "  " 

< 


o  -X!  o  g  o  o 
10  lo  'o  o to  o 


O  O      00  to  CO  o 

 o 

M  CO  W  00  W  M  O 

o 


yr  'O  lO  ^^l  S 


 o 

C)  M  W  C  C'l  o 


.  .  ■  <^  -d 

O  '.O  to  C 


oc    o  o  o  ^^  'O 

.  .  .  -o  ■  •      ■  -2 


a  * 

1^ 


res 

3 

ruct 

bou 

-1* 

00  t- 


00  t-- 


co  o    ro  o 


-V.  O 
-v-        I'^h-  CD  O 

CO  Ol      CO  O 

— <  CO  CO  S 


C-i      (M  CO  CO  C 


i*"-     1(5  CO 
r-..-(focooc^MMCoro 


o    "or-  CO 

P  'S*  CD  t-»  3D  O  C 


w 

.S 


O  o  &  a.  o  u)  J>  "  I 


a-  o         o  o 


4j  C  C  *J  O  C  - 

c  =  c  o  c  c  is 

o  01  o  a>  o 

>  >  >  *i  >■  ;^ 

^  a)  a;   C  Qj  C 


b>  u  L«  M 

O  ^  IIj  O  (l*  o  ■-■ 

fi*  cu  pL,  ■< 


c-  ^  c  *j  o  c;  2 

S  c  c"©  5  c  5 

o  o  o  o  c; 

>  >  >  > 

Qj  oi  V  r  ^  <^  c 


CJ  O  >  0) 
EC    .  C  C  , 

as  '  „ 


S  5  M 

3  3 

o  o  c  3 

"  ^  >  > 


H 
« 

^  I 

■< 


I 


n  n 
■<  OS  ■ 


-P,  OS     OS  O  0) 


3  ^«<i 


CI  ?a  f-' 
O  . 
Ci  OS  f 


cu  >>  >> 
0-  d  e: 


^  3  os-g-s-c 

Cfti  S  o  o 


5  ^'d^i 

;  5  £M  a.' 

5  .° 
o  * 

1^ 


C 
O 


o 
a 

u 

O 

O 

cn 


O 


OS  ^ 
fft 


,Q  lO 

(N  W  (N 
OS  OJ  OS 


C-1  l-H 


o)  V  ^ 
C  C  G 
3  3  3 

J  ,J  J 


OS  OS  O 

1-1 

O)  OS 


3  ti  ti 


3  Ji 
M  3  £ 


OS  'O »-,  -rf,  -a  _  C5 ,0       (3 OS  >o 


OiOOSCJ^OS^  ^OSCSOSOS^CSOJi^sosCS^OsdsOsosCS^^OSCS 

5»  c  si  o  3 

5  3  3  3-  - 


COS-,; 
„  .  I  -  I 

O  to  OS 


'3  3  3  3  3- 

1 


I  IJ.B1  I  I  IIBI  III  ICII 
•-'CO'^  OJCOOgs^-^  OJtOOSOS-H^  Qjt3  0J 

OS  S  ^  S  03  S  C 
3    .      "        ■         '3    .  3    .  ■      3  . 

3  2'3^"3  0*3 "sK  5'33'o'3t-  5'33  oT'sH  5*3 

'-s;/}^'-s' — ^<*^0^-5:/;'-^-^' — ' — '<  ^^oj^ ' — 's 


m 
z 
a 
a 
t) 

■<  > 

o  5 


o 
o 

l-> 


CO 

•a 


c' 

o 
o 
u 

m 


o 
■a 


Fifth  Annual  Report,  1925 


239 


■»■  i.'j  I.';  d  ui  >--5  o    !N    IS  o  o 


I         28  :S2«c- 


mm 


:^ss  gg 
:SS8S§g8go 

lO  to  d  X  o  o  N 


III 


liiiijii 


gS?8s? 

Ills 


:2g 


8SSSS5 


I8SS8S8 


IsSBgSS 


22£g8SS 

W  «  ^ 


gg 


g 

gggSSo 

O  O  t-  t'.  O  i5 


g 

Sgggrgo 

eo    lO  in  CO  o 


^  r-"  N  M  <N  rO 


gg 
§§ 


Sgggg. 


^     N  «  c 


I 


lllllll  INIIII 


iHiiiiiiriiiiiiiir 


fill: 


itaim  s  SiBmmmmmmm-iimiiu 


i 


=8 


lil 


ii 
li 


^1 


240 


State 


OF  New  York,  Transit  Commission 


O  i*<  —I  ic  CD  Oi  ^ 


g  eoocccojp^ 


^  -gs  Issss 

■3    >i-t!  S  S 


Ci"-"  CO 


.-wo© 


^888 
^8^8 

^  lOOO 


3 

o  " 


00 
o 


a)  4)  5)  V 


0  (D  c 

3  p  : 


-  3  3 
;  o  c 
:  c  a 


§ 

u 


<! 
H 


0^  ^  (U  Q  C 

t<  ^  b.  ^  3  3 

o  o 

u  ^'  u  u      a  c 

^  V  C  C 

Ph  Pi  Ph  &.  Pi  ■<  <; 


O  O  'O  05  i-i  10 

^  ^  ^ 

05  010105  010  05 
,-1  i-t  ^  rH  f-H  i-(  t-H 


3  3 

c  a 

a  a 

ca  03 

a  c 

3  S 

«  2 

S  6 
« 


ass 
<;p^< 


S  03  ^ 

i  3  3  32 

3  c  c  c 

ci 

i>  ^ 

'CCS 
^333 
"000 

3  S  S  E 


'u  ^:«^-:>Qiiiai 
ai  *SooSS5 

CDO"-" 
O  ^  ■-' CN  M 

Ci  C>  O)  O!  Ci  01  Oi 


SPSS 


ic^  ,-1  ifD  01  "<t*      C-I  0  «  tC 
t-H  (N  .-I      .-I  .-H    -GJ  N  OJ  CM 
OifllOlOsOsOiOi— lOldOJ 
1— «  ,— i^^r^i— (I— iCC  I— 


ojoiojaJoaiKlCaiaiai 
„    ,  CCCCCCo^CCO 
13  3      3  3  3  3  3  Ct-"!  3  3  3 


daOlrt-. 

01  -oi  01 


01  ^  01 ^    ^  - 


OiOlOiOiOlOlClOlCiOoi 


333'33'33^33'3 


S  D 

to  •< 
K  z 

U  tH 

O  - 
CO  O  ^ 

CP 

"  C 


•c 


age 

+2  c 
a  o« 


-I 
-0 


5  o 


5 


•JOl  4) 

56  3 
SOI  c 


o  c-o 
03c 

^00 

Op.. 

A  33 

ill 

CO 

CD  c  £ 


0.  ^  a> 


5-2  & 
'SO' 

■  S  a;  ^ 
I-  fc-  ^ 
3  U  i 


SCO 

C  BJ= 

3m 


COlo 

■s  01 


o  c^ 

CO. 

S  f -s 


a^  ^  ^ 
9         '-'  t.. 


=  c  § 
3 

.•8  " 


c  a.  g 

c  ^ 

?;  9  £ 


a 


oZ  a 
^  a) 


'S  E  g 
c-o  > 

tn'a^ 
S 

■S  g  g 
cS  a 


aio 

>,      -  a;  . .  r  3  ' " 

C      a;  >.  .5t313 

a    .S'^SO  .  ^ai  c 

eti  a^   ■  r  C 
aj  o.-'^  a  S 

£  £  Si3  £  o  # 
aj"3t<  b-jJo  -^ 
X  g."    .  3*^  5  !o  3 

a^  o   .         a-  a, 

c  «  o  c:g  ^ 
"■S  3  «-oV-'.2  -  5 


c  o«» 

03  c  a 


•^5  - 

■a  o  c 


.5  o  a-I^  .^^i-c  o  a; 

;2  ^  a''S  a  a 
t>'  *  T!  c  c 


e  c 

0)  o 


c  c 

a  Qj 

< 

■^s 

o  o 
aj^ 

Mo 

■Iz 
c3^ 

C  a/ 
a  — 

3  > 
a  c 
s  a 
aj  is 
Fa 

p;  c 


—  o 

a  o 


mil 

S  "  °"=  £ 
c 

=  c^ 

a-  -c 
o  1-  a  >.  c 
b-  o  t.  «  s 

^|_g5c 
^  aw  °  .2 

C  «  g  C  I. 

^  s-s  0.° 

y  0/  D  L,  c 

s  I  c  g  g 

■3  S  >'-^  a 

C'^  01  *^ 

t;  a)  S.£  0- 

0  Q.  C  w  « 
a;  ft  a  a;  c 

°  c  3  a 
a;  o  +i-r:  +j 
■c^  c  «^ 

=  a^  o 
-  ai  2t3 
,S  "  C  c  -^2 

c  °'3  >>. 
aiOt^  C  o 
c^  a  S  a 

c  £  t,  Cc^ 

^     o  ° 

5  £  ai  _^ 
«  s 

■S5  «  =5  " 

3  g>C  ^  g 

9  c  o  " 

1  i  S  £  « 

"  o  P  >■ 
■O  0)  o  c  " 

P-SU  S  Si 
a  3 
a)  a  c 


^01  01 


a*"-. 

S!SSi  c  ai 
O  3 


"'  p 


IS.  ( 


-£  ^i-a  a.«i  f 
S  a  ^1 

a,?S-:Sa:£~"-d"£5l|S 
^  a  p-s'-  3:3  ffo  S  S'ii  S 

D.><;g-00-3-aai^*Ja)a; 

s'Ec        p  :;3s 
^  ^5 


\5  ^r- 


c  a.  2  a 

*  a  c 
■o  E  ai  S 
o  g  "ca  a 
«  a  g 


ai 

^-q  3 


O  01 


P  o  aj 
^  '-.  > 


 ^ 

Ji'a-^^'S 
E«^2^ 
•  =  ix5 
,■§.9  cE- 

nj3   ■     c  .-( 


^  ^  i  ^c"  ^; 
£.  c:  >    ST;^  5  ^  t 

<3j  O  _  a  a**^  f  " 


2  d  a 


03 


'  *  "  —  "P 
'  S  t-  p 


-3  3  a  o  o  a.-  o 

ti  -*  .  c  ^  ff.  jc  c 
,Ot.cct.«^a.^  = 


aj     .5  P* 


^  3  c<  c  ci  a;  c  j:<id,£,c5  = 


p  c  §5  S 

a<     a     -  a 


O  ii  ■^¥>Vt 


«i  -  a  -  c  a 

-Co.   a;  3_ 

u.Z  a-S  Q;(N 

.3     —  X3  I-. 


Fifth  Annual  Report,  1925 


241 


—  C  3^ 

CS  b  C 
c  EH 


'•5  =^  i 


-J  O  c-C 

~         Ol  a, 

a  3  ^  u 


a.  4)  *  X 
■O^  S3 

S  S  *  S 
3  5.  H  X 

3  CT  >  a 
^  £  3 


-  =  3  o 

"  0.2  * 

«   33  CS'^ 

33  0)  o  *i 

(-  a 

bc  c 

C  oj  c;  p 

■g  a  o  o 

0)  o  -2  c 
"•"So 

h  OJ  u  '.S 

£—  I.  =s 

(/^      0.  o 

Ol-g  J  o 
.S  *3  £  3 

EC  ..u  a; 

§  =  "  ^ 

o  a  3  o 

QJ  O. 
OJ  as  aj  O 
a 

^  o  «  g 

0)  ©  3 


.3  3-^ 

<  a;  o  3 


^  x  w  « 
:3io  il* 

£5  >.  S 

3      3  £ 
3  c 

4;-^  . 

K  ^      a;  < 


a. 2  Oi  a> 
no  ^  01  « 
c  53        f-*  a) 


13 


^  3 

2 1  *  "J 

•5  "  Sic. 

"3  g.a_n 

S  <c  ^ 

X  o  r  - 


0.2  3 


B  a 


11 


o 

2; 


„^  "=5.2 


33:=  i  <-  t. 
g-o     ts  o  5^ 

II  lai  I 


i       ^  a 
a  c 

„  ^.     c)  t..2 

°  o  -3  s.-e 
3-  3  g  3:2 

C   C   >-  (_   Cv  -J 

£  g  §.3  =2-S  .  1 
E  3  m'J-^%r~-t.  %  t 

ao33^ffl^+j3o 
■3£|g3^~gO 

.^■S    i  2  S'-^  a 
r^S  3? 


3 

O 

o 

3 


c 

s 


-3 


a  a 

o  c 

a  'i 

O  3 


b  o  4J  o  ' 

a  "-^S  ao"^  o-S 
a>  3  *j  o  ^  — a 

Q3=.£^<;|s.g 

3-3  3  £  =,  ^  . 

322ao-.r.3j==^  1 

o3-^a«Q5-5M  . 
«*g3.0«^g.= 

S3S§&rj'S.|l 
.3  3  +^  -  t-  .'^  c  a  "  ! 
3  S  M  >,  a_.  3--  Q  , 

•3 1->,  3       g  , 
c  ^-5  J 


£  StK 
o 
o 


^1 

03 

eg 

>^  a 
o 

O  c 

°  > 
no 

■a  3 

3  >. 
3  g 

aCQ 
£  o 

O.C 

OH 


:3  3 
.2  3 


og.o 
5  t>^t- 


5S  3 


IS 

a:£ 

■^^ 

■as 

3  c 


3  4^ 
O  O 

OS  g 

.2t3 


£  3 

a  2 
+^ 
?  3 
-94; 


O 

J! 
O 

is 
Z 


3  a 
'a  *J 


m  3 


0^000 


a 

O 


—     a^  ^ 


XJ2  .2 
fc.  a 

=  3 

Z  a  £ 

^  § 


■Sis 

S  £0 


E   3  IE 

3  i  M 


u  -  ^ 

O  *s  CO 
ii  3^ 

3  o  3 

■oT3  3 


=  --5  3 

5  O  3  o, 

*^  3  aj  ?r 

«i  ?  S  S 


5"^  -E 


■3  3? 


3  3. 


^g-o2g^  §3  J 


i  1^  |-gs  §  o_ 

:ag5-§2^|a£S 

:  g=  a«  £  3  g  0.2  3 
;gg5>,|tsg-3s 

o55_  g.i;  o  o.  _ 

:ZQ.S3Hi:-QQa:  g-Z  3 
s  2  2       ^2  2  S  -3=3S  i 


on'.' 
a 

C  I-  c- 

11.1 


S  o-o 


a  3 


^  CO 

ffi  a 
O.Q 


S  W 

.  t.  3 

5  a  o 

1 

3  OS  a 


3ja 
o  o 


3  a 


i  o  .a 
f  c  -r  a  ■  -  a 
.3.or-r;-S  -E 


>.  S  .S' 


i  o  c  i 

O  .3    -  "  <U 

•3  32  a* 


0  ^  >?S« 
3  a;  4) 

^sg'2-^ 

3  «  -  flj  C 
a  3  >  03  a; 


3  5  j 
cc< 


^-3£:>.ej   .^1    .  S-O.C  ,  .3 


-a  «3  o  o 


•a  a,o?-.t;'5j-S. 


.2  2"?  o  g 
oH.2  o  0) 


3-.ScJ 


5  « 


^  3 

Hi? 


£  5!  2=  S.2-S  ? 

i-Tj  *  §■  o  M-3  S...3  a  a  M 
"^■9~-5ai-3E;og3i;i; 

=f  ZQOZ:  1-^:  O 

0^  ID  C 

i;         4^  0)  -J 

a;  ^  o 


g 


■t  3 

P  M  3 


?      3  S 

£  03  a  C 
■  u     a  S  H 


0  3o  _.5 

1  £lo-l  3 
£  -t^-ig,  g 

C  OJ  >)  ^  3  3  <l. 

0  S  S's-t;  °*  E 
-=  **£«£.£• 

g  o_i,  c  o 

1  "I^Sa  g 

S  fl  £  a'^  c 

o  a  ar^3  .2 

a  <n-a        3  4» 

o  g^b-o^^^ 

S  g.2-S.ts|E^' 

^  -S.gaOSa^ 

_2  Soa>.g'3t: 

■S  2  3  3  §'S5 


2  -g-^Si 

~  2  E  "  * 
^  a 


•a  B  £ 
S  3 


a,  J  B  5  B.--B 
^  B  oj.i  a,  a  t- 

CO  CO  *J  ai  r*  O 

£  a  03  0)  c  « 
v  £  a  a>  a  o  ^ 

CD;  '■HOC«OCl5o  = 
3s        S  S  i?  «  gu 


242 


State  of  New  York,  Transit 


Commission 


ok 

CO 

O 
< 

s 

< 
a 

a 

< 
S 

0 


to       CS  00  00 

to     to  "-r 

1*5  ao  ""f  ^ 
00  (O  to  OS  CO 
^     PO  o  o 

U5       -     .     .     .  . 

oo  »r3  O  oo 
OJ  t—  Ol  Oi  — I 
«   »C  ^  O  CO 


eo  so     «c  QO 

Oi  ^  00  rj- 
Tj*  CO  CO  CO 

S  so'  O  t-  O 
Oi  OO  CO 
^        —  iC  CO 


eO  OS  to  CO 
»0  CO       w?  *0 
O  lO  Oi  o  »o 

c3  CJ  Oi  "5 
C6  CO  CO  CO  M 


CO  «0  »/5  00  lO 

^  Oi  irj  CO 

00  CO  !0  Ol  00 

£3  t^m     ^  eo  !0 

Oi  ^  —  'i' 
X        — CO  3i 


Ik 

o 

H 

p 
o 
w 
o 
< 

o 

CO 

H 

III 

o 
g 

o 

o  - 


CO  CO  —  00  CO 

ic     oo  to 

CS  CO  CO  00  (35 

M  00  o 
,  ^  Oi  — ' 
,  — 1  (M  »0 


— (  W2  to  O  CO 
oo  0>  O  — I  -rP 
CO       to  lO  CT> 

»0  O  Oi  O  CO 
,  CO  c^^  to  CS  C-4 

I  —  M  CO 


00  >o  t—  o 

CO  O  OJ 

01  ai  oo  »o  00 

lO  CS  OO  r-4 
CD  CS  to  CO  CS 
CO  — "  CS  CO 


00  CO       »0  00 

00 CO  ira 

01  to  to  CO  -H 


CO  OJ 

cO  Oi  CO 
-f  00 


"3  —  CM 
CO  00 

22oo 

O  > 

r:.  to  o 


CO  0» 

O  OJ 
CS  CS 


5  iO  OS  CS  CS  ^ 

odto  ^<N  csco 


a;g  i  s 


00  - 
to  r~l 


OS^CO 
oa  CO 

o  S 

CO  ■^irj 
oo'^'r-" 


CO  O  CO 
lO  oo  — 

CO  .o 

-J-  — "^OO 

S  <^  2 


CS  CS 
CO  CS  o 
«  Ol  CS 

OlOO  o' 
CO  «^  « 

to 


CO 

to  _ 

O  »o 

to  »£5  00 
to  — H 


CO  o 

OO 

O  '-"_CO 
O  'O  2 


QO  CO  |>i 
h-  CS  CO 


CO  O 

es 

t~- 

CO  QO 

CO 

00  iC 
CO  e<i 

•Tf«  o 

OO  o 

o  o 


o  to 

»0  CO 


^  coco 
o  OO 

OO  to 


CS 

CS  1(5 


I 


to  lO 

— .  <Ji 
coco 


CO  04 
Ol  CO 
CO  OO 

co'oo' 
or  CS 

CI  CO 


CS  CO 
CO  o 
CO  to 


it 

D.-T3 
OS  C 

SI'S 

CO  3  S 
~eO  O  ei 


o. 
B 
o 

I 

X  >  K  O 

<u  <i>  a 
■fl  g'rt  «; 

o  ^  o 
B-  H 


,13 


I  = 


a 

rved 

s 

1 

o 

u 

V 

me 

-o 

OJ 

1 

a 

C3 

■g 

■2 

ion 

-a 
a 

-a 
c 

a-n  a 

o  S  o 

■ans| 

CO  —  CO  oc  o 


U  — 4nO»cOcocO 


Q 

a 


K    lO  >0  00  CO 


^  00  CO  CS  00  o 


s 

0)  a  o  a 

«^  «:2-|  o 


a 


S 

es 

J 

8 

li 


G  a 

03  O 
to  V 

T  8 


C  OS 


°  B 
■sw 


S  S 


a 


c  . 

<9  ^ 


■5:2 


2  S  O 

7  S  a- 


Fifth  Annual  Report,  1925 


243 


o 
a 

H 

of 
o 

cn 
H 
O 
H 
Q 

A 

(/] 

z  < 

s  ^ 


.S2 


< 

OS 

o  ? 

Z  CO 


-XI 

X  ^ 

o 

o 

CD  1^5 

o 

CO 

CO 

o 

05 

CO 

lO 

CO 

iC  o 

« 

s§ 

Ci 

o 

CO  »c 

LO  l-O 

Ol 

X 

o 

o 

X  a- 

1-r  ac 

o 

CO 

CO 

Oi  X 

CO  (M 

-* 

X  X 

O 

CO 

f 

lO  CO 

X  ro 

N  CD 

CD 

O 

^  o 

CD 

X  — ' 

CD 

X 

o 

»o 

K 
■< 
m 
>> 

>• 


St  o 
X  c 

00 


Ci  o 
f^i  o 


5  s 

CMiO 


a  d 
H  ^ 

?  " 

0<  < 

W  OS 

K  H 

CO  Z 

<!  O 

2  « 
<9 

01  K 

H  a 

2« 

to  CO 

O  CO 

2  s 

H 

►J  ^ 

«5 

53 

u  O 

2  CO 

<  e 
a  o 
E  u 


ID 

COi 

CO  C-J 
O  •— ' 

c- 

S:2 

CI 

s 

o 

X 

CO 

o 

,951 

o 

CO 
X 

CD  CO 
X  CO 

c 

o  c 

X  o 

o 

o 

X 

o 

Ci 

o 

X 
CI 

X 

d 

o 

■Oh- 

coS 

CO 

o 

CM 

CD 

X 

o 

x" 

CO 

a© 

O  — ' 

C,- 
CO  7^ 

5 

o 

o 

X 

(>■ 

.450 

X  T 
CO  CI 

X  :C 

O  o 

o 

CM  O 
CO  c 

CO 

c 

CO 
X 

X 

lO 
Ci 

CM 

X 

X 

<— '  CO 

co'-r 
^  "o 
—  Tf" 

X 

c 

CO  C 
CM  lO 

CO 

«e 

"<*' 

CD 

b- 

co 

CO 
X 

^ 

CD 

o 

co 

CD 
X 

iO 
O 

OcD 

r--  — ' 

C  CO 

c 

-t  o 

o 

CO 

CM 

-»< 

X 

t- 

.511 

Ol  ^ 

o  «-o 

CI'-' 

X  o 

'0 

lO 
Ol 

CD  O 

CO 

CD 

r- 

X 

1.1 

CM 
CO 
CI 

X 

o 

1(5  r^. 

^(N 

LOto' 
•0  CI 

»ra  CO 

r- 
r- 

co 

22 

o 

CO 

o 

CO 
OS 

o 

CM 

»0 
'0 

o 

CO 

?N 

CD 

■~  CO 

CO 

9^ 

Tf 

CO 

X  t- 
O  CO 

CD  CO 

Oi  fo 

Oi  O 

CM 

o 

CO 

o 

Oi 

'0 

t^a 

CO  ^ 

coco 

COO 
I>  o 

^  o 

CO 
CM 
X 

o 

CM 

CM 

o 

CM 

r- 

»c 

r>.  CO 

— 

— '  CM 

Xi 
CM 
CD 

o 
^  o 

lO 

LO 

X 

o 

•n 

CO 

SM 
lO 

CO 

CD 

lO 
CD 

CO  i-O 

CI 
9@ 

CO 

CM 

Q 

rf 

X 

CM 

o 

X 

OlOi 

X  CM 
lO  CO 

C5  O 

oo 

a 
o 

CO 

CO 

o 

CO 

c-i 

r-*  O 

^  lO 

r-  — 

CM 

■<*• 
O 
CM 

X  o 

o  S 
oo 

X 

o 
o 

o 

<M 

CO 

CI 

CI 
CO 

CD 

Ol 

Oi 

r-  o 

O 
CM 
C 

CM  O 

O 

lO  iC 

CO 

CO 

X 

CM 
X 

CD 
X 

i 

CO 

cT 

^  CO 

CO 

^5C0 

CM 

CM 

G 

CO 

CD 

o 

o 

*« 

X 

.2 

'o 

ft) 

tn 

depi 

c 

0) 

-c 

X  a. 

nee  J 

3 

O  2 


^2 

II  ^ 

i  =  = 

CJ  c3  S 

S  •  £ 

c  £  s; 

^  S  c 


ma,  n5 


Si 


0; 

3.S 
OS  a  g 

o  aj  r; 

c 


a!  »-i 


O 


O  O 
^  1 


Xl^CM 

^  go 

J  S  o 
a> 

5t  S 
til 
■5  c  ^ 

ago. 

oi  w  o 

«  S2 


111 

■2  c  I 

si.! 

2  §  ^ 
of- 

S  3 

2  E5 

a  *3 

"o— 
*  a 
S  h05 


■)  d 

o  o  o 
a;  M  OJ 

4)CJ  ^ 

3  '•S 

QJ  C  tl> 
•0  3  1 

1 


7 

B— 

O  h 
O  «  0 

Z  S- 


State  of  New  York,  Transit  Commission 


III 


ill! 

=  ill 

in 


^1 


>.2 


O 

I 


o  §2  > 


111 

III 

fell 

1:11 


11 


IliiiE 


If  if 


O  X  CO 

ic  00 

OC  Ci  00 


g  C-)  CO  lO  cc    -x:  o    ac  o  ^  ^2  ^  ^ 


I 


t  ^ 
:  I 

1  ^ 


I 


I 


Fifth  Annual  Report,  1925 


245 


^1 


4 


ii 


fri 


I 

II 


i  iiis|2S2|i|i||pi|||||| 

mmMmmmB&il^  ill 

=|gii^iliiliiliii§iissi  l{fl  |li 

mmmmmmmmMm 


H 
.J 

m 


iiliiiiiliiillliiiili 


246 


State  op  New  York,  Transit  Commission 


TABLE  14.    SUMMARY  OF  OPERATIONS  OF  HUDSON  AND  MANHATTAN  RAILROAD 

COMPANY.  IP08-1925 
(A)  Traffic 


Number  of 


Miles 

passenger 

Number  of 

Year  cjNded  June  30 

LenKth 

of  track 

cars 

revenue 

Passenger 

Passenger 

of  road 

owned  ' 

owned  ' 

passengerf* 

ear  miles 

car  hours 

1908'  

3.31 

6.80 

50 

4,363,722 

618,742 

N.  R. 

1909  

3.31 

6.80 

r>o 

14.192,352 

1,700,902 

110,888 

7 . 40 

13.08 

140 

42,839,979 

5,. 542, 601 

322 , 343 

1911  

7.87 

17.54 

190 

52,756,434 

6,823,891 

403,853 

1912  

18.77 

226 

.57,934,226 

7,625,707 

435,706 

1913  

7.87 

18.77 

226 

58,870,069 

7,956,696 

438,853 

1914  

7.87 

18.77 

226 

60,051,890 

7,981,350 

438,910 

1915  

18.77 

226 

58,966,414 

7,860,524 

432,012 

18.77 

226 

63.293.534 

7,967,712 

431,649 

1917  

7.87 

18.77 

226 

68 , 556 , 999 

8,178,711 

442.704 

1918  

7.87 

18.77 

226 

76,348,998 

8, 408,. 584 

453,188 

1919  

7.87 

18.77 

226 

86,050,815 

8,820.599 

474,414 

1920  

7.87 

18.77 

226 

92,250,836 

9,212,144 

493.977 

1921  

7.87 

18.77 

251 

95,607,645 

9,336,874 

508,819 

1922  

7.87 

18.77 

251 

99,104,889 

9,6,56,000 

.536,718 

1923  

7.87 

18.77 

276 

103,390,911 

10,336,812 

.573,012 

1924. .   

7.87 

18.77 

301 

107,213,936 

10,622,408 

58S.601 

1925  

7.87 

18.77 

301 

107,918,242 

10,743,718 

592 , 947 

(B)    Accidents;  employees  and  wages 

Total 
annual 


Employees  at  June  30th  salaries 


Accidents 

and  wages 

Conductors 

of  officers 

Year  Ended 

Persons 

Persona 

Motor- 

and 

and 

June  30 

killed 

injured 

men 

guards 

Others 

Total 

employees 

1908  '  

2 

104 

17 

38 

2S4 

339 

SU7,406 

1909  

3 

102 

19 

67 

336 

422 

430,877 

1910  

6 

162 

53 

175 

728 

956 

953,697 

1911  

3 

143 

65 

179 

806 

1,050 

1,161,277 

1912  

4 

152 

80 

282 

929 

1,291 

1,307,223 

1913  

4 

175 

81 

266 

912 

1,2.59 

1.398,579 

1914  

2 

166 

81 

266 

933 

1,280 

1,468,457 

1916  

3 

169 

81 

282 

921 

1,284 

1,427,113 

1916  

3 

166 

80 

285 

918 

1,283 

1,471,130 

1917  

4 

195 

78 

287 

939 

1,304 

1,640,055 

1918  

4 

205 

80 

306 

937 

1,323 

1,832,676 

1919  

4 

180 

98 

368 

1,179 

1,645 

2,706,330 

1920  

2 

247 

97 

407 

1,216 

1,720 

3,206,715 

1921  

1 

435 

96 

353 

1,056 

1 , 505 

3,228,089 

1922  

2 

607 

95 

354 

1,031 

1,480 

3,039,817 

1923  

3 

557 

98 

383 

1,140 

1 ,621 

3.104,606 

1924  

3 

650 

98 

406 

1,063 

1,567 

3,239,951 

1925  

5 

745 

99 

419 

1,123 

1,641 

3,376,790 

(C)  Operating  revenues  and  expenses 

Total  Net 

Year  Ended  Passenger  operating  Operating  operating  Operating 

June  30  revenue  revenue  expenses         revenue  Taxes  income 

1908>                          $218,186       $222,416       $229,681       D«7,265  $16,376  D  $23,641 

1909                               709,618         743,701         530,347         213,354  68,319  145,035 

1910    2,141,999  2,237,459         971,095  1,266,364  122,821  1,143.543 

1911   2,637,822  2,802,827  1,142,509  1,660,318  179,535  1,480,783 

1912   3,163,794  3,379,172  1,251,428  2,127,744  207.943  1,919.801 

1913   3,448.390  3.692,817  1,361,205  2,331,612  232,288  2,099,324 

1914    3,508,177  3,776,112  1,479,0.50  2,297,062  2,58,256  2,038,806 

1915   3,432,159  3,679,083  1.423,646  2,255,437  263,169  1,992,268 

1916    3,661,252  3,910,507  1,514,987  2,395,520  282,925  2,112,595 

1917    3.947,612  4,242,277  1,7.56,408  2,485,869  294,064  2,191,805 

1918   4,334,822  4,679,367  2,235,305  2,444.062  332,562  2,111,500 

1919    5,268,714  5,633,257  3,004,606  2,628,651  336,699  2,291,952 

1920    5,807,935  6,247,195  3,736,691  2,510,504  413,441  2,097,063 

1921   7,118,050  7,567,288  3,939,293  3,627,995  478,086  3,149.909 

1922   7,358,639  7,784,257  3,898,448  3,885,809  652,191  3,233,618 

1923    7,640,864  8,013,092  3,866,588  4,146,504  704,521  3,441,983 

1924    7,985,160  8,372,373  3,838,595  4,533,778  803,221  3,730,557 

1925   8,077,924  8,531,711  3,821,940  4,709,771  888,680  3,821.001 


For  footnotes,  aee  following  page. 
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TABLE  14.   Summary  of  operations  of  Hudson  and  Manhattan  Railroad  Company,  1908-1925 


(D )  Income 


Net  income 

Year 

&  viiilable 

Inter68t 

Ended 

for  interest 

on 

Net 

outside 

Other 

Gross 

Kix6tt 

on  income 

income 

corporate 

30 

operations  ^ 

int'onip 

inconif 

charges 

Jjondfl 

bonds 

income 

1908  ' .  . 

$73 , 627 

$648 

$50,634 

$167,454 

D  $116,820 

L>  »1 16 ,  8J0 

1909 .  . . 

560 , 993 

18,236 

724,264 

659,894 

64 , 370 

64 , 370 

1910. . . 

782. 549 

12,587 

1 ,938,679 

1 ,919,389 

19,290 

1 9 , 290 

1911  .  .  . 

875,676 

16 , 157 

2,372,616 

2,425,946 

D  53 , 330 

U  53 , 660 

1912 .  .  . 

942 , 695 

23,286 

2,885.782 

2,855,334 

30,448 

30,448 

1913.  .  . 

927,122 

25,519 

3,051,965 

2,828,319 

223,646 

223,646 

1914.  . . 

976.914 

35.013 

3,050.733 

2,335,9,57 

714,776 

$714,776 

1915.  .  . 

1,010.369 

36 , 166 

3. 038. 803 

2,376,799 

662,004 

662.004 

1916 . 

48,467 

3,090,575 

2 , 403 .111 

687 ,464 

687 , 464 

191?!  ! '. 

892,761 

65! 931 

3! 150^497 

2! 432! 053 

718,' 444 

718,444 

1918.  . . 

848,731 

5  87,723 

3,047,954 

2.440.788 

607 . 166 

607,166 

1919.  .  . 

818,031 

'  89.637 

3, 199.620 

2 . 427 . 594 

772,026 

772,026 

1920 .  .  . 

870,523 

'  163.975 

3,131.561 

2,446,696 

684,865 

684 , 865 

1921 .  .  . 

974,892 

229 , 368 

4.354.169 

2,454,170 

1,899,999 

1,655,100 

244,899 

1922. .  . 

1,240,619 

255,057 

4.729,294 

2,413,202 

2,316,092 

1,655,100 

660,992 

1923 .  .  . 

1,407,351 

260,733 

5,110,067 

2,426,177 

2,683,890 

1,655,100 

1,028,790 

1924 .  .  . 

1,647,349 

296,127 

5.674.033 

2,411,131 

3,262,902 

1,655,100 

1,607,802 

1925 .  .  . 

1,542,803 

299,057 

5,662.951 

2,394,372 

3,268,579 

1,655,100 

1,613,479 

(E) 

Capital 

Fixed  Capital  * 


Gross 

JtTNE  30 —  investment 

1908  I   $101,350,069 

1909   103,157,415 

1910   110,457.576 

1911   115.906.388 

1912   118,818,209 

1913   119.130.932 

1914   120,356.520 

1915   120,521,399 

1916   120,621,507 

1917   120.693,528 

1918   120,842,349 

1919   121,046,416 

1920   121,276,003 

1921   122,046,887 

1922   122,279,651 

1923   122,769,252 

1924   123,967,151 

1925   124,478,729 


Accrued 

amorti-  Corporate 

zation  of  Net  Capital  Funded  surplus  or 

capital  investment  stock  debt  '  (D)  deficit 

  $101,350,069  $45,249,950  $56,500,000  D  $116,820 

$93,449  103,063,966  44,823,654  57,462,000  D  52,450 

289,296  110.168,280  44,824,936  66,930,000  D  47,475 

417.009  115.489,379  45,249,950  71,298,000  D  67,064 

512,794  118,305,415  45,249,950  74,263,000  D  50,486 

580,632  118,550.300  45,249,950  77,545,000  296,941 

738,843  119,617,677  45,249,950  77,864,134   

918,212  119,603,187  45,249,950  77,996,634   

1,108,139  119,513,368  45,249,950  78,121.234   

1.312,293  119,381,235  45.249,950  78,082,234  «•'»  52,438 

1,445,335  119.397,014  45,249,950  77,829,234  >"  60,862 

1,680,573  119,365,843  45,249,950  77,610,234  1164,920 

1,970.439  119,305.564  45.249.950  77,513,234  "'68,318 

2.897,538  119,149,349  45,249,950  77,446,234  »  912,026 

4,382,107  117,897,544  45,249,950  77,388,234  D  241,536 

4.945,265  117,823,987  45,249,950  77,320,234  784,345 

5,512,3.50  118.454.801  45,249.950  77,220,234  2,130,132 

5,976,702  118,502,027  45,249,950  76,702,234  3,061,403 


'Operation  was  begun  February  26,  1908. 

'Includes  track  in  car  house,  shop  and  yards,  1908-1910,  0.01  miles;  1911-1925,  1.92  miles. 
Excludes  1.26  miles  of  track  operated  since  1912,  owned  by  the  Pennsylvania  R.  R.  and  used  jointly 
by  them  and  the  respondent. 

'Includes  cars  held  under  purchase  agreement  with  Guaranty  Trust  Co.,  as  follows:  1910,  90; 
1911,  140;  1912-1918,  176;  1919-1920,  86:  1921,  36. 

*  Hudson  Terminal  Buildings  and  other  real  estate. 

^  Excludes  income  from  lease  of  road  and  Hudson  Terminal  Buildings  to  U.  S.  Government,  as 
follows:  1918,  $1,472,557;  1919,  $3,032,486;  1920,  $2,002,242. 

*  Includes  Fixed  Capital  in  other  departments,  principally  Hudson  Terminal  Buildings. 

'  Includes  bonds  reacquired  in  amortization  funds,  as  follows:  1915,  $356,500;  1916,  $683,500; 
1917,  8972,000;  1918-1925,  $1,103,529. 

'  Additional  interest  on  income  bonds,  $331,020,  for  six  months  ended  June  30,  1916  was  charged 
to  Surplus  in  1917. 

*  Interest  on  income  bonds,  $827,550  for  six  months  ended  June  30,  1920  was  charged  to  Surplus 
in  1921. 

Pursuant  to  authority  of  the  Board  of  Directors,  Reserve  for  Contingencies  was  established 
by  a  charge  to  Surplus  "  to  secure  the  proper,  safe  and  adequate  maintenance  of  equipment  and 
operation  of  the  Tunnels,  line  of  Railroad  and  other  property  of  the  Company  or  to  preserve  ita 
earning  capacity."  The  amounts  set  aside  for  this  purpose  were;  1917,  $715,000;  1918,  $635,000; 
1919,  $655,000;  1920,  $688,000;  and  1921,  $285,000. 
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table  15.  summary  of  operations  of  fifth  avenue  coach  company, 

1909-1925 
(A)  Traffic 

Length  Number 


Year 

of  routes 

of 

Non- 

Number 

Ended 

operated  omnibuses 

revenue 

Bus 

Bus 

of  revenue 

June  30 

(miles)  ' 

(revenue) 

vehioles 

miles  ' 

hours  ' 

passengers 

Transfers 

1909 

N.  R. 

61 

796,375 

112,096 

3,609,304 

1910 

18.76 

61 

2 

1,. 320, 4 32 

177,832 

6,305,175 

1911  

18.76 

80 

4 

1,3.->4,391 

178,075 

5,997,372 

1912 

19.16 

81 

2 

1,440,841 

188,621 

6,339,072 

1913 

19.1(i 

105 

5 

2,176,790 

275.675 

8,884,534 

'445,573 

1914  

19.16 

125 

6 

2,919.110 

353,513 

11,276,430 

353,578 

1915 

19.20 

133 

X 

4,113,625 

478,516 

14,050,471 

520,429 

1916 

19.20 

132 

33 

4 , 966 , 995 

585,289 

16,223,042 

793,750 

1917 

22.62 

176 

35 

5,843,052 

718,050 

22,080,764 

863,381 

1918 

24.77 

239 

49 

7,740,826 

946,575 

26,113,576 

1.437.865 

1919 

24.77 

279 

50 

8,022,026 

1,002,006 

36,488,447 

2.034,005 

1920  

24.77 

271 

51 

8,758,493 

1,099,851 

42,552,709 

2,541.413 

1921 

24.77 

289 

50 

9,174,187 

1,125,412 

51,091,365 

2.936.279 

1922 

24.77 

296 

74 

9,672,062 

1,177,463 

52,840,135 

2.732,608 

1923 

25.16 

293 

68 

10,007,302 

1,221,567 

55,974,110 

3,450,608 

1924  

25.16 

364 

31 

10,422,720 

1,293,375 

57,136,492 

3.788,215 

1925 

31.67 

406 

53 

12,454,411 

1,513,756 

67.700,517 

4,320,222 

(B)    Accidents,  employees  and  wages 


Employees  at  June  30th 


Accidents 

Year         .  •  . 

Ended          Persons  Persons  Con- 

JuNE  30           killed  injured       ductors     Drivers  Others 

1909   9  62              57  53 

1910                                 3  25  72              70  99 

1911                                 1  34  82              80  115 

1912   21  89              90  149 

1913                                 1  28  115  133  189 

1914                                 1  13  133  136  232 

1915                                 3  15  204  200  265 

1916                                 4  35  224  217  292 

1917                                 5  27  360  334  373 

1918                                 5  40  446  380  431 

1919                                 1  22  411  390  391 

1920                                 4  47  400  382  412 

1921                                 3  *809  432  411  478 

1922                                  3  781  453  434  520 

1923                                 6  970  444  451  611 

1924                                 4  1.132  480  486  673 

1925                                  6  1.682  554  592  706 


Total 
172 
241 
277 
328 
437 
501 
669 
733 
1,067 
1,257 
1,192 
1,194 
1,321 
1,407 
1,506 
1,639 
1,852 


Total  annual 
salaries  and 

wages  of 
officers  and 
employees 

$104,928 
181,510 
218,336 
238.306 
3.54.288 
418,269 
526,236 
636 , 885 
882,902 
1,209,645 
1 .520.980 
2,049,682 
2.416,931 
2,616,894 
2,787,952 
3,375.549 
3,804,830 


Year  Ended 
June  30 


Passenger 
revenue 


(C)    Operating  revenues  and 

Total 
operating 


1909   $351,601 

1910   603,019 

1911   599,737 

1912   633,907 

1913   888.453 

1914   1,127,643 

1915   1,405.047 

1916   1,622,304 

1917   2,208,076 

1918   2,611,358 

1919   3,648,845 

1920   4.255.271 

1921   5.109.137 

1922   5.284.014 

1923   5.597.411 

1924   5,713.649 

1925   6.770.052 


S369 . 405 
630,325 
631,311 
675,447 
935.668 
1.176.650 
1,451.508 
1.669.726 
2,243,817 
2,654.458 
3,742.697 
4.353,950 
5.198,936 
5.390.415 
5.710,557 
6,868.619 
6,939,141 


Operating 
expenses 
$291 , 160 
530,845 
592,204 
553.915 
716.521 
830,022 
920,097 
1,064,690 
1.457.935 
1.984.289 
2.347.594 
3.126,493 
3.510.523 
3,710,754 
3.978.823 
4.228,303 
4.936.379 


expenses 

Net 
operating 
revenue 

S78.245 
99.480 
39.107 
121.532 
219.147 
346.628 
531,411 
605,036 
785.882 
670.169 
1.395.103 
1,227.457 
1,688.413 
1,679,661 
1,731,734 
1,640,316 
2.002.762 


Taxes 
$19,829 
34.059 
35.832 
38,869 
54,692 
72,767 
91,801 
105,267 
163,374 
271,021 
486.790 
409,725 
596 , 648 
610.359 
586.223 
594.364 
682.179 


Operating 
income 
$58,416 
65,421 
3.275 
82,663 
164,455 
273,861 
439.610 
499.769 
622.508 
399.148 
908.313 
817.732 
1,091.765 
1 , 069 , 302 
1,145.511 
1,045.952 
1.320.583 


For  footnotes,  see  following  page. 
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TABLE  IS.    Summary  of  operations  ( 

(D) 

Operating 


^.  CAB  Ended  June  30  income 

1909   $58,416 

1910   65.421 

1911   3.275 

1912   82.663 

1913   164,455 

1914   273,861 

1915   439,610 

1916   499,769 

1917   622,508 

1918   399.148 

1919   908,313 

1920   817,732 

1921   1,091,765 

1922   1,069,302 

1923   1.145,511 

1924   1,045.952 

1925   1,320.583 


Fifth  Avenue  Coach  Company,  1909-1925 
Income 


Interest 

and  rent  Net 

Other  GroM  charges,  corporate 

income  Income  etc.  income 

$871  $59,287  $37,247  $22,04° 

725  66,146  36,715  29,43} 

294  3,569  37,390  D  33,821 

1,381  84,044  36,855  47,189 

2,752  167,207  36,855  130, 3o2 

4,473  278,334  87.896  190,43° 

10,861  450,471  86.297  364.17* 

23.168  522,937  79,940  442,99' 

19,736  642,244  59,708  582,53° 

50,443  449,591  106,773  342,818 

41,409  949,722  105,763  843,959 

49,625  867,357  82,575  784,782 

77,568  1.169.333  51.607  1.117,726 

98.697  1,167.999    1,167.999 

126,639  1.272.150    1.272,150 

121,055  1. 167.007  137  1,166,870 

127,257  1,447.840    1,447.840 


(E)  Capital 


Fixed  Capital 


Jc-VE  30  — 


Gross 
investment 


1909   $358,706 

1910   394.1,50 

1911   580,141 

1912   579,522 

1913   712,093 

1914   835,667 

1915    896,312 

1916   879.768 

1917   1.037.763 

1918   1.327.671 

1919   2.535.992 

1920   2.563.953 

1921   2.719,126 

1922   3,479.514 

1923   3,611,621 

1924   4,321,901 

1925   5,111,457 


Accrued 
amortiza- 
tion of 
capital 
$92,912 
208,660 
305,679 
379,728 
424,626 
407 , 906 
449,868 
442 , 882 
478,185 
569.640 
4S3.600 
716.8*5 
824.098 
855,170 
1,164,891 
1,318,226 
1,751,625 


Net 
investment 
$265,794 
185.490 
274,462 
199,794 
287,467 
427,761 
446,444 
436 , 886 
559 , 678 
758,031 
2,052,392 
1,847,108 
1,895,028 
2.624.344 
2.446,730 
3,003,675 
3,359,832 


Materials 

and 
supplies 
$18,544 
22,433 
45,197 
43,443 
77,993 
71,085 
74,707 
108,580 
174,834 
386,239 
432,559 
317.662 
352,373 
413,559 
531,379 
1,011,153 
927,848 


Capital 
stock 

$50,000 
50,000 
50,000 
50,000 
50.000 
50.000 
50.000 
50.000 
50.000 
50.000 
50.000 
50.000 
50.000 
50.000 
50.000 
50.000 
50.000 


Corporate 
surplus  or 
(D)  deficit 

D  $458.21 7 
D  430.337 
D  460.098 
D  416,978 
D  286,057 
D  105,790 
251,965 
706,090 
1,274,82* 
1,466,618 
,082,510 
.719,580 
817, 833 
4.908.400 
5. 816.780 
6,608,003 
7,427,922 


2. 


'  Excluding  duplications  of  parts  of  streets  traversed. 

'  Includes  both  "  active  *'  and  "  idle  "  (loaded  and  empty)  mileage  and  hours  made  by  busesf 
on  regular  routes,  on  the  same  basis  as  number  of  passengers  and  passenger  revenue.  None  o 
these  items  include  the  small  amount  of  traffic  in  special  or  "  private  hire  "  buses. 

'  Issuance  of  transfers  began  Apr.  26.  1912.    No  record,  however,  was  kept  prior  to  Aug.,  191 3. 

*  Letter  received  from  F.  T.  Wood,  president  and  general  manager  of  tiie  Fifth  Avenue  Coac  h 
Co.  (since  October  24,  1922)  states  "  that  from  the  investigation  which  I  have  been  able  to  make 
it  would  seem  that  the  increase  in  accidents  during  the  fiscal  year  ended  June  30,  1921,  as  compared 
wnth  previous  years  is  due  to  a  different  method  observed  in  reporting." 
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TABLE  i6.    SUBURBAN  TRAVEL  ON  LONG  ISLAND  AND  STATEN  ISLAND 
(A)  Passenger  traffic  and  passenger-car  miles  in  passenger  trains  of  the  Long  Island  Railroad 

1912-1925 
I .  Passengers 

Monthly 
commutation 
tickets 

within  Pabsenoers 
New  York  ^  *  ■ 


City 

Local 

Year  Ended  June  30 

limits 

Commuter 

electric  i 

All  other 

Total 

1912  

84,213 

11,125,984 

7.017.651 

17.619.607 

35,763,242 

1913  

96,844 

12,039,876 

8.374.064 

18,794,550 

39,208,490 

1914  

109,939 

13,051,527 

7.924,039 

20,275,828 

41,251,394 

1916  

114,571 

13,648,675 

7,899,202 

20,794,375 

42,342,252 

1916  

122,751 

14,707,874 

8,381,082 

20,817,240 

43.906,196 

1917  

142,810 

16,549,170 

8,864,904 

22,271,938 

47,686,012 

1918  

143,272 

18,565,644 

9,122,213 

26,619.064 

54,306,921 

1919  

167,236 

21,937,212 

8,394.976 

26.388.253 

56,720,441 

1920  

235,187 

26,273,989 

10,285.202 

28,710.605 

65,269,796 

1921  

293,676 

33,883.684 

10,266,992 

32.152,857 

76,303,533 

1922  

339,130 

37,919,392 

7.436,481 

32,032,898 

77,388,771 

1923  

371,087 

42,756,780 

7,516.563 

32,194.638 

82,467,981 

1924  

425,293 

48,402,470 

7,327.258 

34,015,923 

89,745,651 

1925  

471,824 

53.253,190 

7.621.114 

35.929.956 

96.804,260 

11.  Passengeh-car  Miles' 
Steam  Trains  Motor 

'  '   trains  —  Local 

YkarEnded  June30     Passenger         Parlor      passenger'    Trolley  electric'  Total 

1912                               10.624,007      761,144      8,518,815    1,287,929  21,191,895 

1913                                  9,966,314      694,859      8,993,009      9,627  2,059,334  21,723,143 

1914                                  9,150,094      639,691    10,454,515    12,868  2,249,508  22,506,676 

1915                                  8,209,469      627.072    10.788,287    13,318  2,449.375  22.087.521 

1916                                 8,470,749     660,137    11,334,096    13,096  2,545,081  23,023,159 

1917                                  8,855,744      696,644    12,108,487    14,958  2.632.067  24,307,900 

1918                               10,674,366      530,992    13,106,666    27,699  2,678,608  27.018,331 

1919                               10,229,710      304.868    13.855,223    33,972  2,397,580  26,821,353 

1920                               10.533.632      581,850    16,148.261    42.203  2,581.433  29,887,379 

1921                                11,418,000      594,183    17,920,352    44,301  2,934,358  32,911,194 

1922                                11,604,312      580.869    19,567,254    31,211  2,970.291  34.753.937 

1923                               12,024,139      572,228    21,581,002    29,139  3,066,747  37,273,255 

1924                                12,809,268      604,659    24,009,888    28,906  3,200,449  40,653,170 

1925                               12,781,873      600.200    26.793,229    30,140  3,201,413  43,406,855 

*  Represents  traffic  on  "  local  electric  "  trains  from  Flatbush,  via  Jamaica,  to  Queens. 
'  Exclusive  of  mileage  in  mixed  and  special  trains  (relatively  inconsiderable  except  during  the 
war). 

'  From  1915,  includes  an  inconsiderable  number  of  parlor-car  miles. 
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TABLE  16.    SUBURBAN  TRAVEL  ON  LONG  ISLAND  AND  STATEN  ISLAND 

(B)  Car  and  passenger  movement  data  for  steam  road  passenger  service  on  Staten  Island, 

1908-1925 

Passen- 


ger 

Passenger 

cars  in 

Passenger- 

Revenue 

Passenger 

Year  Ended  June  30 

service 

car  miles 

passengers 

mileage 

revenue 

1908  

116 

U, 864, 382 

5,649.116 

37,566,191 

$444,605  11 

1909  

81 

1,925,745 

5,237,373 

34,274,991 

432,387  12 

1910  

93 

1,920,161 

6,014,928 

38,645,316 

472,666  93 

93 

1  ,yoo, jyy 

Oi  o  QIC 
D , olO 

•30    *101  10.1 

1912  

91 

1,953,735 

6,461,635 

40,451,217 

501.455  33 

1913  

91 

2,053,547 

6,636,336 

42,058,441 

527,029  22 

1914  

91 

2,107,603 

6,979,126 

45,905,011 

546,563  86 

1915  

91 

2,124,509 

6,943,302 

46,476,514 

553,205  78 

1916  

91 

2,212,421 

7,563,066 

53,717,724 

591,666  14 

1917  

91 

2,257,992 

8,278,779 

61,584,025 

660,987  73 

Year  Ended 

December  31 

1918  

91 

2,052,079 

9,269,902 

49,593,976 

821,574  49 

1919  

91 

2,257,583 

10,204,511 

54,594,133 

939,465  60 

1920  

91 

2,588,575 

13,011,958 

69.614,069 

1,169.248  45 

1921  

106 

2,672,302 

11,181,785 

59,822,550 

1,228,535  60 

1922  

118 

2,548,962 

10,686,439 

57,172,448 

1,210,702  15 

1923  

141 

2,587,045 

11,130,382 

59,547,544 

1,252,700  90 

1924  

99 

2,770,936 

11,828,314 

63,281,479 

1,322,190  57 

1925  

114 

2,821,832 

12,443,909 

66,574,913 

1,416,138  69 

PER  CENT  INCREASE  OR  (d)  DECREASE 

1908-1909  

D  30.17 

3.29 

D  7  .29 

D  8  .76 

D  2.75 

1909-1910  

14.81 

D  0.29 

14.85 

12.75 

9.31 

1910-1911  

1.83 

3.38 

2.53 

3.13 

1911-1912  

D  2.15 

D  0.08 

3.91 

2.09 

2.88 

1912-1913  

5.11 

2.70 

3.97 

5.10 

1913-1914  

2.63 

5.17 

9.15 

3.71 

1914-1915  

0.80 

D  0.51 

1.24 

1.22 

1915-1916  

4.14 

8.93 

15.58 

6.95 

1916-1917   

2.06 

10.79 

14.64 

11.79 

1917-1918  

D  9.12 

10.64 

D  19.47 

24.22 

1918-1919  

10.01 

10.08 

10.08 

14.35 

1919-1920  

14.66 

27.51 

27.51 

24.46 

1920-1921  

16.48 

3.23 

D  14.07 

D  14.07 

5.07 

1921-1922  

11.32 

D  4.62 

D  4.43 

D  4.43 

D  1.45 

1922-1923  

19.49 

1.49 

4.15 

4.15 

3.47 

1923-1924  

D  29.79 

7.11 

6.27 

6.27 

5.55 

1924-1925  

15.15 

1.84 

5.20 

5.20 

7.11 

*  Includes  chartered-car  miles,  an  inconsiderable  item. 
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TABLE  17.    NEW  YORK  CITY  FERRY 

(Figures  were  substantially  all  obtained  from  the  United  States  Steamboat  Inspection  Service 
to  which  the  companies  report,  and  embrace  all  passenger  ferries  except  traffic  of  certain  ferries 
plying  from  Staten  Island  to  New  Jersey  (see  general  note  below) ,  and  from  Brooklyn  to  the  Rock- 
away  peninsula,  and  the  Twin  City  Ferry  (See  note  6).  Also  omitted  are  several  city-owned  or 
government-owned  ferries  plying  to  small  islands  in  the  harbor,  since  no  fare  is  charged,  and  no 
record  of  passengers  kept.  Beginning  with  the  opening  of  the  first  H.  &  M.  tubes  in  1908,  the 
figures  for  the  Lackawanna  ferries  and  the  aggregates  into  which  they  enter  have  probably  been 

Between  Manhattan 


Hoboken 
Ferry  Co. 
(Lackawanna 

Year  Ended  June  30—  R.  R.)' 

igOS"   41,500,000 

1909   39,000,000 

1910   37,900,000 

1911   36,480,000 

1912   36,480,000 

1913   37,700,000 

1914   37,340,000 

1916   36,570,000 

1916   36,290,000 

1917   36,154,320 

1918   37,360,000 

1919   37,459,023 

1920   40,687,649 

1921   40,473,788 

1922   38,188,398 

1923   37,008,489 

1924   37,008,489 

1925   36,134,538 


PAVONIA  FERHT  CO.  (ebie  r.r.) 


Ticket  sales ' 
119,309,807] 
[19,171,761 
116,750,151 
(18,5.55,281 
(20,109,0.52 
[17,196,302 
[21,692,085 
[21,497,866 
[21,993,735 
[22,671,950 
[22,239,048 
[25,115,849 

(N.  R 

(N.  R. 

(N.  R. 

[N.  R. 

(N.  R. 

(N.  R, 


Actual 
passengers 
carried  ^ 
18,882,724 
18,455,455 
10,691,632 
8,208,671 
9,659,582 
10,229,871 
10,853,610 
9,609,993 
9,556,915 
9,322,393 
8,417,766 
8, 360,. 538 
9,612,235 
11,254,540 
12,696,024 
10, 7.50, .537 
10,982,162 
11,498,583 


Pennsylvania 
R.  R. 
ferries  * 
34,945,175 
33,335,522 
24,482,566 
17,965,857 
12,354,779 
9,651,029 
8,730,985 
8,185,894 
7,463,379 
6,981,139 
5,790,192 
5,182,386 
5,984,537 
5,832,437 
4,552,877 
3,941,446 
3,696,023 
3,542,740 


Central  R  R. 
of 

New  Jersey 
ferries ' 
14,618,406 
13,527,179 
14,400,427 
14,259,920 
14,324,101 
15,143,834 
14,794,610 
14,299,756 
15,152,233 
15,709,130 
16,051,445 
15,030,349 
17,376,911 
16,919,725 
16,064,806 
16,236,648 
16,512,454 
16,524,673 


Between  Manhattan  and  Brooklyn 


Municipal  Municipal 

ferry  ferry 

(formerly  (23d  St.,  Manh. 

Union  to  Greenpoint 

Year  Ended  Jcne  30  —        Ferry  Co.) '  Ave.,  B'klyn) » 

J9O812                                          24,942,347  13,756,772 

}909                                            16,320,706  9,217,463 

;910                                            14,134,089  7,158,222 

}911                                             12,723,707  7,537,239 

1912                                              9,3.56,528  8.331,348 

1913                                              7,716,972  6,9.50,038 

1914                                              7,130,275  6,703,541 

I9I6                                              6,489,649  7,254,0.58 

1916                                              6,679,953  6,346,472 

1917                                             6,697,066  4,930,225 

1918                                             6,536.159  4,929,948 

1919                                              6,399,749  3,619,629 

1920                                              7.422,593  3,034,212 

1921                                              7,151,205  3,157,201 

1922                                              4, .501, 427  2,761,426 

1923                                              6,270,523  2,661,070 

1924                                             4,367,097  2,582,438 

1925                                             3,806,047  1,868,191 


Miinicipal 

ferry 
(Grand  St., 
Manh.  to 
B'way,  Bklyn.) ' 
811,289 
1,299,000 
1,825,000 
1,784,000 
1,385.000 
1,830.000 
1,830,000 
1,449,286 
1,143,954 
105,6.56 
853,894 
(') 
(') 
(») 

340,898 
344,689 
294,842 
184,584 


1, 


Municipal 
ferry  (to 
39th  St., 
Brooklyn) 
1,847,041 
1,293,359 
1,502,181 
1,536,798 
1,524,717 
1,609,265 
1,946,327 
1,892,410 
1,365,219 
1,226,816 
1,118,380 
949,232 
1,004,725 
1,332,692 
616,012 
488,684 
459,315 
484,857 


Total 
41,357,449 
28,130,528 
24,619,492 
23,581,744 
20,597,593 
18,106,275 
17,610,143 
17,085,403 
15,535,598 
13,959,763 
13,438,381 
10,968,610 
11,461,530 
11,641,098 
8,219,763 
9,764.966 
7,703,692 
6.343,679 


Note. — In  addition  to  the  above,  passengers  were  carried  on  the  ferries  plying  between  Staten 
Island  and  New  Jersey  for  the  year  ended  June  30,  1925,  as  follows:  Perth  Amboy-Tottenville 
Ferry,  2,122,110;  Carteret  Ferry  Co.,  318,438;  Port  Richmond  &  Bergen  Point  Ferry  Co.,  1,360,733; 
New  Jersey  &  Staten  Island,  1,560,435. 

'  Close  estimates,  based  on  the  sale  of  local-ferry  and  N.  Y.  railroad  tickets,  operating  conditions 
not  permitting  an  exact  record.  Apparently  the  estimated  element  is  an  allowance  alone  for 
commuters  not  using  their  full  train  privileges.  See  also  head  note.  In  all  years  of  table  at  least 
three  linos  were  operated. 

'  The  figures  in  this  column,  which  do  not  enter  into  totals,  represent  all  Erie  passengers  entitled 
to  ferry  transportation;  the  following  column  shows  approximately  the  number  actually  using  the 
ferry. 

'  The  figures  for  1908  and  1909  are  close  estimates.    Two  lines  operated  in  all  years  of  table. 

•  Since  fiscal  year  1911,  two  lines  operated.    Previously,  four. 

'  At  least  two  lines  operated  in  all  years  of  table.  For  several  years  the  West  Shore  has  operated 
a  third  line  (the  42nd  St.-West  New  York). 

•  The  traffic  of  Twin  City  Ferry  Co.,  which  for  several  years  operated  in  summer  from  Classon 
Point  to  College  Point,  is  not  included.  The  reported  number  of  passengers  on  this  ferry  was 
35,777  in  1915;  21,449  in  1916;  and  11,968  in  1917;  see  also  note  II. 

'  From  Whitehall  St.  to  Hamilton  Ave.  and  to  Atlantic  ave.,  and  from  Fulton  St.,  Manh.,  to 
Fulton  St.,  Brooklyn.  The  Union  Ferry  Co.  ceased  operating  on  Dec.  16,  1922,  the  lines  being 
then  taken  over  by  the  municipality.    The  Fulton  St.  line  ceased  operation  Jan.  19,  1924. 
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iDcreasingly  inaccurate  as  judged  by  the  increasing  discrepency  between  the  Erie  ticket  sales  and 
actual  passengers  carried.  The  Lackawanna  "  has  made  no  estimate  of  the  number  of  their  railroad 
passengers  (whose  tickets  entitle  them  to  ferryage)  that  use  the  H.  &  M.  tubes  instead  of  the  ferry." 
It  is  possible  that  subsequently  to  1913,  less  than  one-half  of  the  Lackawanna's  N.  Y.  City  train 
passengers  used  their  ferry  privilege.  For  ferry  data  prior  to  1908,  and  for  the  numerous  ferries 
discontinued  prior  to  1916,  see  Retrospect  of  Xew  York  Harbor  Ferry  Traffic  in  Public  Service 
Commission's  Annual  Report  for  1916.  v.  II,  p.  33  £f.| 
AND  New  Jebset 


West  Shore  Riverside 

ferries  5  i  Fort  Lee  Dvckman  St. 

(N.  Y.  Central  Ferrj-  Co.  4  Englewood 

R.  R.)  (W.  130th)  Ferry  Co.  Total 

8,823,495  3,531,720    122.301,520 

9,068,662  3,955,726    117,342.544 

10,110,149  4,571,314    102.156.088 

10,652,792  4,625,124    93,192,364 

11.753.424  4.855.436    89.427.322 

13.16S.507  5.108.584    91.001,825 

13,887.553  5.199.360    90,806,118 

13.551.256  5.590.434  '»  19,193  87.826.526 

14.618.569  6,242,247  301,375  89,624.718 

15.414,406  6,858,527  311.352  90.751.267 

17.519.123  8.215.540  298.556  93.652.622 

16,824.967  9,032,377  535,998  92,425.638 

18.695.797  9.224.340  670.871  102,252.340 

20,469,397  9,686.049  826.200  105.462.136 

20.712,315  9,289.185  941.735  102,445,338 

21,026,030  9,698.950  908.554  99. .570, 654 

23.107.158  9.198.043  883.594  101.387.923 

24,176,909  9,533,999  787,875  102.199.317 


Manhattan  39tb  St. 

4  Richmond  Brooklyn  4      St.  George 

(municipal  Richmond  (municii^ 

ferry)  Ferry  Co.         ferry)  '* 

10.894,323   

10,459,418   

11,281,327   

11,917,810   

12,296,571   

12,784.886   

13,482,489   

14,107,856        "  194,051   

15,364,339  X.  R.   

16,435,704  N.  R.   

18,592,412  383,482   

18,396,456  972,122   

19,471,534  1,052.671   

22,384.431  1.097.906   

21,690.433  946.945   

21.421.148  1.002.681   

24.257.108  1.155.449  39.635 

24,878,680  1,025,856  785,575 


Between  Ma.vhattan  or  Tbe  Baoxx  asd  Qiteens* 


Long 
Island 
R.R. 
ferries 
20.246.195 
17.952,868 
14  425.975 
8,941.204 
6.256,223 
5,038.511 
4.109.584 
3.544,326 
2,268,707 
2.005,576 
1,659,539 
1,550,268 
1.321.328 
1,234.168 
943.113 
842,923 
741,084 
316.291 


Municipal 
ferry  — 
.\5t0ria  line 
(E.  92d  St.)  >» 
5.869.185 
6,2.53.000 
4,687,200 
3,713.999 
3,348,024 
3,248.925 
3.038.819 
2.8.59.439 
2.785.712 
2.824.968 
1,754.833 

(">) 

('«) 
1.313,054 
1,718.867 
1.627.223 
1.509,728 
1,215,502 


Municipal 
Ferry 
(Classon  Ft.  to 
College  Pt., 
L.  I.) 
725,298 
623.241 
632.986 
569.869 
492.185 
426,640 
430,906 
367,809 
310.439 
270.173 
36.518 
"  19.921 


1267.803 
366,030 
423.849 
503.534 


Total 
26,840.678 
24.829  109 
19.746.181 
13.225.072 
10.096,432 
8.714.076 
7,579,309 
6,771,574 
5,364,858 
5,100,717 
3,450,890 
1,570.189 
1,321,328 
2.547,222 
2,929,783 
2.836.176 
2.674.661 
2,035,327 


Grand  total 
201.393.970 
180.761.599 
157,803,068 
141,916.990 
132,417.918 
130,607.062 
129,478,059 
125,98.5,410 
125.889.513 
126.247,451 
129,517,787 
124.3.33,015 
135.559.403 
143,132.793 
136,232.262 
134.. 595, 625 
137,218,468 
137,268,434 


Average  - 

per  day 
550,257 
495,237 
432,337 
388,814 
361.798 
357.828 
354,734 
345.165 
343.960 
345.883 
354.843 
340.638 
370.381 
392.145 
373.239 
368.755 
374.914 
376.078 


Increase 
OR  (D)  Decrease 


Number 

D  20.632.371 
D  22.958.531 
D  15.886.078 
D  9.499.072 
D  1.810.856 
D  1,129,003 
0  3,492.649 
D  95.897 
357,938 
3,270,336 
D  5,184,772 
11,226.388 
7,573,390 
D  6,900,531 
D  1.636,637 
2,622,843 
49,966 


Per  cent 

D  10  24 
D  12.70 
D  10.07 
D  6  .69 
D  1.37 
D  0  86 
D  2  .70 
D  0  .08 
0  28 
2.59 
D  4.00 
9.03 
5.59 
D  4  .82 
D  1.20 
1.95 
0  04 


'Originally  the  New  York  &  Brookl\-n  Ferries,  later  the  Brooklyn  &  Manhattan  Ferry  Co. 
These  lines  formerly  operated  nearly  all  the  large  fleet  of  ferry  boats  on  the  East  River  north  of 
Fulton  ferr>-  and  south  of  Long  Island's  34th  Street  ferry.  Later  only  two  lines  were  operated, 
and  on  Jime  1,  191S,  the  line  from  Roosevelt  Street  to  Broadway,  Brooklyn,  was  discontinued. 

'  Beginning  operation  as  a  municipal  ferrv  between  Grand  St.,  Manh.  and  Broadway,  Brooklyn. 
Oct.  1,  1921:  formerly  Nassau  Ferry  from  23rd  St.,  Manh.  to  Broadway,  Bklyn.  and  Grand  St,, 
Manh.  to  Grand  St.,  Bklvm.,  operation  of  which  was  discontinued  in  1919. 

Formerly  the  N.  Y.  &  E.  R.;  although  not  closing  down  until  Dec.  28.  1918.  did  not  report  the 
passengers  carried  after  June  30.  1918.    This  ferr%-  was  restored  by  the  municipality  Sept.  27.  1920. 

"  Operation  of  a  municipal  ferry  form  Classon  Pt.  to  College  Pt.  was  begun  Aug.  6,  1921;  figures 
to  Nov.  9.  1918.  when  operation  ceased,  are  for  the  N.  Y'.  &  College  Pt.  Ferrv  Co.  which  operated 
from  E.  99th  and  E.  134th  St.  to  College  Pt.,  and  thru  1917,  in  summer  to  North  Beach.  See 
also  note  6  above. 

1'  With  the  exception  of  the  Municipal  Ferry  figures,  the  first  six  months  of  fiscial  year  1908  are 
estimated  by  dividing  the  known  figures  for  calendar  year  1907  in  the  same  proportion  as  held 
for  the  two  six-months  periods  of  calendar  year  1908. 

^  May  have  been  in  operation  before  1915,  but  no  data  available. 

»•  Commenced  operation  June  14,  1924. 
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State  op  New  York,  Transit  Commission 


TABLE  I.    TRACK  MILEAGE 


0PER»TIN0  AND  LessOH  StBEET  RAILWAYS 

(Lessors  indented) 


Rapid  Transit 
Interborough  Rapid  Transit: 
City  of  New  Yorli: 

Contracts  land2{Un^—  ;- 

Contract  3: 

Queensboro  subway  

Trunk  I  Underground  

^'^"^1  Elevated  

Astoria  branch,  elevated  

Corona  branch,  elevated  

Lexington  Avenueline{U",d-^°-^ 

Seventh  Avenue  line,  underground. . . 

Pelhain  Park  line{  ■  •  ; 

White  Plains  Road  line,  elevated  

Eastern  Parkway  line  

Main  line,  underground  

UvoniaAv.  branch  {Unwound 

Nostrand  Avenue  line.underground 

Total.  Subway  division  

Underground  

Klevated  

Manhattan  Railway  and  extensions  ^  

City  of  New  York,  Queensboro  Bridge  

Total.  Elevated  division  

Total,  I.  R.  T.  operation  

New  York  Rapid  Transit  (B.-M.  T.)  

Brooklyn  City '  

South  Brooklyn*  

City  of  New  York: 

Brooklyn  Bridge  

Contract  No.  4  

Williamsburg  Bridge  

Centre  Street  Loop  

Brighton  Beach  Line^   

4th  Ave.  (Bklyn),  New  Utrecht  Ave. 

and  Culver  lines  

Manhattan  Bridge"*  

B'wav  (Man.;  and  Canal  Street '  

14th  Street-Eastern  Line   

Total,  New  York  Rapid  Transit 
operation   


Miles  of  Road  on  First 
Track 


On    I  On 
streets  private 
or  other  right 


public 
ways 


Total,  Rapid  Transit 


City  owned 


Bridge  track. 


Company  owned . 


\  All  trnck  (excl.  bridge).. 


19  560 
6.160 

S.730 

1  370 
0.820 
2.330 
4.210 
6.050 
5.000 
6.420 
3.050 
4.050 
4.160 
8.S80 
3.160 
0.120 

2  400 
2.700 

71.660 
41.430 
S9  ISO 
38.170 
1  350 
S9.6W 
111.080 
33,711 


1.680 
S8  833 
1.635 
1.125 
4  260 

16  544 
2  524 
8,777 
3.968 

74.S24 


185  304 
7.189 
106.234 
71,881 


of 
way 


0  iSO 
0  340 

0  no 


0  ,530 

0.010 
0,080 
0  050 


0  720 


1.840 
1.000 

0  840 

1  870 


1 .870 
S  710 
18,868 
1.508 
0  254 


0  788 


Total 


0  788 


SI. 418 


25,128 


1.6S8 
S2  BOO 


19  560 
6  160 

9.180 
1.710 
0,930 
2,330 
4  210 
6,580 
5,010 
6,500 
3,100 
4,050 
4,880 
8.380 
3.160 
0.120 
2.400 
2.700 
73.400 
43.430 
19.970 
40.040 
1  3.50 
41.390 
114.790 
.52,579 

1  .508 
0  254 

1,680 
39.621 
1,635 
1,125 
4.260 

17,332 

2  524 
8.777 

3  < 

95.641 


Miles  of  Main  Track 


OTHER  THAN  FIRST 


.Second 
track 


210,432 

7.189 
108.861 
94 . 381 


18.930 
6,160 

9.180 

1  710 

0  930 

2  330 

4  210 
5 

5  010 

6,420 

3  100 
4,050 
4,1 
8.380 
3  160 
0.120 
2,400 
2.700 

72.090 

42  no 

29  970 
40  040 

1  350 
41.390 

US  480 
.52  441 
1  ,508 
0.239 

1  656 
39  SOS 
1  635 

1  125 
4.260 

17.332 

2  .524 
8,752 
3,874 

95.346 


208,826 
7.166 
107.433 
94.228 


Third 
to  fifth 
tracks 


16,940 
5.240 


e.m 


0.480 
2  020 
3.690 
11  230 

5  380 
6,560 
2  870 
3.940 
5,360 
6.760 

6  600 
0,120 
0,030 


70.460 
44-320 
26.140 
35.260 


35.260 
106.720 
38  205, 
0  170 


31.721 


1.735 
0,307 


20.161 


175.816 


102.181 
73.636 


Total 


55,430 
17.660 

14.660 
3.420 
2  340 
6.680 
12.110 
23,790 
15.400 
19.480 
9,070 
12  040 
15.120 
23.610 
12  920 
0.360 

4  830 

5  400 
216.960 
129.870 

86.080 
115.340 

2  700 
118.040 
S33.990 
143.225 

3.186 
0.493 

3  336 
110. 84i 

3  270 
3.985 
8  827 

54.825 
5.048 

27.047 
7.842 

261.084 


595.074 
14.364 
318.476 
262.244 


Note. —  These  figures  include  both  owned  and  leased  road  and  track.  "  Owned  "  track  means 
track  in  possession  of  the  respondent  without  right  of  reversion  in  another  street  railway,  and 
includes  track  held  under  franchise  witn  right  of  reversion  in  the  City  Leased  "  track,  for  the 
purposes  of  this  table,  means  track  in  full  possession  and  use  (or  maintained  and  used  subject  to 
the  grant  of  trackage  rights  to  other  companies)  by  an  operating  comriany  other  tlmn  the  owner, 
regardless  of  the  nature  or  terms  of  the  right  of  possession. 

Where  track  is  owned  jointly,  only  the  proportionate  share  of  each  company  is  included  under 
each.  Where  track  is  operated  under  a  joint  franchise,  it  is  assigned  to  the  owning  conipany  if 
definitely  known;  otherwise  it  is  divided  between  the  participating  companies.  The  alfeinpt 
to  thus  apportion  jointly  owned  track  results  in  minor  reclassification  from  year  to  year  by  the 
Division  of  Statistics.  Mileage  operated  under  trackage  rignts,  involving  duplicate  use  of  track, 
is  not  included  witii  t  le  mileage  of  the  company  exercising  such  rigiits. 

City-owned  bridge  track  used  by  the  surface  lines  is  tabulated  as  reported  by  the  companies 
using  such  track.  It  is  not  included,  however,  with  the  track  mileage  of  these  companies  but  is 
shown  separately  at  the  end  of  this  table.  For  average  miles  of  track  operated  during  year,  see 
Table  IV. 

'  For  changes  during  the  year,  see  note  8. 

^  Only  running  track  constructed  and  put  into  operation  or  running  track  removed  or  abandoned 
is  entered  in  these  columns;  see  also  note  8. 

3  Includes  underground,  0.290  miles  of  first  track  and  0.290  miles  of  second  track. 

*  Not  a  lessor  company,  but  track  here  tabulated  is  used  exclusively  by  company  reportine  it; 
Lutheran  Cemetery  line,  from  Borough  Line  to  Metropolitan  Avenue,  is  leased  from  Brooklyn  City , 

'  From  Prospect  Park  Station  to  Whitehall  Street  via  Montague  Street  tunnel. 

'  Includes  both  pairs  of  rapid  transit  tracks. 

'  Includes  Brooklyn  track  from  Gold  Street  to  Manhattan  Bridge  and  Queens  track  from  center 
line  of  60th  Street  Tunnel  to  Queens  Plaza. 
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Miles  of  Rdnnino 
Track 

Miles 
of  track 
in 

car-houses 
shops, 
etc.i 

Total 
miles  of 
all  track 

Miles  Added  or  Re- 
moved During  Year 

Miles  op  Track  Classed  According 
TO  Mode  of  Operation 

Other 
than  main 

(sidings 

and 
turnouts) 

Total 

1 

Npw 
roaa  - 

New 
track  - 

\J  V  Cl  11 

contact 

Third- 
rail 
contact 

Under- 
ground 
contact 

Storage 

nftttpru 

2.310 
0.820 

0.670 
0.040 
0  160 
0  190 
0.280 
1.130 
0  270 
0.920 
0.250 
0,240 
0.700 
1.110 
0.940 

57.740 
18.380 

25.220 
3,460 
2.500 
6,870 
12.390 
24.920 
15.670 
20.400 
9.320 
12.280 
15.820 
24 . 720 
13.860 
0  360 
4.950 
5.550 
224.470 
135.610 
88.860 
120.530 
2.730 
123.260 
347.730 
147.836 
3.186 
0  543 

3.336 
110.844 
3.270 
3.985 
8,827 

54.825 
5.M8 

27.047 
7.842 

265.745 

5 ,220 
3,940 

62  960 
22  320 

25.220 
3.460 
2.500 
6.870 
12.390 
24  920 
18.610 
21.740 
9  320 
12  280 
19.150 
27.810 
13.860 
0  360 
8,040 
5  550 
244.330 
142.170 
102.160 
135.900 
2.730 
138.630 
382.960 
165.515 
3.186 
3.219 

3  336 
110.844 
3.270 
3.985 
8.827 

54.825 
5.048 

27.047 
7.842 

286. KO 

62.960 
22  320 

26.220 
3  460 
2.500 
8.870 
12.390 
24.920 
18.610 
21.740 
9.320 
12.280 
19.150 
27.810 
13  860 
0  360 
8  040 
5.550 
i4A.SS0 
lis. 170 
102.160 
135.900 
2.730 
138.630 
382.960 
160  341 
3  186 
3.219 

3.336 
110.844 
3.27C 
3.985 
8.827 

54  825 
5.048 

27.047 
7.842 

280-926 



2  940 
1.340 

n 

(«) 

3.330 
S.090 

0  120 
0,150 
8.SS0 
5.740 
S.780 
5.190 
0.030 
6.220 
13.740 
4.611 

3.090 



J  9 . 860 
6 .560 
IS . SOO 
15.370 

m 
m 
(») 

16.S70 

as  d on 

35 .230 
17.679 

m 

DO  034 

5.174 

0.050 

2  676 

0.469 

0  469 

4. 661 

20.356 

0  435 

5.174 

18.401 

O.OSO 
8.520 
9.8-51 

613.475 
14-384 
326.996 
272.095 

55.585 

669.060 
14.384 
346.856 

307.820 

0.435 

5.174 

663.886 
14-384 
846.866 
302.646 

19.860 

36.726 

0.469 
DO  034 

6.174 

 1  _ 

•  Increases  or  decreases  due  to  remeasurement  or  corrections,  and  actual  changes  in  car-houses 
and  shops  (except  as  noted  by  *)  during  the  year  were  as  follows; 

Running 


Interborough  Rapid  Transit .  ,  . 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave..  . 
New  York  City  Interborough  » . 

Union  

Westchester  Electric   

Broadway  &  Seventh  Ave  

Fort  George  &  11th  Ave.'  

Eighth  Avenue  

Ninth  Avenue  

Coney  Island  &  Gravesend .... 

Nassau  Electric  

Brooklyn  City  

.Stein way  Railways  

Manhattan  &  Queens  


Road 


track 


Total. 


D  0 

012 

D  0 

006 

0 

410 

0 

826 

0 

012 

0 

034 

D  0 

593 

D  1 

192 

0 

860 

1 

707 

D  0 

024 

D  0 

027 

D  0 

029 

D  0 

019 

D  0 

840 

D  1 

675 

0 

181 

0 

364 

D  0 

087 

D  0 

087 

D  0 

005 

D  0 

026 

0 

088 

0 

175 

0 

018 

0 

017 

0 

230 

0 

460 

0 

209 

0 

551 

Car-houses 
and  sliops 
4.280 


*0.924 


*0.029 
D  3.379 


D  o.loa 


D  0.312 
'*  D  6!6l7 


1.419 


•  See  note  5  on  following  double  page. 
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TABLE  I.    Track  mileage  owned 


Operating  and  Lessor  Street  Railways 
(Lessors  indented) 


Manhattan  and  Bronx  Surface 

Third  Avenue  

Kingsbridge  Railway  

Total,  Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  Battery*  

42d  St.,  Manh.  &  St.  N.  Ave.  

New  York  City  Interborough*  

Southern  Boulevard  

Union  

Bron.x  Traction  

Total,  Union*  

Westchester  Electric  

N.  Y.,  Westchester  4  Conn.  Traction'  

Total,  Westcliester  Electric  

Third  Avenue  Railway  System  in  City 

Second  Avenue,  Receiver  

New  York  Railways  Corporation  ^  

Bleecker  Street  &  Fulton  Ferry  

Broadway  &  Seventh  Avenue  

Christopher  &  10th  Street  

42d  Street  &  Grand  Street  Ferry  

Sixth  Avenue  

34th  Street  Crosstown  

23rd  Street  

Total,  New  York  Railways  Corp. 

Eighth  Avenue  

Ninth  Avenue   

New  York  &  Harlem  

City  of  New  York,  Transverse  Road  

Total,  New  York  &  Harlem  

Total  

Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  '*  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

De  Kalb  Ave.  &  North  Beach  

Total,  Coney  Island  &  Brooklyn  * 

Coney  Island  &  Graveaend  

Nassau  Electric  *  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface. 


Miles  of  Road  or  First 
Track 


On 
streets 
or  other 
public 
ways 


12  824 
3  573 

16.397 
2  705 
7.209 
8  481 
16  901 
4.799 
40.150 
12  307 
61.467 
28.096 
0.948 

137. 99S 
12  236 
17.648 
1.793 
5.147 
3.031 
3.843 
5.999 
0.825 
1.947 
40.233 
9.455 
9.547 
8.481 
0.657 
9.138 


218.602 


0  428 

21.687 
21.800 

0.440 
22 . 2i0 

4.069 
62  372 

0  337 
111.133 


On 
private 
right 
of 
way 


0.347 


0.347 
0.347 


0.347 


2  564 
10  967 
0.766 


0. 


8.610 
28.791 


Total 


12  824 
3.573 

16.397 
2.705 
7.209 
8,481 
16  901 
4  799 
40,150 
12,307 
63.467 
28,443 
0.948 
S9.391 
138  340 
12,236 
17,648 
1.793 
5,147 
3.031 
3  843 
5,999 
0,825 
1,947 
40.23S 
9,455 
9,547 
8,481 
0,657 
9.138 


218,949 


2  992 
32.654 
22,566 

0  440 
S3. 006 

4,069 
68,256 

8.947 
139.924 


Miles  of  Main  Track 


OTHER  THAN  FIRST 


Second 
track 


12  658 

3  384 

16.042 
2.447 

4  245 

8  139 
16  759 

4,776 
39  614 
12.285 
61.899 

8.273 

0  028 
8. SOI 

112.608 
11,613 
15,612 

1  425 

4  792 

1  049 

2  531 

5  509 
0,624 
1,947 

33.489 

9  2.53 
6.232 
8,771 
0.656 


182,622 


1,769 
31,8.54 
21,978 

0.440 
21.418 

3.307 
66  620 

8.045 
134.013 


Third 
to  fifth 
tracks 


2  See  corresponding  notes  on  preceding  double  page. 
'  .See  note  S  on  preceding  double  page. 

*  For  bridge  track  used  by  respondent  see  "  City-owned  Bridge  Track  "  and  note  7  on  following 
double  page  of  this  table. 

'  Included  under  New  York  City  Interborough  is  all  track  on  I45th  Street  from  Lenox  Avenue 
to  Broadway,  formerly  tabulated  under  Fort  George  &  11th  Avenue.  Although  the  New  York 
City  Interborough  reports  tnis  track  as  jointly  owned  with  Fort  George  &  11th  Avenue,  that 
company  is  no  longer  in  existence  and  New  Y'ork  City  Interborough  is  sole  operator. 

'  Not  a  lessor  company,  but  track  here  tabulated  is  used  exclusively  by  company  reporting  it 
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June  30,  1925  —  Continued 


Miles  of  Rhtoing 
Tr-ick 

Miles 
of  track 
in 

car-houses, 
shops, 
etc 

Total 
miles  of 
all  track 

Miles  Added  or  Re- 
moved During  Year 

Miles  of  Track  Classed  According 
TO  Mode  of  Operation 

Other 
than  main 
(sidings 

and 
turnouts) 

Total 

New 
road  - 

New 
track  ' 

Overhead 
contact 

Third- 
rail 
contact 

Under- 
ground 
contact 

otorage 
battery 

0.607 
0.157 
0.76i 
0.218 
0.409 
0  121 

0  208 
0.059 

1  196 
0.249 
l.iio 
1  226 
0.037 
1  263 
i.i87 

26.089 
7.114 

33.203 
5.370 
11.863 
16.741 
33.868 
9.634 
80.960 
24.841 
106.801 
37  942 
1  013 
S8.955 
255 . 435 
23  849 
33.643 
3.301 
10.117 
4.131 
6.432 
11.665 
1  462 
3.919 
74.670 
18.905 
15.917 
17.378 
1  325 
18.703 

6  508 
2^847 
9.355 
2.187 
2.701 
1  856 

32.597 

9  961 
42.558 

7.057 
14,564 
18,597 
33  868 

9.634 
82.206 
24  841 
107.047 
39.022 

1.013 
40.035 
273.860 
26.766 
41.066 

3  301 
10.117 

4  131 
6.959 

11.665 
1,462 
4,230 

82.931 

1  Q  Q70 

15.917 
17.964 
1  325 

19.289 

»D  0  .005 

3  D  0  .074 

32.564 
6.753 

39.317 
7  443 
8.880 

15.638 
1.677 

0.033 

3.208 
3.208 

3  Do. 005 
'DO  167 
3  D  0  185 
'D  0.018 

(') 

^  DO. 074 
=  D  0  451 
'  D  0  294 
'  D  0.047 
W 

0.033 
0.114 
5  684 
2.959 

32.191 
9  634 
82  206 
24  841 
107  047 

39  022 
1  013 

40  035 
192.115 

1.246 

=  0.003 

'  0  ,044 
D  0  .035 
'0  009 
'  D  1  381 

f    9  'ti 

1.080 

'O.ons 
'  D  1  343 

1.080 
2'917 

'  D  1 .343 
D  1.71a 

i  D  1  384 
D  2  .241 

72.955 
26  766 
38.071 
3.301 
10.117 
4.006 
5.768 
10.045 
1  462 
4  230 
77.000 
19,979 
15.917 
17.964 
1.325 
19.289 

8.790 

0.383 
0.083 
0.178 
0.051 
0.058 
0  157 
0.013 
0,025 
0.948 
0.197 
0.138 
0  126 
0  012 
0.138 

'  D  7  .299 

'D  10  014 

D  0,016 

2  995 

0.125 
1.191 
1.620 

0.527 

0  311 

8.261 

1  n7± 

I  .Ul-i 

7.299 

10.030 

m 
(') 

0.931 

0  586 

0.586 

5  908 

407.479 

31.263 

438.742 

D  9.014 

D  12.271 

192.115 

231  906 

14.721 

0.198 
0,857 
0.281 

4.959 
65.365 
44.825 
0.880 
43.705 
7.610 
136  099 
17.708 
I!77.i46 

4.959 
67.371 
51,167 

0.880 

D  0.011 

D  0.022 
DO  056 
DO  094 

4.959 
67.371 
51  167 
0.880 
52.047 
7.610 
143.219 
24.298 
299.504 

2  006 
6  342 

0  281 
0.234 
1,055 
0.716 

S.S41 

6.3421 

52.047 
7.610 
143.219 

D  0.094 
(') 

3  DO.  128 
D  0  218 

D  0.518 

'  D  0  .048 

7  126 

6.590  24.298 
22.068'^  299.504 

D  0.059 



'  The  property  of  the  New  York  Railways  Company  and  its  associated  companies  heretofore 
operated  by  Hugti  J.  Sneeran  as  Receiver,  New  York  Railways  Company  passed  to  the  respondent 
New  York  Railways  Corporation  as  of  midnight  April  30,  1925,  as  a  result  and  in  accordance  with 
Final  Decree  of  Foreclosure  and  Sale  dated  May  21,  1924  and  Plan  and  Agreement  of  Reorganiza- 
tion dated  July  IS,  1924.  The  decrease  here  shown  represents  tne  difference  between  track 
reported  by  the  New  York  Railways  Company  as  of  June  30,  1924  and  by  New  York  Railways 
Corporation  as  of  June  30,  1925,  which  decrease  is  principally  storage  battery  track  which  has  not 
been  operated  since  1920;  see  also  note  5. 

•  Ceased  operation  on  May  IS,  1924. 
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State  op  New  Yoi:k,  Transit  Commission 

TABLE  I.    Track  mileage  owned, 


Operating  and  Lessor  Street  Railways 
(Lessors  indented) 


Brooklyn  and  Queens  Surface  —  Concluded 

Brooklyn  City^  

Manhattan  Bridge  Three  Cent  Line^  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal   

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinways  Railways,  Receivers-^   

Long  Island  Electric,  Receivers   

New  York  &  Long  Island,  Receivers   

Ocean  Electric  

Rockaway  Electric  

Total,  Ocean  Electric  

Manhattan  &  Queens,  Receivers'  

Other  Queens  surface  


Total. 


Richmond  Surface 

Richmond  Light  &  R.  R  

Southfield  Beach   

City  of  N.  Y.,  Dept.  of  Plant  &  Structures 
Staten  Island  Midland,  Receiver  


Total. 


City-owned  Bridge  Track" 

Queensboro  Bridge '  

North  tracks  


Williamsburg  Bridge' 


Brooklyn  Bridge '  . 

Manhattan  Bridge '  

Madison  Avenue  Bridge ' 

Total'  


1  South  tracks . 


Total,  street  surface  roads . 
Grand  total  


Miles  of  Road  or  First 
Track 


On 
streets 
or  other 
public 
ways 


97.919 
0,795 
1  060 
1  031 
100  806 
18  680 
13  440 
11  780 
29, '80 
4  686 
0  158 

4.m 

9  810 
88.1S4 


300.072 


16  940 


17.940 


34.880 


1  620 
1,515 
1.645 
1  663 
1  261 
0  269 


7.973 


561.527 


746.831 


On  ! 
private 
right 
of 
way 


7  662 


0  100 


7.761 
4  910 
0  081 

3  530 

4  970 
0  153 
0,021 
0.174 


IS. 665 


50.218 


0  350 
1,570 


0  130 


2.050 


52  615 


77.743 


Total 


105.581 
0.795 
1  160 
1  031 

108.567 
23 , 590 
13,521 
15  310 
34  550 
4  839 
0  179 
5.018 
9,810 
101.799 


350.290 


17  290 
1  570 


18.070 


36  930 


1.620 
1.515 
1.645 
1.663 
1.261 
0.269 


7.973 


614  142 


824.574 


Miles  of  Main  Track 


OTHER  THAN  FIRST 


Second 
track 


100.931 

0  795 
1.160 

1  031 
103.917 

19  030 
13  137 
S.050 


3  726 
0  178 
S.f 
9  600 

5S.7!ll 


291  651 


12  540 
1  570 


12.150 


26.260 


1.620 
1  515 
1,645 
1  610 
1  263 
0  269 


7.922 


50S.455 


717.281 


Third 
to  fifth 
tracks 


0  050 


O.OlO 


0  218 


0  218 


176.034 


^  2  See  corresponding  notes  on  first  double  page  of  this  table. 

3  For  bridge  track  used  by  respondent,  see  "  City-owned  Bridge  Track  "  below  and  also  note  7. 
*  See  note  8  on  first  double  page  of  this  table. 

&  The  Northern  Boulevard  entrance  tracks  to  barn  and  yard  and  entrance  track  on  Woodside 
Avenue,  used  jointly  by  the  New  Y^ork  &  Queens  County  and  the  Steinway  Railways,  are  here 
tabulated  under  the  former,  pending  the  determination  of  the  rights  of  the  Steinway  Railways. 

•For  City-owned  bridge  track  used  by  rajiid  transit  lines,  see  first  double  page  of  this  table. 
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June  30,  1925  —  Concluded 


Miles  of  Running 
Track 

Miles 
of  track 
in 

car-housee, 
shops, 
etc' 

Total 
miles  of 
all  track 

Miles  Added  or  Re- 
uoTED  During  Year 

I 

Miles  of  Track  Classed  According 
TO  Mode  of  Operation 

Other 
than  main 
(sidings 

and 
turnoute) 

ToUl 

New 
road  * 

New 
track: 

Overhead 
contact 

Third- 
rail 
contact 

Under- 
ground 
contact 

Storage 
batterj- 

2  162 

208  674 

1  590 

2  320 
2.391 

114.976 
44  172 
26.908 
24.460 
38.900 
8.750 
0  368 
9.118 
19  560 
I6S  lis 

21  623 
0  254 
0. 120 

230  297 

1  844 

2  440 
2  391 

2S6  97S 
47  292 
27  166 
25  090 
39  580 
8.750 
0  368 
9.118 
20  210 
168  4se 

*D0.060 

<D  0.155 

230.297 
1.844 
2.440 
2.391 
m.97t 
47.292 
27.166 
25.090 
39.580 
8  750 
0.368 
9.118 
20.210 
168.456 

0.329 
t.49l 
1.552 
0.250 
1.050 
4  350 
0.185 
0  Oil 
0.196 
0.150 
7.548 

SI  991 
'3120 
»  0.258 
0  630 
0.680 

Do.oeo 

D  0.155 

w 

D  0  390 
D  1  740 

(•) 
D  0  51C 
D  2.560 

0  650 

5'3S8 

(*) 

D  S.I  SO 

(*) 

D  S  070 

13.380 

655.539 

49.393 

704  932 

D  2.249 

D  3  743 

704  932 

0.340 

30  170 
3  140 

30.750 

0  990 
0  100 

0.740 

31  160 
3.240 

31.490 

31  160 
3.240 

31  490 

0.530 

0.870 

64.C60 

1.830 

65.890 

65.890 

3.240 
3.030 
3  290 
3.273 
2  524 

3  240 
3  030 
3.290 
3  273 
2.524 
0.538 

3.240 

3.030 

3  290 
3  273 
2.524 
0  538 

 1 

0.538 

 1 

15.f95 

15.895 

12.865 

3.030 

234.936 

20  158'  1.142.9731       82.486  1.22.5.459 

D  11  263j   D  16  014 

975  802 

14  721 

38.559j  1.756.448      138.071   1.894.519    D  11  263    D  15.579 

980.976  663.886  234.936     14  721 

'City-owned  track  mileage  on  the  East  River  bridges  and  on  the  Madison  Avenue  Bridge  was 
used  during  tne  year  by  the  foUowing  companies:  Qufejtshoro  Bridge,  hy  the  Manhattan  &  (^ueens 
Traction  and  the  Steinwsy  Railways;  Will  am.'b'-ro  Briripe.  north  pair  of  tracks  by  the  Dry  Dock, 
E.  B'way  &  Battery  exclusively,  and  south  pair  of  tracks  by  City  of  New  York  for  operation 
of  locfil  cars  over  the  bridge;  Brooklyn  Bridge,  by  the  Brooklyn  City,  Coney  Island  &  Brookl>Ti 
and  X885au  Electric;  Manhattan  Bridge,  by  the  Manhattan  Bridge  Three  Cent  Line  only;  Madison 
Avenue  Bridge  by  the  Union  Railway. 
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State  of  New  York,  Transit  Commission 

TABLE  II.    ROLLING  STOCK:    (A)  Number  of 


Operating  Stkeet  Railways 


Rapid  Tuansit 

Interborough  Rapid  Transit   

New  York  Rapid  Transit  (B.-M.T), 


Total 


Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  Bwav  &  B  

42d  St..  Manh.  &  St.  N.  Ave  

New  York  Citv  Interborough  

Southern  Boulevard   

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City. 

Second  Avenue.  Receiver  

New  York  Ra  Iways  Corporation  

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem   

Total  


Brooklyn  and  Queens  ScRFAf'E 

Brooklyn  Heights.  Receiver^  

Willianisburc  Bii  ige  Line  ^  

Brooklyn  Queen.s  (.'n.  &  Sub  

Coney  Island  Brooklyn   

Coney  Island  A  Gravesend  

Na.ssau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit '  

Brooklyn  Manhattan  Transit  surface 

Brooklyn  Citv  '  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Eric  Basin  

Bush  Terminal   

Other  Brooklyn  surface   

New  York  &  (Jueens  County,  Receivers  '*  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers   

New  York  &  Long  Island,  Receivers  

Ocean  Electric    

Manhattan  &  Queens.  Receivers  '. . . 

Other  Queens  surface  


Passenger 


PROPULSION 


Electric 
contact 


3,02.5 
1,.546 


4,571 


2,449 


213 
402 
25 
8.-3 
26 
36Q 
I.SS8 
1,354 
16 
18 


Total 


Richmond  Surface 

Richmond  Light  *6  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. 

Total  


Total,  street  surface  lines . 
G  rand  total  


1,.;SS 
73 
126 
39 
40 
36 
32 

34e 


3,622 


100 
6 
64 


170 


6,241 


10,812 


Other  ' 


1,380 
309 


1.689 


»  18 
M4 

'2j 


87 
'm16 


203 


FORM  OF  TITLE 


Owned 


1,136 

1.8i5 


2,991 


246 
18 
44 

100 
12 


162 
21 
603 
186 
869 
100 
46 
143 

1.947 


2il 


46 


249 


1,938 


217 

40' 
2b 

882 
26 

369 

I  .mn 

'■-991 
16 
18 


i.nie 

"73 
"57 
32 
40 
36 
32 
S70 

3,221 


100 


64 


164 
5.332 
8,323 


Leased 


: 3,269 
3.269 


39 
60 
108 
102 
30 
296 

7r 

706 


705 


371 


.37.' 


447 


1.158 


4,427| 


Note. —  Electric  locomotives  arc  reported  by  the  following  companies  but  not  included  abo\'c; 
Non-revenue  —  New  York  Rapid  Transit,  4;  Revenue  —  South  Brooklyn,  3;  Bush  Terminal,  -t. 
'  Non-motor,  unless  otherwise  specified. 
Consists  of  1.71S  leased  from  Manhattan  R.v.;  470  held  under  Elevated  Extension  Certificates, 
796  held  under  Contract  No.  3  and  279  leased  from  New  Y'ork  Trust  Company. 
3  Storage  battery. 

*  Exclusive  of  9  open  cars  in  process  of  conversion  to  convertible  t.vpe  car. 

5  Of  these,  .548  cars  with  seating  capacity  of  22, .370  were  retired  b.v  New  York  Railways  Compan\' 
prior  to  April  .'50,  192.). 

*  Exclusive  of  12  cars,  capacity  501,  received  from  New  Y'ork  Railways  Co.  during  year  but  not 
in  service  at  .lunc  30,  1925. 

'  Operation  discontinued  May  18,  1024  but  Company  has  not  gone  out  of  existence. 

*  Data  covering  operation  by  City  of  Now  York  since  DectMidicr  1,  1923  are  not  available, 

*  In  accordance  with  Car  Pooling  ,\Kroenient  dated  .Ian.  2,  192.5  and  amendments  Ihcreto.  tlio 
B.-M.  T.  surface  companies  and  the  Brooklyn  Manhattivn-Transit  Corporation  contribute. 
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cars  available,  June  30,  1925,  and  changes  during  the  year 


Cars  Held 

Other 
revenue 
cars 
lield 

Service  Cars  Held 

rassenger 
cars  owned 
but  not  in 

|J  ( loo  CCkI  1  11 

of  owner 

TOTAL 

INCREASE  OR 
(d)  DECREASE 

SEATING  CAPACITY 

Average 
weight 
(lbs.) 

Owned 

Leased 

Total 

Total 

Average 

Number 

capacity 

206,002 
133,451 

47 
72 

63,434 
76,889 

169 
48 

7,636 
3,792 

54 
38 

65 
2 

119 
40 

339,453 

54 

67,421 

217 

11,428 

92 

67 

159 

11,899 
1,950 
3!  424 
9,434 
5,022 
1,140 

21,239 
3,904 

68, on 

6,346 
34,445 
3,288 
1,656 
5,730 

48 
34 
33 
45 
44 
38 
46 
43 

u 

34 
40 
33 
36 
40 

32,597 
28,416 
26,688 
33,061 
25,005 
33,500 
30,374 
32,202 
S0,67S 
25,677 
28,327 
50,946 
44,388 
45,000 

10 
D  4 
D  12 
2 

D  6 
D34 
11 
23 
D  to 
D  23 
'D549 

270 
D  104 
D  384 

228 
D  125 
D 1,836 

501 
1,109 

D  s^l 

D  836 
5 D  22,449 

D36 

(•) 

34 
2 

3 
7 

2 
4 
7 
12 

36 
6 
8 

15 
7 

783 

26 

23 
1 
"1 
14 
98 
12 
10 
16 

22 

9 

66 

45 
10 
117 
14 
98 
12 
10 
16 

48 
6 

863 

D  1 

(') 

109,477 

41 

31,279 

D583 

D23,662 

 '  

221 

56 

277 

863 

D7 

D  168 

12 

12 

10,574 
19,272 
l!200 
44  170 
884 
16,222 
»i,Sti 
61,431 
764 
636 

49 
47 
48 
50 
34 
44 
4« 
45 
48 
35 

29,944 
25,895 
52,100 
31,851 
35,215 
43 , 993 

ss.ms 

35,674 
36,000 
21,750 

D  74 
D  68 

D  3,088 
D  3 , 860 

9 
18 

9 
18 

(') 
(') 

(9) 
(«) 

D  286 

D  12,808 

)■  183 

47 
1 
14 
101 
131 
2 

1 
1 

48 
2 

14 
103 
131 
2 

D  99 
D  r,S', 
■^373 

D  4,098 
D  Si, 022 
16,900 

(') 
(') 

183 

S 

D  3 

S70 
D  25 
D  1 
4 

D  7 

D  132 
16,768 
D  1  050 
D  12 
244 
D  104 

es,8si 

2  946 
5^340 
1,430 
1,674 
1,737 
1,728 
H,856 

J,B 
40 
42 
37 
42 
48 
54 
43 

36,498 
39 , 629 
32,' 744 
26,394 
40! 155 
39,922 
38,540 
S5,6S1 

133 
20 

1S3 
20 
6 
7 
7 
4 
9 
63 

('<) 

6 

7 
7 
4 

9 
47 

D  2S 

D  m 

6 

170,008 

46 

34,204 

D  193 

D8,176 

183 

281 

8 

289 

m 

5,022 
251 
1,976 

50 
42 
31 

34,445 
17,000 
20,450 

15  6 

15  251 

14 

14 

6 

D3 

D346 

4 

4 

7,249 

43 

28,561 

3 

D  95 

14 

4 

18 

6 

286,734 

44 

32,861 

D  773 

D  31,933 

183 

516 

68 

584 

•869 

626,187 

49 

49,829  1 

D556 

D  20,505 

183 

608 

135 

743 

»f6J 

certain  specified  cars  and  equipment  to  a  common  and  joint  pool  for  tne  use  of  the  surface 
companies  in  the  operation  of  their  respective  lines,  each  member  of  the  pool  to  be  entitled 
in  return,  to  a  specified  annual  allowance.  Of  the  pooled  cars,  it  was  agreed  that  371  be  leased 
to  the  Brooklyn  City. 

Exclusive  of  3  cars  owned  by  Bridge  Operating  Co.  but  in  possession  of  Coney  Island  &  Brook- 
lyn for  storage  only. 

^  Consists  of  170  freight  cars  and  13  "  other  revenue  "  cars. 

"  Througu  tne  dissolution  of  the  Brooklyn  City  Development  Corporation,  337  cars,  included 
in  1924  as  leased,  were  acquired  by  respondent. 

"  Exclusive  of  1  parlor  car,  used  for  office  purposes  at  Woodside  Snop. 

"  The  New  York  &  Queens  County  reported  56  closed  and  44  open  cars  turned  over  to  the  Stein- 
way  Railways,  May  10,  1922  (oae  of  each  type  since  destroyed).  The  Steinway  Railways,  how- 
ever, reported  having  received  57  closed  cars  "  Title  undetermined,"  but  no  open  cars.  The  open 
cars,  therefore,  are  not  included  in  this  tabulation  under  either  company. 

"  Correction  of  figures  reported  in  1924. 
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TABLE  U.    Rolling  stock:    (B)  Seating  capacity  and 


Opebatino  Street  Kailwatb 

— ■  ■  ■  . — .  .  . — . — . — . 

Number  of  Cars,  Average  Capacitt  and 

open 

closed 

Number 

Average 
capacity 

Average 
weight 
(lbs.) 

JJumber 

Average 
capacity 

Average 
weight 
(lbs.) 

Rapid  Transit 
Intcrborough  Rapid  Transit  

>  4 

80 

33,120 

■4.401 
1 1,546 

47 
75 

63,462 
77,587 

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

4 

80 

.    — 

33,120 

5,947 

54 

67,134 

Manhattan  and  Bronx  Surface 

Third  Avenue  

13 

55 

26,750 

52 
<  18 
6 104 
*25 

36 

48 
26 
33 
26 
32 

25,000 
17,400 
26,688 
17,400 
28,750 

Belt  Line  

Drv  Dock,  E.  B'wav  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  ( itv  Interborough  

16 

55 

26,750 

Southern  Boulevard  

157 

30 
2111 

181 

59 
55 
58 
50 
54 

26,750 
26,750 
26,750 
27,000 
29,332 

137 
3 

375 
94 

572 

100 
46 

143 

31 
36 
33 
36 
37 
33 
36 
40 

28,750 
28.750 
26.357 
25,350 
30,257 
50.946 
44,388 
45,000 

Westchester  Electric  

Third  Avenue  Railway  System  in  City. . 
Second  Avenue,  Receiver 

New  York  Railwavs  Corporation  

Ninth  Avenue.  . 

New  York  &  Harlem  1 

Total  

 ,  . 

398 

S6 

27,925 

1,330 

36 

32,440 

Brooklyn  and  Queens  Surface 

Williamsburg  Bridge  Linc^  

25,870 
25,148 

44 

33 

Brooklyn,  Queens  Co.  &  Sub  

100 
201 

65 
61 

•  12 
'  176 

21.575 
25,262 

Coney  Island  &  Brooklyn  

Nassau  Electric  

394 

65 

30,494 

■336 
6 
150 

esn 

■  658 
16 

11 

37 
34 
45 
38 
41 
4S 
26 

28,775 
17,200 
41.431 
30,428 
33,765 
36,000 
21,750 

South  Brooklyn  

Brooklyn-Manhattan  Transit  

Brooklyn-Manhattan  Transit  surface. . . . 
Brooklvn  City  

695 
255 

e'j, 

63 

28,283 
28,547 

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

7 

50 

21,750 

Other  Brooklyn  surface  

m 

62 

28,366 

685 
45 

41 
39 

33,614 
39,423 

New  York  4  Queens  County.  Receivers  

Long  Island  Electric.  Receivers  

2 
4 
11 

70 
6C 
48 

15,370 
25  OOC 
34)700 

32 
15 
18 
32 
li2 

3.5 
34 
51 
54 
4« 

28,015 
39  560 
43)433 
38,540 
37,116 

New  York  &  Long  Island,  Receivers  

Ocean  Electric   

n 

Si 

30.  m 

Total  

974 

63 

28,337 

1.507 

40 

32,517 

Richmond  Surface 
Richmond  Light  &  R.  R  

22 
5 

64 
45 

17,000 
17,000 

78 
1 

64 

143 

46 
26 
31 

39,366 
17,000 
20,450 

Southfield  Beach   

City  of  N.  Y.,  Dept.  of  Plant  &  Structures   

Total   

27 

60 
61 

17,000 

39 

30,743 

Total,  street  surface  lines  

1,399 

28,001 

2,980 

38 

32,397 

Grand  total  

1,403 

61 

28,016 

8,927 

49 

55.538 

■  Includes  non-motor  cars  as  follows:  Interborouish  Rapid  Transit,  1.376  closed  and  4  open; 
New  York  Rapid  Transit,  309;  Brool<lyn,  Queens  Co.  &  Sub.,  4;  Coney  Island  &  Brooklyn,  5; 
Nassau  Electric,  29;  Brooklyn  City.  8. 

''  Seating  capacity.  75-84. 

^  Consists  of  50  cars  with  seating  capacity  of  7j-84;  900,  over  81. 
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Average  Weight 


NauBER  OP  Cars  Seating 


CONVERTIBLE 

SEMI- 
CONVERTIBLE 

Total 

1 
1 

Less 
than 
25 

25-29 

1 

30-34 

35-39 

40-44 

45-49 

50-54 

65-69 

Ovei 
69 

-  4 
3  9,5Q 

934 

Num- 
ber 

Average 
capacity 

Num- 
ber 

Average 
capacity 

55-59j 

60-64 

1 
i 

4,405 
1,855 

4o 

2 

4 , 606 

177 

212 

61 

97 

53 

467 

5 

234 

212 

61 

97 

53 

6,260 



31' 

467 

5 

254 

181 

39 

48 
38 

246 
57 
104 
208 
114 
30 
458 
91 
1  308 

'186 

8  by 

100 

46 
143 

233 

13 

18 
44 

13 

39 
60 

183 
62 
30 

164 
58 

7/7 
91 

48 
48 

38 
48 
37 
46 
32 

loo 
62 

23 
ou 
62 

q 
0 

217 

Oil 

16 

lO 
90 

29 

en 

10 

87 
30 

146 

60 

«J 

91 
407 
78 

•  116 

31 

Q 

0 

90 

91 

22 

46 

£0 

1  on 

808 

45 

116 

31 

2  652 

7ft1 
/Dl 

146 

91 

UU 

105 
30 

(') 

217 
407 
25 
882 

inn 

OU 



34 
36 

113 
140 

4 

156 

1 

An 

25 
58 

48 
49 

ZD 

58 

94 
20 
81 
SSO 
219 

33 
34 
34 
34 
33 

369 
26 
161 

809 
555 

1 

31 

29 

Ov't 

26 
369 

138 
121 
230 

48 
49 

137 
S20 
230 
16 
1 

70 
101 
54 

s  1 
J 

1,9B6 
1.362 
16 
18 

1 

61 
13 

247 

1S9 
128 

544 

135 

11 

ft 

iso 

49 

gl9 
28 
57 
3 
21 

SS 
42 
44 
36 
44 

/  ,396 
73 
126 
39 
40 
36 
32 

11 

555 
12 

13 

$47 

ISS 

S4 

lis 

1S5 

61 
57 

69 
2 

41 

36 

40 
30 

29 

7 
10 

»2 

26 
6 

4 

7 

42 

1 

15 

14 
32 

46 

78 

41 

109 

43 

1 

f9 

70 
144 

ISO 

u 

4 

1 

529 

48 

658 

35 

3,668 

12 

1,393 

ISO 

511 

299 

155 

321 

679 

3 

=  17 

100 

6 

64 

1 
1 

25 

57 
5 

10 

28 

26 

...  . 

170 

10 

2 

28 

26 

25 

62 

17 

1,337 

46 

774 

34 

6,490 

11 

226 

2,02c 

549 

56S 

1,334 

310 

301 

412 

739 

20 

1,549 

4£ 

871 

36jl2,75C 

11 

22e 

2,02( 

54£ 

61S 

5,86i 

777 

306 

66C 

739 

974 

*  Storage  battery. 

'=  Of  these,  4-i  are  storage  battery  cars. 
See  note  7  on  preceding  double  page. 

•  S_'^  note  8  on  preceding  double  page. 
•Sjitiiig  capacity,  70-7 -i. 
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State  of  New  York,  Tkansit  Commission 

table  iv.  traffic  statistics: 


Revenuk 


Opkratino  Street  Railways 


HEOULAR  PASSENOER  CARS 


Active 


Idle 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.T.). 

Total  


193,009,847 
127, 13S  347 
65,871,500 
81,250,824 


6,666,117 
4,088,028 
2,. 578, 080 
1,312.2.53 


274.269,tt71 


7,978,370 


Manhattan  and  Bronx  Surface 

Third  venue  

Belt  Line  

Dry  Dock,  E.  B'wav  &  B  

42d  St.,  Mann.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City, 

Second  -\ venue.  Receiver  

New  Y'ork  Railways  Co.  C"  April  SO,  1925)  

New  Y'ork  Railways  Corp.  {from  May  1,  19^5)  

Eightn  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


4,739,561 
5.57.408 
1,409,367 
3,112,057 
2,608,706 
1,047,, 540 
7,963,725 
1,818,325 
256. 878 
2 , 368 . 34(; 
9,227,738 
1,830,437 
2,501,162 
1,371,721 
2.. 547, 317 


20,200 
52 
500 
4 , 986 
40,827 
4,390 
46,679 
50 

117.693 
6,402 
124,084 
30,866 


29,566 


Total . 


43, 193,. 599 


309,601 


Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  i  

Williamsburg  Bridge  Line  ^  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface . 

Brooklyn  City  

Manhattan  Bridge  Tnree  Cent  Line  

Van  Brunt  St.  &  Eric  Basin  

Busn  Terminal  

Otner  Brooklyn  surface  

New  York  &  Queens  Cou!ity,  Receivers  

Steinway  Railways,  Receivers  

Lonj?  Island  Electric,  Receivers  

New  Y'ork  &  Long  island.  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


5,808,683 
5,795,401 
273,940 
12,405.990 
915,138 
25,199.1.^8 
24,009,300 
442,318 
146,51 
14,282 
24.702.42/, 
1,933,840 
1,961.106 
970. 170 
1 ,246,320 
.568,278 
870,623 
7.S50.  733 


37,871 
125 
2,289 
134,377 

174.662 
235,175 
3.9.57 


239.132 
15,808 


9,116 
13,789 


5,429 
44.142 


Total . 


57,4.52,315 


4.57,036 


Richmond  Surface 

Richmond  Light  &  R.  R  

Soutlificld  Beucn  

City  of  N.  v..  Dept.  of  Plant  &  Structures. 


Total  

Total,  street  surface  lines. 
Grand  total  


1,485,0.34 
24.171 
1,778,178 


112 


3,288,283 


112 


103,934,197 


767,649 


.378,203.868 


8.746,019 


•  Discontinued  operation  May  18,  1924,  but  Company  has  not  gone  out  of  existence. 
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CAR  MOVEMENT,  1925 


Car  Mile»  of  — 

Non-revenue 
car  niile.s 

Total 
car  miles 

Electric 
locomotive 
miles 

Special 
passenger 
(chartered) 
cars 

Freisht 
cars 

Total 

199,875,964 
131,226,375 
68,449,589 
82,574,032 

781,500 
496,338 
285,162 
233,6.32 

200,457,464 

68,734,751 
82 , 807 , 664 

1 ,955 

7,709 

1 , 955 

282,249,996 

1,015,132 

283.265,128 

7,709 

2 

4.759,763 
557,550 

1 . , OD / 

3,117, U4o 
2,649,718 
1,051,948 
8,013,237 
1,818,732 
M,S77,8BS 
2,374,838 
9,352,722 
1,861 ,303 
2 , 591 , 162 
1.371,721 
2.576,883 

28,264 
993 
8,609 
12,265 
13,434 

4,788,027 
558 , 543 
1.418.476 
3,129.308 
2,663,1.52 
1,051,948 
8,120,778 
1,849,597 
23,679,829 
2,391,580 
9,406,516 
1,869,5.54 
2, 604,, 568 
1,379,075 
2,591,401 

95 

2,000 
357 

0  ,xis7 

107,541 
30,865 
201,971 
16,742 
53,794 
8,251 
13,406 
7,354 
14,518 

3.287 

43,506,487 

316,036 

43,822,523 

5,846,554 
5,795,-526 
276,235 
12,540,367 
1,291,400 
25,760,142 
24 , 334 , 494 
446,275 

5,846,554 
5,804,693 
276,235 
12,553,365 
1 , 300 , 244 
25.781 .091 
24,552,9.50 
446,275 
146,515 
34,981 
25.180,721 
1 ,966,585 
1,969,764 
996 , 075 
1,271,830 
568 , 278 
876,856 
7.649.388 

9,167 

12,998 
8,784 
30,949 
218,456 

376,322 
Sib . Dzz 

21 , 143 
21,14s 

10 

17 ,449 
17,449 

31,731 
24,959,015 
1,950,311 
1,961,343 
979,785 
1,260,267 
568,278 
876,052 
7,696,036 

3,250 
221,706 
16  274 

8,421 
16,290 
11.563 

958 
96S 

10 

663 
147 
199 
152 

804 
6S,S62 

1.161 

1,171 

393,771 

58,305,193 

306,007 

58,611,200 

22,101 

1.486.046 
24,171 
1,778,178 

7,188 

1 ,493,234 
24,171 
1,779,254 

1,076 

3,288,395 

8.264 

3,296.659 

4,458 

393,771 

105,100,075 

630,307 

105.730.382 

22,101 

6,413 

393,771 

387,350,071 

1,645,439 

388,995,510 

29,810 

'  Figures  covering  operation  by  the  City  of  New  York  since  December  1,  1923  are  not  available. 
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TABLE  IV.    Traffic  statistics: 


Opehatixg  Street  Railways 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Kicvated  division  

New  York  Rapid  Transit  (B.-M.  T.)  


'I'otal . 


Third  A\'enue . 
Belt  I,ir 


Manhattan  and  Bronx  Surface 


Dry  Dork,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave.. 
New  York  City  Interborough . 

Southern  Boulevard  

Union . 


Westchester  Electric  

Third  Avenue  Railway  System  in  City. 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  SO,  19SS)  

New  York  Railways  Corp.  (/rom  May  I,  19tB)  

Eighth  Avenue  

Ninth  .Avenue  

N  w  York  &  Harlem  


Total. 


Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver   

Williamsburg  Bridge  Line  '  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface. 

Brooklyn  City  <  

Manhattan  Bridge  Three  Cent  Line'  ■  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Rece'vers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total . 


Richmond  Surface 

Richmond  Light  &  R.  R  

Sotithfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures.  . 


Total  

Total,  street  surface  lines . 
Grand  total . .   


Active  Cah-Seat  Miles 
(Regular  Passenger  Cars) 


Total 


R  ,773  .one  ,0U 
6,611,104,044 
.3,161 .832,000 
6,2.i9,423,296 


16, 032, 449,. 340 


227, 
21, 
49, 

148, 

118. 
44, 

.349, 
72, 
,02.9, 
77, 

382, 
83, 
82, 
49, 

104, 


123,460 
186,243 
079,317 
033,408 
227,81,5 
,597 ,  .569 
533,4921 
165,851 
9i7,!6S 
901 ,788 
665,172 
556,975 
917,184 
381.956 
320,726 


1,810,690,9.56 


229,6.59,786 
289,455,071 

12,. 575, 952 
564,063,390 

35,1.55,452 

,1.10, 909, esi 

,112,546,523 
21 ,231 ,264 
5, 697,. 504 
.571,280 
,140,048,661 
76,728,774 
84,062,733 
40,954,942 
49,853,040 
29,064,739 
44,832,087 
326, 496, SIS 


2,. 596,4.52. 627 


69,202,186 
1,083,146 
62,653,384 


132,938,716 


4,540,082,299 


20,572,531,639 


t  For  this  ratio  the  active  passenger  car  miles  are  used. 

-  Allowance  is  made  for  the  operation  of  certain  lines  for  less  than  a  full  year. 
'  Includes  Broadway  Line  operated  by  both  Third  .\ venue  and  42tl  St.,  Man.  &  St.  N.  .\ve. 
note  4  on  seconil  double  page  of  Table  \'ll. 

*  Only  two  of  these  routes  enter  New  Y'ork  City. 
^  Excluding  duplications. 

'  Discontinued  operation  May  18,  1924,  but  Company  has  not  gone  out  of  existence. 
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Car  moTement,  1925  —  Continued 


Revenue  Car  HonRS 

REGnLAB  Passenger 
Car  Trips  (RorNo) 

Average 
maximum 
number 
of 

passenger 

cars 
operated 
per  day  ^ 

Number 
of  routes 
or  car 
lines  at 
June  30, 
1925 

Regular 
passenger 

(active 
and  idle) 

Special 
passenger 
(chartered 
cars) 

Freight 
car 

Total 

Number 
during 
year 

Average 
length 
(miles)  1 

11,67S,U9 
7,290,314 
4,388,135 
5,884,503 

11 ,678,449 
7,290,314 
4,388,135 
5,884.701 

8.647,44s 
5,324,493 
3,322,9.52 
4,328,647 

22.32 
23.88 
19.82 
18.77 

3.718 
1,971 
1,747 
1,628 

9 
5 
4 
18 

17,562,952 

198 

17,563,150 

12,976,092 

21.14 

5,3-16 

27 

652,108 
109 , 630 
223,577 
513,992 
326.120 
118,386 

1,015,753 
225,831 

3,185.397 
338,351 

1,415,861 
277,221 
345,038 
209,186 
376,158 

1 

6.52,109 
109,630 
223,577 
513,992 
326,132 
118.386 

1,016,109 
225,876 

3.186.811 
338,351 

1,415,861 
277,221 
345,038 
209,186 
376,158 

431,037 
182,312 
299,331 
415,772 
.302,976 
103,528 
986,774 
294,386 

3.016.118 
264,473 

1,233,227 
245,088 
164,456 
109,942 
280,917 

11.00 
3.06 
4.71 
7.49 
8.61 

10.12 
8.07 
6.18 
7.71 
8.95 
7.48 
7.47 

15.76 

12.48 
9.07 

223 
26 
90 

174 
80 
33 

252 
51 

929 
81 

335 
65 
68 
34 
87 

5  5 
1 
4 
3  i 

5 
1 
17 
«  13 

3 

[11] 
11 

1 

2 

12 

3.i6 
45 
il4 

6,147,212 

414 

6,147,626 

5,314,219 

8.13 

1,599 

'  67 

(•) 
(') 

8 

'  4 

1 

».  »  IQ 

762,969 
703,314 
35 , 446 
1,612,710 
107 , 385 
S,22l,SU 
3,1.38,705 
52,629 
25,089 
7,547 
3,223,970 
220,912 
239,359 
121,140 
134,242 
67,902 

on  non 
oU ,  yo9 

S64.644 

762,969 
703,314 
35,  •'46 
1,612,710 
198,916 
3.S13,3SS 
3,138,710 
52,629 
25,08f 
14,019 
3,230,447 
220,997 
239,378 
121 , 161 
134,258 
67,902 
on  oQn 

864.685 

670,095 
.575,575 
47,471 
1,507,273 
253.513 
3.053,927 
2,869,563 
110,281 
58,352 
7.547 
3.045.743 
197,478 
305,481 
86,318 
66,893 
51,419 
46 , 431 
754.020 

8.67 
10.07 
5.77 
8.23 
3.61 
8.25 
8.40 
4.01 
2.51 
1 .89 
8.11 
9.79 
6,42 
11  24 
18.63 
11.05 
18.75 
10.01 

165 
174 
7 

.^81 

91. .531 
91,531 

23  9. 

750 
773 
12 
6 
1 

792 
42 
58 
19 
20 
14 
21 

174 

»  S3 
32 
I 
1 
1 
35 
'°5 
"  6 
2 
4 
12  2 
2 
21 

6,172 
6,472 

0 
85 
19 
21 
16 

141 

7,310,338 

146 

98,003 

7,408,487 

6,853,690 

8.38 

1,716 

89 

191,400 
2,931 
205,695 

12 

191,412 
2,931 
205,695 

176,785 
6,698 
143,266 

8.41 
3.61 
12.41 

33 
2 
40 

5 
1 
6 

400,026 

12 

400,038 

326,749 

10.06 

75 

12 

13,857,576 

572 

98,003 

13,956,151 

12,494,658 

8.32 

3,390 

'168 

31,420,528 

770 

98,003 

31,519,301 

25,470,750 

14.85 

8,736 

'195 

'  Figures  covering  operation  by  City  of  New  York  since  December  1,  1923  are  not  avaUable 
"  Brooklyn  Bridge  Line,  jointly  operated  by  Coney  Island  &  Brooklyn  and  Nassau  Electric 
is  included  under  both  companies. 

'  Includes  Kockaway  Parkway  Line,  operated  during  winter  months  only. 
1"  Excludes  North  Beach  Shuttle,  discontinued  .tanuary  1,  1925. 
1'  Excludes  Shuttle,  discontiaued  Januury  26,  l*.t2.j. 

1- Excludes  Far  Rockaway  to  Beach  line,  discontinued  September  14,  li»24:. 
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State  of  New  York,  Transit  Commission 

TABLE  IV.    Traffic  statistics  : 


Operating  Street  Railways 

Year's 

average 
of  running 

track 
operated 

(miles)' 

Total 
regular 
(active 
and  idle) 

Passenger 

Per  mile 
of  track 

Rapid  Transit 

347.73 
224.47 
123.26 
277.04 

199.675.964 
131,226.375 
68.449,589 
82,572,077 

574,227 
584.605 
555 , 327 
298,051 

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

624.77 

282,248,041 

451,763 

Manhattan  akd  Bronx  Suiifacb 

36.30 
3.70 
13.74 
19.89 
39.31 
10.21 

108.29 
39.52 

270.96 
23.96 
60.36 
11.74 
20.39 
16.88 
21 .20 

4,759,761 

557 , 5.50 
1.409.867 
3. 117.043 
2.649,623 
1.051.948 
8,010.404 
1,818,375 
23,374,571 
2,374,838 
9,352,722 
1,861,303 
2,.'>91,162 
1,371,721 
2 . 576 , 883 

131,123 
150,689 
102,610 
136,714 
67.403 
103,031 
73.972 
46.012 
86 . 266 
99.117 
154.949 
158.544 
127,080 
81,263 
121,551 

Belt  Line  

Third  Avenue  Railway  System  in  City .... 

Second  Avenue.  Receiver  

New  York  Railways  Co.  {to  April  SO,  1926)  

Total  

425.49 

43,503.200 

102.243 

Brooklyn  and  Qceens  Surface 

94,589 
117,771 
41,045 
90,747 
49,844 
92 . 504 
117,049 
111.014 
52,703 
3.798 
114.170 
44.861 
65,308 
38,506 
26,280 
35,407 
39 , 605 
41,042 

Coney  Island  &  Brooklyn  

61.81 
49.21 
6.73 
138.19 
18.36 
27i.30 
207.90 
4.02 
2.78 
3.76 
218.46 
43.46 
30.03 
25.44 
47.95 
16.05 
22.12 
185.05 

5,846,554 
5.795.526 
276,235 
12.540.367 
915.138 
25.3:3,820 
24.334,484 
446,275 
146.515 
14,282 
24,94/ ,666 
1,949.648 
1,961,196 
979,586 
1 ,200, 115 
568,278 
876,052 

7,.;.q.',,s7.5 

Manhattan  Bridge  Three  Cent  Line  

Other  Queens  surface  

677.81 

57,910.251 

85,437 

Richmond  Surface 

30.17 
1.48 
33.49 

1,486,040 
24,171 
1,778,178 

49,256 
16.332 
53.096 

City  of  N.  Y..  Dept.  of  Plant  &  Structures  

65.14 

3,288,395 

50.482 

1,168.44 

104.701,846 

89.608 

1,793.21 

386,949,887 

215,786 

'  Includes  all  track  operated  whether  owned,  leased  or  used  under  trackage  rights,  allowance 
being  made  for  changes  during  the  ,vear. 

'  Ratios  are  computed  on  the  basis  of  365  days,  except  in  the  case  of  the  New  York  Railways, 
wliich  sh.iws  for  Company  and  Corporation  averages  computed  on  the  basis  of  days  operated; 
on  the  bssis  of  172  d;i;,s  of  operation,  the  Southficld  Beach  average  would  be  141. 
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Car  movement,  1925  —  Concluded 


Car  Miles 

Passenqbb  Cab  Hours 

Average 
speed 
(miles 
per  hour)* 

Per  day  ' 

Per 

passenger 
car  per 
annum 

Total 
regular 
(active 
and  idle) 

Per  mile 
of  track 

Per  day  ' 

Per 
passenger 
car  per 
annum 

047. OS 8 
359,525 
187,533 
226,225 

53 . 705 
66 , 579 
39,181 
50,720 

11.678,449 
7,290,314 
4,388,135 
5,884,503 

33 , 585 
32,478 
35,601 
21,241 

31,996 
19,974 
12,022 
16,122 

3,141 
3,699 
2,512 
3,615 

17.10 
18.00 
15.60 
14.03 

773,283 

52,796 

17,562,952 

28,111 

48,118 

3,285 

16.07 

13,040 
1,528 
3,863 
8,540 
7,259 
2,882 

21,946 
4,982 

6i,0i0 
6,506 

30,766 

30,513 
7,099 
3,758 
7,060 

21,344 
2 1 , 444 
15,665 
17,914 
33,120 
31,877 
31,787 
35.654 
25.161 
29,319 
27,919 
28,635 
38,105 
40,345 
29,619 

652,108 
109,630 
223,577 
513,992 
326, 120 
118,386 

1,015,753 
225,831 

3,186,397 
338,351 

1,415,861 
277,221 
345,038 
209,186 
376,158 

17,964 
29,630 
16,272 
25,842 
8,296 
11,595 
9,380 
5,714 
11,756 
14,121 
23,457 
23,613 
16,922 
12,393 
17,743 

1,787 
300 
613 

1,408 
893 
324 

2,783 
619 

8,727 
927 

4,657 

4,545 
945 
573 

1,031 

2,924 
4,217 
2,484 
2,954 
4,077 
3,587 
4,031 
4,428 
3,429 
4,177 
4,226 
4.265 
5,074 
6. 153 
4.324 

7.30 
5.09 
6.31 
6.06 
8.12 
8.89 
7.89 
8 . 05 
7.34 
7.02 
6.61 
6.71 
7.51 
6.56 
6.85 

119,187 

27,207 

6,147,212 

14,447 

16 , 842 

3,844 

7.08 

16,018 
15,878 
757 
34,357 
2,507 
69.517 
66,670 
1,223 
401 
39 

68 , 333 
5,342 
5,373 
2,684 
3,452 
1,557 
2,400 

20 , 808 

35,434 
33,308 
39  462 
32,914 
39,  789 
33 . 832 
31,481 
37 , 190 
24,419 
14,282 
31 . 1,92 
46 , 420 
32,687 

63,006 
40,591 
41 ,717 
1,3.153 

762,969 
703,314 
35,446 
1,612,710 
107,385 
3,221, 824 
3, 138,705 
52,629 
25,089 
7,547 
3,223,970 
220,912 
239,359 
121 , 140 
134,242 
67 , 902 
80 , 989 
864,544 

12,344 
14,292 
5,267 
11,670 
5,849 
1 1 . 746 
15,097 
13,092 
9,02s 
2,007 
14,758 
5,083 
7,971 
4,762 
2 ,'  800 
4,231 
3,661 
4,672 

2,090 

1,927 
97 

4,418 
294 

8.826 

8,599 
144 
69 
21 

8,833 
605 
656 
332 
368 
186 
222 

2,369 

4.624 
4.042 
5.064 
4,233 
4.669 
4,296 
4.060 
4.3S6 
4.182 
7.547 
4.071 
5,260 
3,989 
6 . 376 
6.712 
4.850 
3.857 
4.912 

7.66 
8.24 
7.79 
7.78 
8.52 
7.88 
7  .75 
8.48 
5.84 
1.89 
7. 74 
8.83 
8.19 
8.09 
7.39 
8.37 
10.82 
8.78 

158,658 

33,708 

7,310,338 

10,785 

20,028 

4,255 

7.92 

4,071 
66 
4,872 

45,032 
12,086 
44,454 

191,400 
2,931 
205,695 

6,344 
1.980 
6,142 

524 
8 

564 

5.800 
1,466 
5.142 

7.76 
8.25 
8.64 

9,009 

43,845 

400,026 

6,141 

1,096 

5.334 

8.22 

286,854 

30,867 

13,857,576 

11,860 

37 , 966 

4.085 

7.56 

1,060,137 

44,284 

31,420,528 

17 , 522 

86,084 

3,596 

12.32 

'See  note  2;  on  the  basis  of  172  days  of  operation,  the  Southfield  Beach  average  would  be  17 

•  Ratios  obtained  by  dividing  active  and  idle  regular  passenger  car  miles  by  active  and  idle 
regular  passenger  car  hours. 

^  Discontinued  operation  May  18,  1924,  but  Company  has  not  gone  out  of  existence. 

*  Figures  covering  operation  by  the  City  of  New  York  since  December  1,  1923  arc  not  av  ailable 
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table  v.  traffic  statistics: 


Rbvekde  Pabsenoers 


Operating  Street  Railways 


Total 
number  ' 


Maximum 
in  one 
day 


Number  of 
transfers 
collected 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division   

New  York  Rapid  Transit  (B.-M.T.) 

Total  


1 ,ni9,Si4,S2S 
73(5,820,672 
352,723,553 
.591,256,029 


S.7S2,810 
'"  2,625,693 
'» 1,130,090 

1,865,207 


[22,373,  SIT] 
'12,130,367] 
110,243.4501 
•727,610 


1,680,800,254 


727,610 


Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E,  B'way  &  B  

42d  St.  Manh.  &  St.  N.  Ave   

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City 

Second  Avenue,  Receiver,  

New  York  Railways  Co.  (lo  April  SO,  ISSS)  

New  Y'ork  Railways  Corp.  (/r-jm  May  1,  1921)  

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


60,880,695 
11,847,078 
13,731,862 
44,. 527, 222 
25,741,290 
9,716,022 
79,308,464 
13,412,336 

2o!).ir,.',.'J6!l 
18,760,886 

122.015,626 
24,813,795 
21.709,501 
9.421,701 
26.688,468 


200.400 
42,740 
48,325 

149,495 
84,047 
33,223 

270,924 
50,921 


69,332 
'561,354 
'519,571 
82,671 
37,076 
96,6.53 


7,133,649 
345,634 
1,705,200 
5,191,498 
7,029,064 
4,200,033 

27,390,832 
2,288,838 

66,284,: 

326,509 
9,743,275 
1,859,405 


14,202 
2,076,266 


Total . 


482,574,946 


69,304,405 


Brooklyn  and  Qiteens  Sobpace 

Brooklyn  Heights,  Receiver^  

Williamsburg  Bridge  Line  '  

Brooklyn.  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface. 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers.  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


51,000,8,50 
56,409,260 
2.661,987 
116,097.696 
8,352,596 
234,512,38!) 
229, 613.. 538 
10,267,228 
1,, 558, 851 
2,477 
241 ,4i:l.0!)i 
11,831,720 
14,632„583 
7,629,396 
9,245,249 
6.712,1.56 
8.098,044 
68,149,148 


'  171,646 
'  283,973 
'  48,199 
'408,816 
74,377 

771,081 
35,078 
7,294 
25 


2,831,830 
5,780,880 
1.54,282 
14,032,167 
228,348 
23,027,607 
13, ,500, 381 


47,436 
51,165 
38,905 
39,255 
56,120 
29,480 


13,600,381 
982,799 
2,488,083 
142,286 


3,613,168 


Total , 


534,113,631 


40,141,0.56 


Richmond  Surface 

Richmond  Light  <fe  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. 


Total  

Total,  street  surface  lines. 
Grand  total  


9,883,746 
293,998 
9,112,421 


44,869 
7,878 
48,780 


1,321,321 


.563,715 


19,290,165 


1,885,036 


1,035,978,742 


111,330,497 


2,716,778,996 


112,058,107 


'  Exclusive  of  chartered  car  passengers. 

2  Ratios  are  computed  on  the  basi.s  of  3l'>.')  days,  except  in  the  case  of  the  New  Y'ork  Railways, 
which  shows  for  Company  mid  Corporation  iiveraijes  com))Utcd  on  the  basis  of  days  operated;  on 
the  basis  of  172  days  of  operation,  the  i^'outhfieUl  Kcach  uveruRe  would  be  1,709. 

=  These  ratios  are  based  on  the  avcraee  leniitli  of  running  track  operated  during  the  year  (see  Table 
IV.) 

"Collected  at  14ilth  Street  Subway  s\ation  from  Third  Avci  ue  Hc\alcd  l  Ofscngcrs. 
'Colk-clcd  at  Ulltli  Street  Elevalcil  station  from  Subway  Division  passengers. 
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PASSENGER  MOVEMENT,  1925 


Passenger  Re\-ence  I     Ai-erage  Numbee  op  Revento  Passexgers  Per  — 


Amount 
of  fares 

Per 
revenue 
passenger 
(cents) 

Per  i 
revenue  I 
and  1 
transfer    i      Day  - 
passenger  ! 
combined  j 
(cents) 

Mile  of 
track ' 

Pas- 
senger 
car 
mile 

Pas- 
senger 
car 
hour 

Pas- 
senge- 
car  trip 
(round) 

Car-seat 
rniles  per 
revenue 
passenger 

%S4,4T7.2iI  2.5 
36,&4I,033  60 
17,636,177  65 
29,562,801  48 

5.0o\  5.00 
500'           5  00 
5.00  5.00 
5.00  4.99 

2,985,05.i 
2,018,687 
966.366 
1,619.879 

3,133.305 
3.282,491 
2,861,622 
2,134,190 

5 .46 
5  61 
5  15 
7.16 

93.30 
101.07 

80.38 
100.48 

126.00 
138.38 
106.15 
136.59 

8.97 
8.97 
8.96 
10.59 

$84,040,012  73 

5.00!  5.00 

4.604,932 

2,690,270 

5.96 

95.70 

129.53 

9.54 

$2,990,897  35 

450.800  31 
686,593  10 

2,18.5,129  44 
1,287,064  50 

485.801  10 
3.965,423  20 

670.616  SO 
11,712.325  80 

938.044  30 
6.269.943  78 
1.272.060  86 
1.08.5,475  05 

469,793  45 
1.334.423  36 

4.91 
3.81 
5  00 
4.91 
5.00 
5  00 
5  00 
5.00 
i.91 
5  00 
5.14 
5.13 
5.00 
4.99 
5.00 

4  40 
3.70 
4  45 
4.39 
3  93 

3  49 
3.72 
4.27 
4.05 

4  91 
4.76 
4.77 

5  00 
4.98 
4  61 

166,796 
32,458 
37,622 

121,992 
70,524 
26,619 

217,284 
36,746 

710,041 
51.400 

401,367 

406.784 
59.478 
25.812 
73.119 

1,677.154 
3,201.913 
999.408 
2.238,674 
6.54,828 
951.618 
732.371 
339.381 
9-56,469 
783,009 
2,021,465 
2,113,611 
1,064,713 
558,158 
1,258,890 

12.79 

21.25 
9.74 

14.29 
9.72 
9.24 
9.90 
7.38 

11.09 
7  90 

13.05 

13  33 
8.38 
6.87 

10.36 

93  36 
108.06 
61.42 
86.63 
78.93 
82.07 
78.08 
59.39 
81.36 
55  45 
86.18 
89.51 
62  92 
45.04 
70  95 

141.24 
64.98 
45.88 

107.10 
84.96 
93.85 
80.31 
45.56 
85.93 
70.94 
98.94 

101  24 

132.01 
85.70 
95.00 

3.73 
1.79 
3.57 
3.32 
4  59 
4.59 
4.41 
5.38 
3.97 
4  15 
3.14 
3.37 
3.82 
5.24 
3.91 

$24,092,066  60 

4.99 

4.37 

1,322,123 

1,134,163 

11.09 

78.50 

90.81 

3.75 

8.72 
9.73 
9.64 
9.26 
9.13 
9.24 
9.44 
23.01 
10.64 
0.17 
9  68 
6.07 
7.46 
7.79 
7.34 
11.81 
9  24 
7.66 

76.11 
98.01 
56.08 
77.02 
32  95 
76.79 
80.02 
93.10 
26.71 
0.33 
79.27 
59  91 
47.90 
88.39 
138  21 
130.54 
174  41 
77.12 

4.76 
4.59 
4.72 
4.50 
4.87 
4.59 
4.67 
2.52 
2.71 
2.00 
4. 58 
5.54 
4  27 
4.91 
5.00 
5.00 
4.99 
4.90 

139,728 
154,. 546 
7.293 
318.076 
22.884 
642, 5S7 
629,078 
28.129 
4,271 
7 

661,485 
32.416 
40,089 
20,903 
25,329 
18,390 
22,186 

159,313 

66.85 
80.20 
75.10 
71.99 
77.78 
72.79 
73.16 
195.09 
62.13 
0  33 
74.89 
53.56 
61.13 
62.98 
68.87 
98.85 
99  99 
67.26 

$2,563,887  94 
2.856.619  16 
132,796  19 
5,850,028  99 
417,629  85 
ll.SgO.962  13 
11,363,196  30 
258,812  24 
42,305  87 
49  54 
ll,S6i,SeS  95 
709,895  17 
731,629  15 
381,470  35 
461,998  07 
335,607  84 
403,953  91 
S,02i,.oS4  J,9 

5.03 
5.06 
4.99 
5.04 
5.00 

4  95 
2  52 
2.71 
2  00 
4.83 
6.00 

5  00 
5.00 
5  00 
5.00 
4.99 
5.20 

825,123 
1,146,297 
395,540 
&i0,131 
454,934 
854,985 
1,104,442 
2,554,037 
560,738 
659 

1,105,200 
272,244 
487,266 
299.898 
192,810 
418,203 

314.235 

4.50 
5  13 
4.72 
4.86 
4  21 
4. 81 
4.85 
2.07 
3.65 
230.63 
4.71 
6.49 
5.74 
5.37 
5.39 
4.33 
5.54 
5.60 

$26,509,880  57 

4.96 

4.62 

1,463,325 

787,999 

9,22 

73.06 

77.93 

4.86 

$766,368  77 
14,699  40 
446,932  91 

7.75 
5.00 
4.90 

6.84 
5.00 
4.62 

27,079 
805 
24,966 

327,602 
198.647 
272.094 

6.65 
12.16 
5.12 

51.64 
100  31 
44.30 

55.91 
43.89 
63.60 

7.00 
3.68 
6.88 

$1,228,001  08 

6.37 

5.80 

52,850 

296,134 

5.87 

48.22 

59.04 

6.89 

$51,829,948  25 

5.00 

4.52 

2,838,298 

886.634 

9.89 

74.76 

82.91 

4.38 

$135,869,960  98  5.00 

4.8oj  7,443.230 

1.515.037 

7.02 

86.47 

106.66 

7.57 

*  Transfers  collected  from  surface  car  passengers  at  Marcy  Avenue  and  Broadway,  and  Fourth 
Avenae  and  85th  Street. 

'  The  ma.dtnu'n  nu  nber  of  passengers  per  day,  as  reported  by  the  company,  includes  as  second 
fare  oasse  igers  those  paying  an  adlitio  ial  two  cents  for  a  transfer. 

'  Di.scoatinued  operation  May  18,  1924,  but  Compaay  has  not  gone  out  of  existence. 

*  Figures  cov^ering  operation  by  the  City  of  Xew  York  since  December  1,  1923  are  not  available 
1"  From  pro\'isional  daily  figures  subniitte  1  by  re.sponclent. 
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table  vi.  traffic  statistics  —  car  and  passenger 


Operating  Street  Railways 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division   

Elevated  division  

N'ew  York  Rapid  Traasit  (B.-M.  T.)  - 

Total  


Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard   

Union    

Westchester  Electric  

Third  Ave.  Ry.  System  in  City. . . 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  S'j,  . . . 

New  Y'ork  Railways  Corp.  {fnjfn  May  1, 1925) . 

Eighth  Avenue   

Ninth  Avenue  

New  York  &  Harlem  


Total. 


Brooklyn  and  Queens  Surface 

Brooklyn  Heii^hts,  Receiver'  

Williamsbarg  Bridge  Line-  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  k  Gravesend  

Nassau  Electric  

South  Brooklyn  

B.-M.  T.  surface  

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin   

Bueh  Terminal  

Other  Brooklyn  aurt'ace  

New  York  &  Queens  County,  Receivers ,  . 

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers,  

New  York  &  Long  Island,  Receivers  

Ocean  Electric   

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


July 


August 


81,6'J9,081  77,698,761 

52,517,2S8  .50,070,890 

29,051,793'  27,627,875 

49,268,853  46,5.59,139 


September 


130,837,934 


85,676.416 
56,457,659 
29,217,757 
46,493,947 


124,257,904  132,109,363 


5,285,848 
916,320 
1,216,551 
3,936,052 
2.120,848 
790,232 
6,845,306 
1,216,064 

22,327,221 
1,698,492 

13,395,567 


1,876,018 
726,499 
2,0.50,661 


42,074,458 


Total. 


Richmond  Surface 

Richmond  Light  &  R.  R  

Southiield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. . 


Total  

Total,  street  surface  lines. 


Grand  total. 


,040,172 
,976,053 
548,398 
,054,259 
,208,130 
,827,012 
,956,635 
846,226 
137,612 
318 
,940,791 
.085,508 
,230,766 
737,546 
808,937 
.181,265 
674,942 
.718, 96i 


47,486,767 


983,901 
9a, 487 
969,. 342 


2,046,730 


91.607,9.55 


222,445,889 


5,004,224 
838,281 
1,156,105 
3,715,977 
2,015,619 
737,105 
6,511,125 
1,173,721 

21.162,157 
1,637,408 

13,073,801 


1,813,431 
725,477 
1,876,649 

40,278,923 


46,233,458 


952,802 
97,494 
951,649 


2,001,945 


8,514,326 


212,772,230 


5,128,886 
961,744 
1,180.312 
3,758,874 
2,046,949 
727,471 
6.462,779 
1.109,284 

21.376.299 
1,634,304 

13,111,957 


1,870,817 
788,677 
2,203,666 

40,985,720 


4.147,106 
4,751,669 
247.171 
9,713,736 
781,782 
19,641,464 
19,107,764 
857,507 
112,833 
219 

20,078,S2S 


044,867 
1,214.305 
642,569 
824,362 
630,1 
668.475 
5.024.767 


44,744,554 


834,460 
35,556 
804,764 


1,674,780 


87,405,054 


219,574,417 


October 


95.685.227 
63,888,588 
31,796,639 
49,320.949 


145,006,176 


5,379,778 
1,074,497 
1,209,882 
3,954,303 
2,212,925 
833,520 
6.751,291 
1.130, .531 

23.546,727 
1,619,997 

13,370,330 


1,951,433 
850,152 
2,507,091 


42,845,730 


4,373,680 
4,569,255 
129,213 
9,935,836 
518,236 
19,526,220 
20,025,902 
909,626 
114,105 
253 

21,049,886 
1.044 


238,821 
572,454 
823,864 
399,052 
695,983 
.774,840 


45,350,946 


815,874 
s 3,770 
771,319 


1,590,963 


89,787,639 


234,793,815 


137,681,271 


221,066,618 


1  Discontinued  operation  May  18,  1924,  but  Company  has  not  gone  out  of  existence. 

2  Figures  covering  operation  by  the  City  of  New  York  since  December  1,  1923  are  not  available. 
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MOVEMENT  BY  MONTHS,  1923:    (A)  Revenue  passengers 


December 

January 

February 

March 

April 

May  June 

Year 
July,  1924  to 
June,  1925 

97,516,885 
67.355,146 
30,161,739 
50,576,561 

98,552,951 
68,738,932 
29,614,019 
50,984,090 

87.897.285 
61,002,454 
26,894,831 
46,432,602 

97.811.867 
67,486,566 
30,325,301 
51,788,770 

95.468.786 
65,4.53,5*15 
30,005,221 
51,232,858 

i 

94,327,092  86,683,396 
61.236.397!  57.691.263 
30.090,695  28,992,132 
51,646,221,  50,138,243 

1 .089 .64!,  .226 
736,820,672 
3.52,723,553 
591,256,029 

148,093,446 

149,337,041 

134,329.887 

149.600,637 

146,691,644 

145,973,313|  136,821,638 

1.680,800,354 

5,447,016 
1,085,733 
1,226,723 
3,772,294 
2,175,287 
824.234 
6.738,477 
1,120,390 

21,590,15!, 
1,634,148 

12,619,144 

4,626,222 
1,017,799 
1,024,950 
3,348,175 
2.117.858 
766,799 
6,336.749 
1,081.257 

20.519,809 
1,284,189 

10,452,140 

4,345,893 
933,048 
974,840 

3,258,572 

1,954,991 
730,224 

5,945,845 
986,090 
19. 129. SOS 

1,315, ll'J 
10.206.085 

5,076,979 
1,041.170 
1,152,084 
3,768,305 
2,194,471 
838,584 
6,678,591 
1,072,765 

21. 822. 9 1,9 
1,582,948 

11,967,521 

5.081,361 
1,017,597 
1,140,96.1 
8,731,517 
2.194,737 
852,151 
6,677,433 
1,101,359 

21.797.120 
1,604,451 

12,021,332 

5,215,706 
1,008,688 
1,132,418 
3,801,361 
2,312,550 
912,925 
6,986,117 
1,149,735 
22,619,500 
1,638,220 

11,999,608 
1,885,899 
851,484 
2,251,022 

5,204,270 
934,977 
1,141,567 
3,847,593 
2,303,738 
897,954 
7,008,582 
1,229,055 
22,567,736 
1,612,044 

12,814,187 
1,833,299 
823,427 
2,084.766 

60,880,695 
11,847,078 
13,731,862 
44  ,,527, 222 
25,741,290 
9,716,022 
79.308,464 
13,412,336 

269,164.969 
18,760,886 

122,015,626 
24,813,795 
21,709,501 
9,421,701 
26,688,468 

1,919.408 
872.034 
2.478.735 

1,562.481 
657.472 
2,141,828 

1,540.0.50 
659,788 
2,022,895 

1,808,994 
816,074 
2,380,893 

1,848,543 
838,749 
2,385,267 

41.913,623 

36,417,919 

34,873,440  40,379,379 

40,495,462 

41,145,733 

41,735,459 

482,574,946 

 1 

4.500.433 
4.387,023 
100,591 
9,870,678 
509,725 
19,568.1,50 
20,108,996 
911.753 
137.524 
256 

11.158.529 
968.937 

1.292.015 
603,657 
728,465 
345,869 
663,965 

4,602.908 

4,227,793 
4,021,991 

101,000 
8,914,667 
525,604 
17,791,056 
18.601,674 
814,721 
92,186 
61 

19,608.642 
904,034 

1,191,049 
573,549 
654,458 
295,985 
605,098 

4.224.173 

3,941,310 
3,776,398 
98,655 
8,393,736 
476,368 
16.685.467 
17,358,826 
764,879 
108,051 
91 

18.251,847 
861,348 

1.097,955 
548,518 
637,434 
306,246 
597,022 

4.048.523 

4,433,219 
4,275.864 
113.037 
9,659,445 
527,804 
I9.009.3G9 
19,642,052 
880,717 
140,603 
269 

20.66S.64i 
971,752 

1,238,442 
628,470 
734,424 
372,803 
690,714 

4.636,606 

4,389,298 
4,413,021 
126,685 
9,684,035 
524,341 
19.137.380 
19,349,939 
891,720 
152,936 
233 

20,594,828 
941,366 

1,238,553 
652,851 
774,662 
345,747 
717,137 

4,670,316 

4,505,766 
4.913,743 
178,095 
10,175.109 
598.562 
20.371.276 
19,9.'53,241 
870,319 
154,936 
165 

20,078,661 
1,048,272 
1,274,120 
716,483 
872,946 
459,291 
773,252 
6,144.364 

4,202,634 
5,524,346 
366,336 
10,463,690 
941,001 
21,498,007 
19,419,316 
817.112 
178.524 
151 

20,415,103 
984,835 

1,248,477 
738,773 
837,605 
740,620 
704,676 

6.254,986 

51,000,850 
56,409,260 
2.661,987 
116,097,696 
8,352,596 
234.622.389 
229,613,538 
10,267,228 
1,558,851 
2,477 
241,442.094 
11,831,730 
14,632,583 
7,629,396 
9.245,249 
6,712,156 
8,098,044 
58.149.148 

45,129,887 

41.523,870 

38,965,837 

44,309,615  44,202,524 

46,494,300 

47,168,096 

534,113,631 

839,973 
(') 

687.841 

830.305 

P) 

633,973 

7.59,367 
641,119 

813,949 
712,735 

763,354 
3  839 
699,776 

775,400 
11,856 
763,249 

740,956 
50,996 
797,589 

9,883,746 
293,998 
9,112,421 

1,527.814 

1,464,278 

1,400,486 

1,526,684 

1,463,969 

1,550,505 

l,589,541j  19,290,165 

88.571,324 

79,406,067 

75,239,7631    86,215,678i  86,161,955 

89,190,538 

90,493,09611,035,978,742 

236,664,770 

228,743.108^  209,569.6.50  235,816.315 

232,853.599 

235,163,851 

227, 314, 734j2, 716, 778, 996 

'  Summer  line;  operation  suspended  from  October  13,  1924  to  April  25,  1925. 
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TABLE  VI.    Traffic  statistics  —  car  and  passenge 


Operating  Street  Railways 

July 

August 

September 

October  November 

Rapid  Transit 

Subway  division  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Surface 

Belt  Line  

Dry  Dock,  E.  B'way  (St  B   

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric   . 

ibird  Ave.  Ry.  System  in  City 

Second  Avenue,  Receiver  

New  York  Railways  Co.  ((o  April  SO,  1925) . . 
New  York  Railways  Corp.  {from  May  1, 1926) 

New  York  &  Harlem  

Total  

Brooklyn  and  Queens  Surface 

ii,078,i5i  05 
2,625,864  40 
1,4.52,589  65 
2,463,442  67 

tS, 884, 938  26 
2,503,544  50 
1,381,393  75 
2,327,956  96 

ti, 283, 770  80 
2,822,882  95 
1,460,887  85! 
2,324,697  33 

$4,784,261  36 
3,194,429  40 
1,589,831  95 
2,466,047  43 

$4,643,373  76 
3,096,096  20 
1,447,277  55 
2,340,689  82 

$6,541,896  72 

$6,212,895  21 

$6,608,468  13 

$7,250,308  78 

$6,884,063  57 

$259,709  24 
33,946  74 
60,827  55 

193,472  92 

106,042  40 
39,511  60 

342,265  30 
60,803  20 
1,096,678  96 
84,924  60 

688,259  16 

$246,057  22 
31,060  05 
57,805  25 

182,716  83 

100,780  95 
36,855  25 

325,556  25 
58,686  05 
1 ,039,517  85 
81,870  40 

672,514  97 

$251,950  74 
36,272  33 
59,015  60 

184,560  68 

102,347  45 
36,373  55 

323,138  95 
55,464  20 
1 ,049,123  60 
81,715  20 

674,919  57 

$264,070  20 
40,533  85 
60,494  10 

193,839  85 

110,646  25 
41,676  00 

337,564  55 
56,526  55 
1,105,361  36 
80,999  85 

687,831  57 

$249,621  96 
38,635  00 
58,773  25 

178,162  79 

104,565  85 
40,241  15 

318,308  45 
52,104  25 
1,040,412  70 
74,978  30 

606,534  57 

93,800  90 
36,181  86 
102,533  03 

90,671  55 
36,125  97 
93,832  44 

93,540  85 
39,309  29 
110,183  28 

97,571  65 
42,391  27 
125,354  54 

89,956  40 
40,496  54 
115,249  79 

$2,102,278  50 

$2,014,533  18 

$2,048,791  69 

$2,139,500  23 

$1,967,628  30 

$208,444  22 
240,745  65 
12,328  49 
489,350  78 
39,089  13 
989,958  27 
945,9.55  00 
21,615  36 
3,111  21 
4  38 
970,685  95 
62,692  04 
60,715  25 
32,128  45 
41,107  05 
31,509  46 
33,342  03 
261,494  28 

Coney  Island  &  Brooklyn  

B.-M.  T.  surface  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Steinway  Railways,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  

Total  

Richmond  Surface 

Southfield  Beach  

City  of  N.  Y.  Dept.  of  Plant  &  Structures . . . 

Total  

Total,  street  and  surface  lines  

$202,924  66 
300,403  19 
27,322  48 
505,185  83 
60,406  51 
1,096,242  67 
936,235  93 
21,335  03 
3,802  00 
6  36 
961,379  S2 
65,122  50 
61,538  30 
36,877  30 
40,875  68 
59,063  25 
33,707  54 
297,184  67 

$199,553  84 
281,222  23 
27,087  37 
494,921  25 
62,939  91 
1,066,724  60 
903,799  36 
20,663  15 
3,381  76 
6  22 
927,860  49 
62,938  40 
60,125  70 
34,023  60 
42.121  93 
66,727  60 
33,421  75 
299,368  98 

$219,923  52 
231,983  06 
6,514  15 
501,259  27 
25,911  80 
985,691  80 
991,959  86 
22,929  18 
3,145  41 
5  06 
1,018,039  61 
62,679  94 
61,941  05 
28,622  70 
41,080  35 
19,952  60 

248,976  23 

$214,472  47 
213,810  21 
5,377  15 
473,104  93 
24,112  19 
930,876  96 
930,953  91 
22,256  84 
2,947  40 
3  00 
966,161  16 
55,629  68 
58,278  30 
26,702  70 
35,307  .55 
15,026  85 

222,746  01 

$2,354,806  56 

$2,292,934  07 

$2,222,138  50 

.$2,252,607  54 

$2,109,784  11 

$78,691  80 
4,674  35 
48,563  95 

$76,207  39 
4,874  70 
47,651  35 

$64,741  40 
1,777  80 
39,810  36 

$62,377  36 
'  188  50 
37,925  35 

$59,660  29 
33,221  40 

$131,930  10 

$128,733  44 

$106,329  56 

$100,491  21 

$92,881  69 

54,589,015  16 
$11,130,911  8S 

$4,436,200  6t 

$4,377,259  75 

$4,492,598  95 

1$4, 170,294  10 

$10,649,095  9C 

$10,985,727  88 

$11,742,907  7e 

$11,054,357  67 

',  ^,  ^  See  these  notes  on  preceding  double  page. 


Fifth  Annital  Report,  1925  281 


movement  by  months,  1925:    (B)  Passenger  earnings 


December 

January 

February 

March 

April 

May 

June 

Year 
July,  1924  to 
June,  1925 

3,367.757  30 
1,508,086  95 
2,528,828  07 

■t4,917,6i7  66 
3,436,946  60 
1,480,700  95 
2,549,204  47 

14,394,864  26 
3,050.122  70 
1,344,741  55 
2,321,630  09 

(4,890,593  35 
3,374,328  30 
1,516,265  05 
2,589,438  51 

i 4, 77 2, 939  30 
3,272,678  25 
1,500,261  05 
2, .561, 642  91 

$4,716,364  60 
3,211.819  85 
1,. 504, 534  75 
2,582,311  07 

(4. 334. 169  75 
2,884,563  15 
1,449,606  60 
2,506,912  15 

■t64, 477,2 11  25 
36,841.033  60 
17,636,177  65 
29,562,801  48 

17,404,672  32 

$7,466,852  02 

$6,716,494  34 

$7,480,031  86 

$7,334,582  21 

$7,298,665  67 

$6,841,081  90 

$84,040,012  73 

1267,612  30 
41,609  28 
61,336  15 

184i901  62 

108,764  35 
41.211  70 

336,923  85 
56,019  50 
1.098,378  76 
81,707  40 

648,465  29 

$227,162  16 

39,674  99 

51 ,247  50 
164!081  05 
105,892  90 

38.339  95 
316,837  45 

54,062  85 
997',298  86 

64,209  45 
536,334  17 

$213,361  69 
35,917  14 
48,742  00 

159,704  72 
97,749  55 
36,511  20 

297,292  25 
49,304  50 

938,683  05 
65,755  95 

523,922  18 

$249,279  15 
39,814  63 
57,604  20 

184,822  47 

109,723  55 
41,929  20 

333.929  55 
53,638  25 
1.070,741  00 
79,147  40 

614,458  85 

$249,672  61 
39,067  35 
57,048  25 

183!096  29 

109.736  85 
42,607  .55 

333.871  65 
55,067  95 
1,070.168  60 
80.222  55 

616.703  45 

$256,365  34 

38,628  65 

56,620  90 
186,617  51 
115,627  50 

45,646  25 
349.305  85 

57,486  75 
1,106,298  76 

81,911  00 

$256,034  74 
35,640  30 
57,078  35 
189!  1.52  71 
115.186  90 
44,897  70 
350,429  10 
61,4.52  75 
1.109.872  66 
80,602  20 

$2,990,897  35 
4.50,800  31 
686,593  10 
2,185,129  44 
1,287,064  50 
485,801  10 
3,965,423  20 
670,616  80 
12,722,325  80 
938,044  30 
6.269.943  78 
1,272,060  86 
1,085.475  05 
469,793  45 
1,334,423  36 

614,981  00 
94,294  95 
42,461  27 

112,551  11 

657,079  86 
91,664  95 
41,031  39 

104,238  28 

95,970  40 
43,508  84 
123,936  75 

78,124  05 
32,835  61 
107,091  41 

77,662  56 
32,897  90 
101,144  72 

90,449  70 
40,716  21 
119,044  64 

92,427  15 
41,837  30 
119.263  37 

$2,091,967  43 

$1,815,893  54 

$1,739,306  30 

$2,014,557  80 

$2,020,622  32 

$2,052,498  08 

$2,084,489  23 

824,092,066  60 

$198,267  44 
191,799  41 
4,915  55 
423,657  38 
23,818  42 
842,468  20 
8.59,814  62 
19,279  32 
2,876  47 
1  82 
68;, 9?^  23 
51,680  88 
54,897  75 
27,425  90 
31,777  70 
15,312  30 
29,768  66 
210,863  19 

$220,622  44 
223,961  80 
6,347  71 
488.059  22 
26.217  06 
966,208  23 
957,464  57 
22,475  35 
4,105  86 
4  66 
984, OtO  44 
56.481  97 
61,927  65 
321643  10 
38.677  05 
17,287  37 
35,774  25 
242,791  39 

J226,447  83 
222,817  29 
5,025  75 
497,802  96 
25,486  22 
977 ,580  06 
995,144  26 
22,986  39 
3,731  05 
5  12 

1,011,866  82 
58,136  21 
64,600  75 
30,182  85 
36,365  03 
17,293  45 
33,109  62 
239,687  91 



$212,854  23 
204,536  57 
5,027  76 
449.903  56 
26.280  24 
898,602  36 
921,5.53  10 
20.537  43 
2,462  80 
1  22 
9U,S64  55 
54,242  06 
59,552  45 
28.677  45 
32,611  40 
14,799  25 
30,172  70 
220.065  31 

$222,996  19 
217,102  14 
5.646  49 
487,247  95 
26.390  21 
959,382  08 
972,737  16 
22,197  31 
3,761  30 
5  38 
998.701  15 
.58,305  14 
61,922  10 
31^423  .50 
36,633  58 
18,640  15 
34,438  98 
241,363  45 

$226,307  98 
249,135  83 
8,912  87 
512,759  99 
29,928  11 
1,027,044  78 
987,157  43 
21,935  17 
4,169  68 
3  30 

1.013.266  68 
62,896  27 
63  706  00 
35! 824  15 
43,579  05 
22.964  55 
38., 564  11 
267.534  13 

$211,073  12 
279,101  78 
18,290  42 
526,775  87 
47,050  05 
1.082.291  24 
960,421  10 
20,601  71 
4  810  93 
3  02 
986,836  76 
59,090  08 
62,423  85 
36,938  65 
41,861  70 
37i031  01 
35,1.53  75 
272,499  04 

$2,563,887  94 
2,856,619  16 
132,796  19 
5,8.50.028  99 
417,629  85 
/)  820.962  13 
ll]363,196  30 
258,812  24 
42,305  87 
49  54 
11.664.363  96 
709,895  17 
731,629  15 
381,470  35 
461,998  07 
335,607  84 
403,9.53  91 
3.024.564  4'J 

12,239,134  78 

$2,063,212  22 

$1,935,293  62 

$2,199,447  58 

$2,192,050  06 

S2. 307. 844  49 

$2,340,627  04 

$26,509,880  57 

$64,891  20 
(•) 

33,464  05 

$63,938  92 
30,733  37 

$58,117  05 

(■') 

31,119  25 

$62,086  95 
34,716  30 

$58,934  84 
'41  95 
34,098  35 

$59,402  26 

592  80 
36,924  16 

$57,319  31 

2,549  30 
38,705  02 

$766,368  77 
14,699  40 
446,932  91 

$98,355  25 

$94,672  29 

$89,236  30i     $96,803  25'     $93,075  14 

$96,919  22 

$98,573  63 

$1,228,001  08 

$4,429,457  46 

$3,973,778  05 

$3,763,836  22'S4.310,808  63  S4. 305. 747  52 

$4,457,261  79 

$4,523,689  90 

$51,829,948  25 

$11,834,129  78 

$11,440,630  07  $10,480,330  56  $11,790,840  49jSll,640,329  73 

$11,755,927  46  $11,364,771  80 

$135,869,960  t'8 
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State  of  New  York,  Transit  Commission 

TABLE  VI.    Traffic  statistics  —  car  and  passenger 


Operating  Street  Railways 


July 


August 


September 


October 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  diviaion  

Elevated  division  

New  Yorlc  Rapid  Transit  (B.-M.T.). 


[I,(!i£,fi70] 
1906,6551 
1735,915] 
55,030 


1880.567] 
1700,953] 
58,061 


[1,737.864] 
1939,901] 
1797,963] 
62,823 


U.OSe. 747] 
11.045,541] 
1891.206] 
63,490 


Total. 


55,030 


58,061 


62,823 


63,490 


Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  Bway  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Ave.  Railway  System  in  City 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  SO,  ;.925)  .  . 
New  York  Railways  Corp.  (from  May  I,  1925)  . 

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


695,007 
32,581 
161.346 
464,568 
633.504 
392,421 

2,602,371 
252,989 

6,234.787 
35,285 

1,086,670 


648,678 
30,516 
1.54,944 
4.35,315 
595,445 
360,284 

2,466,439 
244,072 

4.936.693 
29,053 

1,066,655 


615,980 
31,001 
149,747 
449.371 
571,598 
351.038 

2,324,919 
196,299 

4.689.963 
29,428 

1,080,992 


644,058 
33,154 
152,675 
484,121 
620,874 
358,945 

2,352,827 
191,336 

4,837.990 
26,412 

1,101,378 


2,524 
185,977 


1,S 
158,825 


1,648 
181,286 


1,451 
201,180 


Total . 


6,545,243 


6,192,194 


5,983,307 


6,168,411 


Brooklyn  and  Qdeens  Sdrface 

Brooklyn  Heights,  Receiver'  

Wilhainsburg  Bridge  Line^  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

B.-M.  T.  surfac"  

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin   

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers .  . 

Steinway  Raiiwa.vs,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers   

Other  Queens  surface  


231,. 538 
527,679 
40.086 
1,2.52,006 
28,300 
2,079.809 
1,143,154 


226,017 
514,713 
42,631 
1.190,633 
30,963 
2,004,967 
1,092,393 


229,621 
481,774 
14.369 
1,177,583 
21,138 
1,924,486 
1,107,167 


245,8.50 
484,033 
4,993 
1,206,137 
15.098 
1.966,111 
1,151,879 


1.143.164 
84,391 
230.684 
64,934 


1,092.393 
81,291 
216,399 
8,371 


1,107,167 
78.276 
214,172 
7,670 


1,161,879 
83,822 
215.191 
6,861 


380.009 


306,061 


300,118 


SOS, 874 


Total. 


3,602,772 


3,403,411 


3,331,770 


3,413,864 


Richmond  Surface 

Richmond  Light  &  R.  R  

Southfield  Beach  

City  of  N.  Y,,  Dept.  of  Plant  &  Structures. 


Total  

Total,  street  surface  lines . 
Grand  total  


160,626 


150,332 


115,026 


102,271 


59,805 


56,745 


47,928 


40,084 


220,431 


207,077 


162,954 


142,355 


10,368,446 


9,802,682 


9,478,031 


,724.630 


10,423,476 


9,860,743 


9,540,854 


,788,120 


'.'See  corresponding  notes,  Div.  A  of  th 't table. 
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movement  by  months,  1925:    (C)  Transfers 


December 

January 

February 

March 

April 

May 

June 

Year 
July,  1924  to 
June,  1925 

[1,009.038] 
[1.081,2601 
[927.7781 
61,003 

\S. 036, 799] 
[1.084.4491 
[952.3501 
56.468 

ll.86S.01g] 
[995.1841 

[866.828] 
56.302 

\i. 031, 316] 
[1.094,7391 
[936.5771 
63.238 

[1.918,112] 
(1,040.8571 

[885.2551 
63.561 

[1.954.801] 
(1,0S3,4681 
[891,3341 
64.. 582 

[1,746,839] 
1969,3051 
[777,5341 
62,850 

[22.373.817] 
[12,130,3671 
110,243.450] 
727.610 

61,003 

56,468 

56.302 

63,238 

63.561 

64,582 

62,850 

727,610 

597,696 
30,580 
149,102 
456,158 
581.797 
332.673 

2.222.144 
166.577 

4,536,717 
26,128 

1,003,843 

480,242 
25,354 
118,325 
362,253 
537,195 
302,801 

1,977,085 
153,783 

3.957.038 
20,152 
765,086 

478.815 
24,854 
113,223 
363,838 
500,268 
295,833 

1,911,938 
142,128 

3,830.897 
21,686 
787,229 

582,181 
27,810 
139,68.5 
434,114 
588.707 
349.155 

2.229.857 
168.773 

4.520.282 
26.720 
930.165 

576,732 
27,256 
135,999 
434,591 
585,994 
350.763 

2.244. 148 
178,654 

4,534.137 
27,637 
965,166 

604,136 
26,943 
139,467 
437,624 
622,956 
385.154 

2.427.079 
196.893 

4.840,252 
30.608 

623,627 
25,596 
144,600 
426,908 
621.906 
390.025 

2.4^1.346 
233.612 

4.947.629 
26.732 

7,133,649 
345,634 
1,705,200 
5.191.498 
7.029.064 
4.200,033 

27.390.832 
2.288.838 

55,28i.748 
326.509 
9.743.275 
1,859,405 

928,751 

930,654 

864 
185,777 

449 
127,739 

506 
126,415 

766 
163.762 

a53 
188,054 

984 
190,845 

i.i99 
188.266 

14,202 
2,076,266 

5,753,339 

4,870,464 

4,766,733 

5.641,695 

5,715,847 

5,991,440 

6.094,471 

69,304,405 

—  '  



252,930 
482,615 
3,286 
1,179,377 
15,539 
l,m.747 
1.135,440 

237,376 
461,004 
2,699 
1,083,552 
16,331 
1.800.962 
1,102,383 

217,881 
419.536 
2.664 
990,353 
15,250 
1.645.684 
1,010,252 

244,825 
465,400 
3.400 
1,1.53.484 
16.121 
1.883.230 
1,123,292 

238.178 
496.702 
4.451 
1,216.267 
15.191 
1,970.789 
1.198.. 570 

238,633 
494.304 
7.051 
1,211.967 
16.478 
1.968,433 
1,199,026 

235,142 
507,398 
24,675 
1,231,242 
23,990 
2.021.447 
1 , 180,596 

2,831,830 
5,780,880 
154.282 
14.032.167 
228.348 
S3. 027. 507 
13.500. 381 

1,135,440 
75,366 
210,991 
5,293 

1.101,383 
72,703 
189,487 
5,608 

i.oio.m 

66,895 
178,248 
6,705 

1,113.192 
76,028 
203,172 
7,350 

1.198,570 
89.970 
204.252 
6,964 

1,199,026 
101,658 
218.342 
8,809 

1,180.596 
99,064 
210.895 
9,006 

13,500.381 
982.799 
2.488.083 
142.286 

191,650 

167.798 

251.848 

286.550 

301.186 

328,809 

318,965 

3,613,168 

o,oW,oOt 

Oi  1/1 1 IM 

3,470, 545 

t    4nR  ORQ 
0 ,4yD, JOo 

0 ,  oi£ , UUo 

An  \A\  n^R 
4U, 141 , USD 

101,185 

101,567 

94,764 

101,202 

94,972 

102,569 

102,928 

1,321,321 

46,029 

35,375 

36,473 

47.508 

52,076 

50,153 

45,026 

563.715 

147,214 

136,942 

131,237 

148,710 

147.048 

152,722 

147,954 

1.885.036 

9,261,390 

8,178,549 

7,805,754 

9.083.477 

9.333,440 

9,640,430 

9.764,433 

111.330,417 

9,322,393 

8,235,017 

7,862,056 

9.146,715 

9,397,001 

9,705,012 

9,827,283 

112,058,107 
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TABLE  VI.    TrafiBc  statistics  —  car  and  passenger  movement 


OPBRATINO  StIIEET  IUiLWATS 

July 

August 

September 

October 

November 

Rapid  Transit 

Interborough  Rapid  Transit  

Subway  division  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Surface 

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

16,i2S,S63 
10,603,632 
5,819,731 
7,189,438 

16,436,736 
10,645,947 
5,790,789 
7,166,087 

16,902,268 
10,315,444 
5,586,824 
6,593,078 

16,716,870 
10,813,837 
5,903,033 
6,630,746 

15,612,374 
10,196,619 
5,415,755 
6,395,598 

23,612,801 

23,602,823 

22,495,346 

23,347,616 

22.007.972 

416,987 
49,541 
130,893 
279,997 
219,445 
90,866 
706,549 
160,195 
2,054, i;s 
218,906 
994,640 

415,784 
44,526 
121,224 
267,711 
216,452 
84,239 
693,658 
159,381 
2,002,976 
211,618 
999,618 

400,162 
44,681 
115,915 
258,220 
208,507 
82,192 
651,266 
149,966 
1,910,909 
206,244 
956,722 

418,036 
50,218 
121,397 
270,726 
220,382 
90,755 
677,364 
157,120 

2.005,998 
208,528 

1,017,455 

400,710 
46,902 
115,312 
253,336 
225,697 
88,384 
660,648 
149,075 
1.939,964 
188,872 
928,835 

Westchester  Electric  

Third  Ave.  Ry.  System  in  City. . . 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (lo  April  30,  1925)  

New  York  Railways  Corp.  (from  May  1,  192a) 

New  York  &  Harlem  

Total  

Brookltn  and  Queens  Surface 

225,422 
110,311 
215,674 

222,102 
116,714 
203,703 

212,210 
114,766 
216.904 

224,810 
119,080 
230,989 

209,698 
115,560 
214,851 

3,819,426 

3,756,820 

3,617,755 

3,806,860 

3,597,780 

Brooklyn,  Queens  Co.  &  Sub  

B.-M.  T.  surface  

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  k  Long  Island,  Receivers  

Total  

Richmond  Surface 

Richmond  Light  &  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures  . . . . 

Total  

483,072 
579,940 
33,880 
1,081,604 
127,157 
2,306,653 
2,080,466 
35,435 
11,899 
2,530 
2,130.330 
173,990 
174,069 
78,906 
100,854 
71,. 590 
76,158 
675.667 

482,827 
561,306 
33,321 
1,075,248 
131,225 
2,283,927 
2,043,000 
35,368 
11,866 
2,525 
2,092,769 
174,455 
173,168 
75,750 
102,308 
73,136 
74,040 
672,857 

465,735 
484,126 
23,982 
1,029,412 
112,990 
2,116,245 
1,995,445 
36,876 
11,483 
2,457 
2,046.261 
167,765 
166,528 
74,877 
102,993 
55,417 
72,942 
640,522 

492,411 
481,114 
22,263 
1,069,062 
105,154 
2,170,004 
2,085,724 
38,934 
11,903 
3,405 
2,139,966 
170,331 
172,397 
70,908 
101,868 
41,151 
75,394 
632,049 

473,071 
460,131 
19,877 
1,021,834 
98,503 
2,073.416 
1,987,401 
36,930 
11,289 
2,472 
2, 038, OS t 
158,404 
162,598 
74,532 
100,906 
37,917 
68,290 
602.647 

5,111.550 

5,049,543 

4,803,028 

4,942,019 

4,714,155 

126,722 
5,730 
183,390 

125,863 
5,925 
184,657 

122,164 
4,955 
161,153 

127,128 
'1,121 
147,284 

120,223 

(») 
122,872 

315,842 

316,445 

288,272 

275,533 

243,095 

9,246,818 

9,122,808 

8,709,055 

9,024,412 

8,555,030 

32,859,619 

32,725,631 

31,204,40l|  32,372,028 

30,563,002 

^  '  See  corresponding  notes,  Div.  A  of  this  table. 


Fifth  Annual  Report,  1925  285 


by  months,  1925:    (D)  Revenue  car  miles 


Year 

December 

January 

February 

March 

April 

1  May 

June 

July,  1924  to 

June,  1925 

16 ,993,086 

17 ,565 ,93i 

15 ,412 ,619 

17 ,333 ,771 

16 ,972 ,543 

17 ,228,458 

17 ,077 ,93i 

199 ,675 ,964 

11 ,236,68c 

11 ,52b, d9J 

10,263,922 

11,522,67£ 

ll,273,30i 

11,483,71] 

11    'iAO  nnc 

11 ,343 ,906 

101   noc  oTc 

131 ,22b,37o 

5,756,400 

6,039,247 

5,148,696 

5 , 81 1 , 095 

5,699,23^ 

5,744,747 

r    TO J  000 

5 , 734 , 032 

68,449,589 

D,9Js, 179 

7,U67,92£ 

6,969,476 

6,898,97^ 

7.164,20b 

T  0 1  c  n  E  c 

7,310,956 

o2, 574, 032 

24,633,90] 

21, 000,99c 

24,303,247 

23,871,517 

n  A    Ono    GG  A 

24,392, 6W 

24 , 394 , 894 

282,249,996 

418,371 

345,902 

335.775 

403.190 

396,842 

410,618 

397,386 

• 

4,759,763 

48,241 

41 ,40J 

40,87C 

48,805 

46,77.^ 

48,23^ 

47,34t 

557,550 

123 , 161 

100,40 J 

103,955 

IJb.ol / 

116,215 

118, 17t 

116,347 

1     Al\r\  OCT 

1 ,409,867 

266,196 

228.892 

231,380 

269,302 

260,676 

269,043 

261,564 

3,117,043 

234,300 

212,415 

199,245 

233.563 

228,005 

228,612 

223,095 

2,649,718 

91,841 

80,384 

79,. 365 

92,376 

89,765 

92.445 

89,336 

1.051,948 

692,840 

627.834 

596,079 

684,849 

668,828 

685,673 

667,749 

8,013,237 

155,735 

137,100 

132.671 

156,138 

151,877 

155,891 

153,583 

1,818.732 

s, 030, ess 

1,774,387 

1,719,346 

2,015,040 

1 ,958,983 

2,008,695 

1,956,400 

23,377,868 

200,508 

162,529 

170,824 

201,578 

199,640 

206,239 

199,352 

2,374,838 

97z, ilo 

Tnn  tco 
7bU,0D0 

016, lob 

952,613 

926.277 

n  oco  Too 

9,352, 722 



933 , 909 

noT  on,* 

927,394 

1,861 ,303 

224 , 745 

io4, yyi 

191,11c 

224,218 

221 ,2b(J 

227,245 

000  OCI 

223 , 254 

0  cm  ICO 

2,591,162 

lO:4  CiHC\ 

1^4 , yoy 

92, 162 

96,494 

119,771 

119,352 

122, 755 

1 1 n  TOT 

119, ioi 

1     OTI  TOl 

1 ,371 ,721 

io7,yoii 

193, 134 

227, 142 

noo    1  OA 

223, IdO 

222,45b 

214,359 

0    CTC  000 

2 , 57b , 883 

0  Ton  mo 

6 . 192,090 

1  ■\  OA  mo 

o,740,oDii 

0    D AO   o An 

6 , d48 , o42 

0  To 1    0  n  n 

3,721,299 

3,640.54b 

AO    c  nc    A OT 

43,506,487 

492,91 1 

4/0, /U4 

440,994 

514, 122 

■inn  ^no 

499,622 

con  000 

520 , 222 

Ana  oco 
490,o03 

5,846,554 

477,456 

411 ,912 

405,216 

471 ,071 

452 , 235 

486,414 

524 , 605 

c  Tnc  CO0 

5,795,520 

18,999 

18,738 

17,396 

1 9 . 754 

19,384 

22 , 403 

r\ei    00  0 

26,238 

OTC  OOF 

276,235 

t     ACT    01  C 

1 ,Uo7,olo 

yoi , loo 

92b, d91 

I ,076,4z4 

1 ,043, 100 

1 , 099 , 500 

1    noo  K 1  1 

1 ,088,51 1 

10  c,in  OCT 

12,540,367 

99 ,275 

95,043 

96,547 

98, 189 

104,432 

1 14,022 

1    om    A  cf\ 

1 ,291 ,460 

/ ,977 ,440 

2,177 .918 

2,112,530 

2 ,232,9) 1 

ZD  ,  JoO,lIfZ 

2,096,078 

1,915.255 

1.825,676 

2,103,3.59 

2,031,049 

2.110,064 

2,060.977 

24,334,494 

38.536 

38,372 

34,873 

,38,741 

37,709 

38.605 

35.896 

446,275 

12,249 

7,839 

10.347 

14,192 

14,075 

14.569 

14,804 

146,515 

2,771 

2.061 

2.463 

2,770 

2,566 

2.892 

2,819 

31,731 

S.I  49,634 

1,963,527 

1,873,359 

2,159,06b 

2,086,399 

2.166,130 

S, 114. 496 

24,969,015 

10D,zIO 

IOO,UoU 

145, 138 

ICO  m  c 

lD,:,01o 

155,007 

162,307 

ICO  cno 

158, 602 

1 ,950,311 

ten  ceo 

1.5o,7»0 

143,335 

162,958 

158,587 

162,383 

1  e 0  nTT 

158,977 

1.961,343 

82,787 

87,548 

78,235 

91,333 

89,678 

89,187 

86,044 

979.785 

108,495 

105,. 557 

98,136 

109,772 

106.994 

112,770 

109,614 

1,260,267 

39,535 

39,266 

35.382 

39,707 

38.803 

44,1.52 

52.222 

568,278 

75,152 

68,330 

64,318 

74,562 

74.618 

79,147 

73,101 

876,052 

641, 7  is 

613,661 

564,544 

640,348 

623,687 

649,946 

638,660 

7,596,036 

4,947,841 

4,554,528 

4,331,243 

4,977.328 

4.821,616 

5,049,047 

5,003,295 

58,305,193 

127,141 

121,690 

112,061 

127,083 

124,938 

127,724 

123,309 

1,486,046 

(») 

P) 

'  129 

1.686 

4.625 

24,171 

125,910 

124,216 

121,789 

140,080 

137,292 

157,610 

171,925 

1,778,178 

253,051 

245,906 

233,850 

267,163 

262,359 

287,020 

299,859 

3,288,395 

8,981,094 

7,993.027 

7,749,295 

8,984,853| 

8,732,617 

9,0.57,366 

8,943,700 

105,100,075 

32,902,359 

32,626,888 

29,415,285 

33,288,100 

32,604,134 

33,450,030 

33,338,594 

387,350,071 
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TABLE  VI.    Traffic  statistics  —  car  and  passenger  movemen 


Opbratino  Street  Railways 

July 

August 

September 

October 

November 

Rapid  Transit 

Subway  division  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

990,691 
617.897 
372,794 
508,298 

964. SS6 
591,998 
372,537 
506,106 

925.461 
566,585 
358,876 
468,729 

973,463 
594,363 
379,100 
474,641 

913.660 
1  564,813 
348.747 
4.57.469 

1,498,989 

1,470,641 

1,394,190 

1,448,104 

1.371,029 

57,644 
9,357 
20,402 
46,442 
26! 379 
10  013 
88! 803 
19,494 

27  8, 53  J, 
30,957 

147,427 

,57,115 
8,214 
18,908 
43 , 933 
26!815 
9  197 
86! 834 
19,468 

270.484 
29,723 

146,877 

55,188 
8,725 
18,186 
42,911 
25!  702 
9,150 
82!  905 
18,514 

261 . 181 
29.253 

143.088 

56,571 
9.755 
19,151 
43,915 
27! 220 
10,213 
85! 932 
19,320 

272,077 
28,950 

151,734 

53,444 
9.071 
18,282 
40  703 
27! 265 
9,869 
82,752 
18,268 

259,1154 
26,329 

137,470 

Third  Ave.  Ry.  System  in  City. . . 

Second  Avenue.  Receiver  

New  York  Railways  C».  ((o  April  30,  1926) .... 
New  Y'ork  Railways  Corp.  (;rum  May  1,  1925).. 

Eighth  Avenue  

New  York  &  Harlem  

Total  

Brooklyn  and  Queens  Surface 

29,778 
15,192 
30,388 

29,155 
16,447 
27,958 

27,511 
17,190 
30,650 

29,448 
17,680 
33,212 

27,192 
17,211 
30,844 

.532,276 

520,644 

508,973 

533,101 

498.700 

Williamsburg  Bridge  Line-  

62,865 
64,757 
4,470 
135,584 
19,637 
287,313 
260,524 
4!  243 
2,288 
l!l96 
268,251 
19,606 
21,085 
9,568 
lo!662 
9,543 
6!  798 
77.262 

60,502 
57,182 
3,115 
130,454 
16,798 
268,051 
254,905 
4!339 
2  240 
l!l87 
262,671 
18,907 
20,251 
9,556 
10!  663 
6  723 
6!569 
72,669 

61,288 
55.099 
2,501 
129,829 
15,065 
263,782 
254  371 
4!  353 
2  120 
l!067 
261,911 
17.856 
19,767 
8  789 
10! 785 
4,289 
6!526 
68,012 

Brooklyn,  Queens  Co.  k  Sub  

Coney  Island  and  Brooklyn  

Coney  Island  and  Gravesend  

South  Brooklyn  

B.-M.  T.  surface  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

New  York  k  Queens  Countv,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Manhattan  k  Queens,  Receivers  

Other  Queens  surface  

Total  

Richmond  Surface 

Southrield  Beach  

City  of  New  Y'ork,  Dept.  of  Plant  k  Structures 

Total  

62.849 
67,626 
4,533 
136,938 
18.543 
290,. ',89 
265.595 
4!  245 
2  256 
l!l78 
273.27 4 
19,431 
21,141 
10.123 
10! 703 
9,305 
6!  950 
77.653 

63,761 
57,742 
2,806 
135,426 
16,684 
176,419 
266  629 
4!  564 
2  312 
l!326 
274,831 
19,133 
20,999 
8,960 
lo!934 
4,712 
6!742 
71,480 

641,416 

632,826 

603,391 

622,730 

593.705 

15,883 
670 
20,624 

15,767 
722 
20,554 

15,393 
558 
18,199 

16.641 
'207 
16.586 

15.604 
P) 

14,278 

37,177 

37,043 

34,1.50 

33.434 

29,882 

1,210.869 

1,190,513 

1,146,514 

1,189.265 

1,122.287 

2,709,858 

2,661,154 

2,540.704j 

2,637,369 

2,493.316 

1, 2, 3  <^ee  corresponding  notes,  Div.  A  of  this  table. 
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by  months,  1925:    (E)  Revenue  car  hours 


Year 

December 

January 

February 

March 

April 

May 

June 

July.  1924  to 

June.  1925 

t,008,8U 

1,010,436 

896,455 

1,005,304 

993,212 

1,001,341 

985,147 

11,678,449 

639,202 

635,365 

560,996 

636,259 

623,348 

635,305 

624,183 

7,290,314 

369,642 

385,071 

335,459 

369,045 

369.864 

366,036 

360,964 

4,388.135 

495,103 

505,190 

446.864 

498,816 

493.839 

510,425 

519,221 

5,884.701 

1,503.947 

1.525.626 

1.343.319 

1.504,120 

1,487,051 

1,511,766 

1,504,368 

17.563,150 

56,416 

53,121 

47.384 

54,063 

52,770 

54,655 

53,738 

652.109 

9.580 

9,398 

8.300 

9,541 

9,072 

9,461 

9,1.56 

109,630 

19,653 

19.232 

16.739 

19.435 

17,818 

17,943 

17,828 

223.577 

43,602 

43,364 

43 , 460 

42 , 070 

AO  R07 

At  on 

513.992 

28,048 

28,377 

25,196 

28,153 

27.418 

28.017 

27,542 

326,132 

10,202 

10,361 

9,255 

10.223 

9.922 

1 0 , 1 73 

9, 8U8 

86,574 

86,115 

76,905 

84,930 

83.394 

&5.894 

85,071 

1.016.109 

19.194 

18,781 

17,081 

19,091 

18.617 

19,123 

18,925 

225 .876 

B73 , 269 

268 , 749 

239,552 

268,896 

2bl ,081 

zo7 ,9o3 

264,281 

3,185,811 

27.871 

28,479 

24,996 

27,932 

27.401 

28,283 

28,177 

338,351 

145,393 

139.658 

125,903 

141,290 

137.021 

1.415,861 

137,827 

139,394 

277.221 

29,999 

26.166 

28,478 

29,985 

27,870 

29,422 

30,034 

345.038 

18,153 

19.378 

16,043 

18,003 

17,785 

18,197 

17,907 

209.186 

33.349 

32,748 

29,259 

32.804 

32.468 

31,657 

30,821 

376.158 

528,034 

515,178 

464,231 

518.910 

503,626 

513,339 

510,614 

6.147.626 

64,477 

.  .  

64,586 

 .  

58,896 

66.455 

64.436 

67,465 

65,389 

762,969 

58,281 

55,544 

51,007 

57,579 

56.399 

59,038 

63.060 

703.314 

2,349 

2.338 

2,159 

2,483 

2,424 

2,816 

3.4.52 

35.446 

137,143 

132.145 

121,482 

138,271 

135.209 

140.769 

139.460 

1.612,710 

14,842 

19,166 

15,412 

14,053 

15.253 

16.026 

17,437 

198.916 

S77.09S 

173,779 

248,956 

278.841 

27 3. 7 SI 

286,114 

288,798 

3,313.355 

Zby , 903 

i!DO,09J 

268,914 

263. JDO 

209.02/ 

200,00/ 

0,  loo, 710 

4,542 

4,536 

4,082 

4,542 

4.417 

4.514 

4,252 

52,629 

2,448 

1,665 

1 ,658 

2,033 

1.978 

2.054 

2,037 

25 . U89 

1,309 

939 

902 

1,254 

1.142 

1.277 

1.242 

14.019 

S78.S0S 

270, ISS 

244,856 

276,743 

270,805 

277,472 

271,198 

3.230,447 

18,480 

18,232 

16,368 

18,296 

18.009 

18,625 

18.054 

220,997 

20,644 

20,438 

17,646 

19.647 

19.093 

19.513 

19.154 

239,378 

9,945 

10 , 828 

9,617 

11.115 

10 . 908 

11 ,044 

10, 708 

121 ,161 

11,619 

11,821 

10,637 

11,783 

11.374 

11,769 

11,508 

134,258 

4,500 

4,525 

4,023 

4.519 

4.437 

5, 123 

6,203 

67,902 

6,862 

6,511 

6.097 

6.906 

6,882 

7,289 

6,857 

80,989 

?i,050 

72 , SHo 

64,388 

72,266 

70,703 

73,363 

72,484 

834,680 

627,344 

616,367 

558.200 

627.850 

615,229 

636,949 

632.480 

7,408.487 

16,532 

16,518 

14.646 

16.333 

16,071 

16,377 

15.647 

191.412 

(') 

(») 

'  15 

207 

552 

2.931 

14.862 

15.870 

14.304 

16,4.55 

16,390 

17,814 

19,759 

205,695 

31.394 

32.388 

28.950 

32,788 

32,476 

34.398 

35,958 

400.038 

1.186.772 

1.163.933 

1.051.381 

1.179.548 

1,151,331 

1,184,686 

1,179.052 

13.956.151 

2,690,719 

2,689.559 

2,394,700 

2,683,668 

2,638,382 

2,696,452 

2,683,420 

31.519.301 
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TABLE  VII.    TRAFFIC  STATISTICS:    CAR  AND 


Opbratino  Street  Railways 
AND  Routes 

Length 

of 
route 
(miles)' 

Aver- 
age 
maxi- 
mum 
number 
of  cars 
per 
day' 

1 

Regular 
passenger 
car  trips 
during 
year 

Car-miles 
(active) 
of  regular 
passenger 
cars 

Car-seat 

miles 
(active) 
of  regular 
passenger 
cars 
(thousands) 

Regular 
passenger 
car  hours 

(active 
and  idle) 

Rapid  Transit 

iNTERBOROnOH  RaPID  TRANSIT  ' 

Subway  division:  3 

(Round) 

West  Side  subway  

34.40 

1,089 

2,300,347 

67.697.853 

3,520,288 

3,940,467 

East  Side  subway 

28  83 

780 

2  030,164 

(SQ  fiOft  20Q 

0 , u jy , ooy 

0.44 

10 

'510 ',467 

449,212 

23,359 

17,011 

Wliite  Plains  Roiid  line 

4  57 

20 

129  799 

62  154 

72  895 

Queensboro  subway  *  

9.33 

72 

353 ',716 

4,167,798 

216!726 

250!382 

Total,  Subway  division  ^  

71.93 

1,971 

6,SHA9S 

127,138,347 

6,611, 19J, 

7.2S0.Sli 

Elevated  division:  ^ 

24.69 

278 

683,034 

11,655,466 

559,462 

754,000 

17,89 

744 

1,420,264 

27,741,430 

1,331,589 

1,881,182 

16.02 

348 

6,57,141 

14,216,804 

682,407 

972,339 

15.40 

377 

562,513 

12,257,800 

588,374 

780,614 

Totals  Elevated  division  ^ . . . .  . . 

474s 

.  >,747 

s,ses,962 

65,871,600 

3,161,832 

4,S88,1SS 

Total  

114.79 

3,718 

.  , — — 

8,647.445 

193,009,847 

9,773,026 

11,678,449 

New  York  Rapid  Transit  (B.-M.  T.)  ' 

(Singk) 

Brighton  Beach  

22.38 

252 

1,135,125 

13,116,585 

1,149,712 

943,263 

Broadway  (Brooklyn)  —  Chambers  Street. .  . 

13.06 

85 

522,264 

6,737,770 

593,377 

478,223 

Broadway  —  Lexington  Avenue  

11.08 

74 

440,212 

3,548,855 

187,494 

306,436 

Canarsie  

8.79 

166 

870,822 

6,777,412 

560,925 

528,087 

Canarsie  Shuttle  

1.35 

8 

172,001 

232,211 

7,962 

31,029 

Culver  

11.68 

92 

511,373 

5,246,736 

293,151 

370,114 

Fifth  Avenue  —  Bay  Ridge  

7.32 

31 

249,993 

1,432,995 

76,595 

122,956 

Fulton  Street 

11  87 

237 

943,281 

9,144,20'! 

743  943 

Myrtle  Avenue  —  Park  Row  

7.54 

67 

495',814 

3!  162',  427 

163,662 

273^616 

7  25 

62 

283,924 

2 , 053 , 775 

1S2  557 

157,738 

14.57 

95 

630 ! 205 

8 !  981  ,'822 

808,332 

542 ',462 

14.80 

120 

478,512 

6,990,867 

627,820 

521,492 

16.9! 

142 

699,988 

8,798,207 

791,551 

.529,167 

20. 6J 

125 

59,241 

1 .Ozo.ool 

89,38] 

54, 778 

Fourteenth  Street  —  Eastern  

3.85 

21 

342,145 

1,317,252 

116,858 

85,674 

4.32 

(384,216 

1,658,275 

86,997 

114,157 

2.43 

1  44 

t  380,582 

922,910 

48,413 

70,310 

West  End  Shuttle  

1.92 

7 

57,596 

110,670 

6,546 

11,058 

Total  

104.35 

1,628 

8,657,294 

81,259,824 

6,259,423 

5,884,503 

u  212.38 

5,34e 

(RouTid) 
12,976,092 

274,269,671 

16,032,446 

17,562,952 

1  The  length  of  route  entered  in  the  table  represents  total  line  operated,  exclueive  of  duplications  for 
sub-routes  and  branch  routes ;  the  total  length  of  all  routes  for  any  company  is  the  net  mileage  after  deduct- 
ing duplications  on  account  of  track  used  for  two  or  more  routes. 

*  Allowance  is  made  for  routes  not  operated  the  entire  year  by  using  weighted  averages  which  take  into 
account  duration  of  operation. 

'  In  the  case  of  the  rapid  transit  lines,  the  number  of  passengers  carried  on  each  route  cannot  be  ^iven. 
Where  figures  are  given  for  the  Interborough  Rapid  Transit  Company  they  represent  fares  collected  or 
tickets  sold  at  stations  assigned  to  the  particular  route. 

'*  Interchange  of  transfers  at  149th  Street  and  Third  Avenue  is  made  between  the  Third  Avenue  El.  and 
the  east  branch  of  the  Lexington  Avenue  subway  and  the  Lenox  Avenue  branch  of  the  Seventh  Avenue 
subway. 


Fifth  Annual  Report,  1925  289 


PAS  SENGER  MOVEMENT,  BY  ROUTES,  1925 


NUUBIB  or  pAaSKNOSBS 

Transfers 

Revenue 
passengers 

and 
transfers 

combined 

Pabsbngbr  Rbceiptb 

At  5  cents 

At  other 
5  cents 

Number 
collected 

NDUBEB  or  TRANS- 
FER POINTS  TO  CARS 
Of— 

Amount 

Per 
car 

mile 
(cents 

Per 
car 
hour 

Re- 
spond- 
ent 

Asso- 
ciate< 
com- 
paniei 

For- 
eign 
com- 

Tes" 

7A3  1f\K  190 
fi  tin  QAO 

ft/:  S9n  ftT9 

Ai  ACM  AMt 
194  Qi:q  470 

lie  lOQ  Ann 

O0>c  ,  / zo  ,000 

4  ri9  i^n  ^A7i . 

35 

35 

12 
15 
12 
16 

55 

1 

k  / 

703,305,429 

J 

8,119,902 
25,395,341 

7Se,820,e7i 

64,407,486 
134 , 953 , 470 
115,109,500 

38,253,097 

352, 7 23, 55s 

131  Ifil  971 

1  2fiQ  7fl7  C\'\ 

*jf7  tO-ifi  ,1/00  U\J 

1  92n  ^74  ?n 

ft  747  fi7^  in 

5,755,475  00  1 
1  'fl12'ft'>4  RS  f 

/7  fi^H  177  ft^ 
1  1  ,VOU  till  oo 

28.9 

34  0 

30  5 

29  0 

27.6 
24  3 

29.0 

se.s 

$5  05 

5  57 
5  07 

5  05 

4  27 

3  59 

4  37 

i  01 

ll^  1*tfi  9/?7  1 

{Iv,  £%0  f^Ov  J 

1,088,544,225 

•90 

w 

1,089,544,225 

IM  477  211  21 

28  2 

%i  66 

8 

0 
fl 

5 
8 







•  1 

»1 

4 

3 
4 

9 
8 
7 
9 

•1 

10  1 

4 

}  ^ 

w 

( 

>S91, 258.029 

"  727.810 

'79 

•3 

10  1 

'591.983.639 

■t29,562,801  48 

36  4 

$5  02 
14  79 

1.680.800.254 

727.M0 

169 

3 

1 

1  ARl  'i27  AA4 

$84,040,012  73 

30  6 

*  See  note  6. 

'Astoria  and  Corona  lines  of  the  Queensboro  subway  are  operated  by  the  Interborough  and  the  New 
York  Rapid  Transit;  fares  are  collected  by  the  Interborough  and  apportioned  on  a  car  mileage  basis. 

'  On  Sixth  and  Ninth  Avenue  lines,  passenger  traffic  originating  south  of  Rector  Street  is  arbitrarily 
slassed  as  Ninth  Avenue,  that  north  of  59th  Street  as  Sixth  Avenue,  while  all  other  data  are  applicable  to 
the  separate  lines. 

*  Represents  the  number  of  stations  at  which  passengers  may  transfer  from  trains  operated  over  one  route 
to  those  operated  over  another  route  or  from  local  to  express  trains,  or  vice  versa. 

'Transfer  points  to  surface  cars  of  B.-M.  T.  companies. 

^•To  the  65th  Street  —  Fort  Hamilton  Line  (surface)  of  the  Brooklyn  City  at  86th  Street  station. 
Transfers  collected  from  surface  car  passangers  at  Marcy  Avenue  a«d  Broadway,  and  Fourrh  Avenue 
and  86th  Street. 

Net,  after  excluding  6.75  miles  for  duplication  of  Corona  and  Astoria  lines;  see  note  6  above. 

10 


290  State  of  New  York,  Transit  Commission 


TABLE  VII.    Traffic  statistics:    C  ar  an 


Opibatino  Stbiet  Railwits 
AND  Routes 

Len^h 

route 
(miles)  1 

Aver- 
age 
maxi- 
mum 
number 
of  cars 
per 
day 

Reg\ilar 
passenger 
car  tripe 
during 
year 

Car-miles 
(active) 
of  regular 
passenger 
cars 

Car-seat 

miles 
(active) 
of  regular 
passenger 

cars 
(thousands) 

Regular 
passenger 
oar  hours 

(active 
and  idle) 

Mahhaitan  and  Bbonx  Surface 
Thibd  Avenue 

12.54 
2.08 
6.77 
2.68 
2.58 


80 
IS 
29 
91 
8 

{Bound) 
133,359 
147,165 
61,868 
37,918 
50,727 
— — 

2,839,158 
580,077 
835,955 
225,990 
258,381 

135,877 
27,846 
40,115 
10,848 
12,437 

396,887 
82,406 

104,090 
34,730 
34,076 

Total  

Belt  Line 

Dei  Dock,  E.  B'wat  &  Batteet 

17.51 

223 

431,037 

4,739,561 

227,123 

652,108 

1.80 

26 

(Round) 
182,312 

557,498 

21,186 

109,630 

1.36 
3.17 
3.05 
2.43 

15 
26 
22 
27 

(Round) 
60,243 
86,971 
77,275 
74,842 

162,925 
495,062 
429,523 
321,857 

6,192 
18,816 
16,313 

7,758 

28,741 
71,437 
60,467 
62.914 

Total  

42d  St.,  Manh.  &  St.  N.  Ave. 

3.91 

90 

299.331 

1,409,367 

49,079 

223,577 

1.94 
8.26 
4.91 
1.49 

49 
91 
26 
8 

(Round) 
179,239 
134,217 
64,268 
38,048 

676,565 
1.816,237 
507,581 
111,674 

33,750 
87,182 
24,413 
2,688 

144,078 
276,671 
72,177 
21,075 

Total  

Mntir  "VfYor  C^t'vt  TuTnnnnnRnTTnR 

15.46 

174 

415,772 

3,112,057 

148,033 

513,992 

6.27 
6.15 
2.63 
4.24 
2.63 

24 
22 
7 
U 
16 

(Rounds 
55,970 
65,342 
39,241 
45,727 
96,696 

701,204 
801,531 
206,161 
387,835 
512,065 

34,793 
33,056 
9,379 
17,438 
23,562 

86,020 
92,109 
26,940 
«,3l4 
74,737 

Total  

Southebn  Bouletabd 
138tb  Street  &  Third  Ave.  to  Pelliam  Ave. . . 

19.86 

80 

302,976 

2,608,796 

118,228 

326,120 

5.05 

33 

(Round) 
103,528 

1,047.549 

44.598 

118.386 

I, '  See  these  notes  on  preceding  double  page. 

3  The  figures  reported  for  the  125th  Street  Croestown  Line  include  operation  of  the  Willis  venue  Line 
of  the  Union  over  Third  Avenue  tracks  on  126th  Street.  Wages  of  platform  men  are  charKcd  against. 
Third  Avenue  by  the  Union  on  a  oar-mileage  basis. 

«  The  Broadway  Branch  of  the  42d  St..  Manh.  &  St.  N.  Ave.  operates  over  its  own  Iratk.s  (o  12.')th  Street , 
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passenger  moTement  by  routes,  1925  —  Continued 


NUHBU  or  PAaSINOIBS 

TaiNSrsBs 

Revenue 
passengerg 

ana 
transfers 
combined 

Passenoer  Riceiftb 

AtSeesti 

At  ot&er 
Uwn 
0  ocnti 

Number 
collected 

NTnlBIR  or  TUNS- 
riR  POINTS  TO  CIBS 

or— 

Amount 

Per 
car 
mile 
(cents) 

rcr 

car 
hour 

Re- 
gpond- 
ent 

Asso- 
ciated 
com- 
panies 

ror- 
elgn 
com- 
pan- 
ies 

35,967,156 
7,909,678 

ft  7A1  AtVl 

2,337,761 
19,118 

(X(  5  cents) 
2,656,870 

5.063,372 
853,773 

466,465 

lOD, /Di 

2 
4 
4 
3 

3 
2 
1 
1 

43,687,398 
8,763,451 
9,344,738 
2,804,226 
3,433,647 
19,116 

$1,878,063  90 
395,483  90 

116,888  05 

966  80 

66  1 

68.2 
52  4 
5l'7 

63  2 

$4  73 

4  80 

1  91 

3  36 

i.  on 

4  oU 



58,223,825 

2,656,870 

7,133,649 

17 

14 

68,014,344 

$2,990,897  35 

63.1 

$4  59 

7,128,625 

{At  2  cenU) 
4,718,453 

345,634 

3 

12,192,712 

$450,800  31 

80.9 

$4  11 

1  Rl/>  0fi9 

1 ,  oVi ,  VOtb 

4,169,272 
4,293,101 
3,434,265 

s,7es 

AXyf^  A7A 

632,868 
393,857 
272,799 

3 
3 
3 
3 

1 
1 
1 

2,246,658 
4,802,140 
4,686,958 
3,707,064 

6,768 

208,463  60 
214,655  05 
171.713  25 

S87  90 

56  0 
42^1 
50.0 
53  4 

2  92 

3  55 
2  73 

13,731,862 

1,705,200 

19 
1^ 

0 

15,437,062 

$686,593  10 

48.7 

$3  07 

15,115,420 

5,848,952 
689,939 

to.m 

\Al  0  CeTUB) 

1,876,327 

609,643 
311,969 

2 
4 
3 

1 
6 
2 
2 

16,991,747 
25,286,632 
6,458,595 
1,001,908 

20, m 

$755,771  00 

292,447  60 
34,496  95 
1,008  10 

111.7 

An  Q 
ou.  0 

57.6 

30.9 

$5  25 

3  99 

4  05 
1  64 

6 , UOl , 000 

42,465,639 

2,061,583 

5,191,498 

9 

11 

49,718,720 

$2,185,129  44 

70  2 

$4  25 

5,220,614 
7,585,935 
1,617,439 
3,341,722 
7,989,808 

H,m 

1,683,907 
2,083,988 
262,787 
763,589 
2,234,793 

5 
3 
1 
5 

5 
6 
2 
3 
4 

6,904,521 
9,669,923 
1,880,226 
4,105,311 
10,224,601 

U.m 

$261,030  70 
379,296  75 
80,871  95 
167,086  10 
399,490  40 
711  40 

37  2 
47  3 
39.2 
43  1 
78  0 

S3  03 

4  12 
3  00 
3  61 

5  35 

25,741,290 

7,029,064 

14 

20 

32,770,354 

$1,287,064  50 

49.3 

$3  95 

9,716,022 

4,200,033 

9 

13,916,055 

$485, POl  10 

46.4 

$4  10 

from  which  point  operation  is  continued  over  the  tracks  of  the  Third  Avenue.  The  latter  operates  no  route 
called  "  Broadway  Branch  "  but  each  company  is  credited  with  the  fares  collected  over  its  portion  of  track. 
Wages  of  conductors  and  motormen  are  apportioned  between  the  two  companies.  Each  company  reports 
statistics  applicable  to  its  portion  of  operation  and  these  statistics  are  shown  separately  in  the  tabulation 
of  the  "  Broadway  Branch." 
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TABLE  VII.    Traffic  statistics:    Car  and 


UPEBATINO  oTRBET  llAlLWATS 

AND  Rotrras 

Leo^b 

route 
(miles)' 

Aver- 
age 

number 
of  cars 

day' 

Regular 
passenger 
car  trips 
during 
year 

Car-miles 
(active) 
of  regular 
passenger 
cars 

Car-seat 

miles 

(active) 
of  regular 
passenger 
cars 
(thousands) 

Regular 

passenger 
car  hours 
(active 
and  idle) 

MiNHiTTiN  AHD  BRONX  SuBrACE — Cmlinued 

iRound) 

Union 

5 

07 

26 

76,264 

780,758 

35,840 

101,738 

5 

12 

24 

76,781 

784,644 

32,167 

92,276 

177th  Street  (Tremont  Avenue)  

5 

16 

29 

88,966 

920,807 

40,986 

113,501 

138th  Street  

2 

65 

13 

68,531 

351,495 

13.066 

49,338 

0 

98 

2 

30,350 

59,598 

2,688 

7,990 

1 

74 

6 

49,097 

171,024 

6.839 

24,261 

163d  Street  Crosstown 

3 

78 

22 

79,586 

603,280 

26  567 

78  444 

2 

10 

1 

7,562 

32,684 

1,473 

3,869 

WilUamabridKe 

3 

10 

4 

27,855 

172,730 

6,535 

17,142 

Webster  and  White  Plains  Avenue  

8 

23 

28 

70,678 

1,158,593 

55,048 

139.224 

207th  Street  Croestown  

2 

40 

12 

61,680 

287,505 

14,252 

44.000 

167th  Street  Croestown  

3 

70 

25 

102,057 

757,714 

30,160 

106,009 

3 

21 

11 

52,215 

335,419 

14,391 

34,111 

St.  Ann's  Avenue  —  Harlem  

1 

81 

8 

56,168 

204,079 

8,094 

29,502 

Pelham  Bay  Park  

1 

20 

2 

26,389 

62,823 

2,618 

7,737 

Willis  Avenue  and  Fordham '  

10 

08 

38 

75,405 

1,233,361 

57,293 

159,656 

Shuttle,  128th  —  138th  Streets  

0 

49 

1 

37,190 

37,211 

1,517 

6,957 

Fares  returned  (deduct)  



 ■ — 

Total  

56 

31 

252 

986,774 

7,963,725 

349,. 534 

1,015,753 

Westcbbster  Electric 

(Round) 



Mount  Vernon  —  Subway «  

2 

10 

3 

36,232 

158,147 

6,007 

18,527 

Fifth  Avenue  (Mount  Vernon)  

2 

04 

4 

30,723 

129,397 

4,674 

16,869 

Fifth  Avenue  and  Sixth  Street  

2 

13 

1 

290 

1 ,791 

67 

446 

2 

23 

2 

17,352 

77,668 

3,428 

9,735 

North  Pelham  

3 

41 

4 

20,890 

146,271 

5,334 

18,847 

1 

48 

6,625 

19,870 

743 

2,854 

Fifth  Avenue  (New  Rochelle)  

2 

91 

4 

27,054 

113,763 

4.229 

15,952 

2 

77 

3 

15,526 

80,284 

3,055 

11,801 

Glen  Island  

1 

88 

4 

27,846 

100,346 

3,717 

14,731 

5 

35 

12 

46,109 

487,335 

21.203 

55,417 

4 

90 

4 

20,256 

193,429 

7,031 

20,816 

1 

80 

3 

25,702 

91,724 

3,368 

13,354 

S 

41 

6 

19,781 

218,300 

9,310 

26,482 

Total*  

Third  Avenue  Railway  System  in  City 


27.86 

51 

294,386 

1,818,325 

72,166 

225,831 

U7  76 

—  

929 

(Round) 
3,016,116 

23,256,878 

1,029,947 

3.185,397 

^, 'See  these  notes  on  first  double  page  of  this  table. 

^Exclusive  of  operation  over  Third  Avenue  tracks  on  125th  Street.  See  note  3  on  preceding  double 
page. 

*Only  Mt.  Vernoa-Subway  and  New  Rochelle-.Subway  Lines  enter  New  York  City. 
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passenger  movement  by  routes,  1925  —  Continued 


NoKBiB  or  Passenqees 


At  5  cents 


At  other 
than 
5  cents 


TRANSniBS 


Number 
collected 


NCUBBR  OF  TRINS- 
HiB  POINTS  TO  CABS 

or— 


Re- 
ipond- 
ent 


Asso- 
ciated 
com' 
panics 


For- 
eign 
com- 
pan- 
ies 


Revenue 
passengers 
and 

transfers 
combined 


Passenozr  Receipts 


Amount 


Per 
car 
mile 
(cents) 


Per 
car 
hour 


7,081 
6,837 
9,631 
3,308 
211 
1,429 
7,118 
91, 
463, 
11,189, 
3,666, 
9,320, 
2,127 
1,694, 
420. 
14,680, 
92, 
49, 


79,308,464 


1,446,864 
917,204 
16,603 
237,792 
711,847 
59.834 
829,530 
511,084 
536.604 

5,048.631 
998,832 
667,872 

1,337,372 
'92,267 


13.412.336 


2,583.686 
2.598,524 
3.784,890 
1.174.005 
67.207 
672.286 
2,146,610 
33.397 
261,017 
3,308.651 
1.617.191 
2,483,853 
705.588 
893.760 
343,821 
4,653,565 
62.881 


27.390,832 


285.970 
207,263 
157 

61,796 
123,339 

11,201 
128.297 
123.575 
120.390 
652.206 
129.937 
159.356 
285,351 


2.288,838 


75 


48 


9,665,090 
9,436.316 
13.416,576 
4.482,472 
278.960 
2.102.225 
9.265.173 
125,098 
714.882 
14.498,561 
5.284,049 
11,804,071 
2.833.368 
2.587,993 
764.312 
19,334,420 
155.437 
49,707 


38 


106,699,296 


.732.834 
.124,467 
16.760 
299,588 
835,186 
71,035 
957,827 
634,659 
656,994 
,700,837 
,128,769 
827,228 
.622,723 
5  92,267 


15.701,174 


$354,075  20 
341,889  60 
481,584  30 
165,423  35 
10,587  65 
71.496  95 
355.928  15 
4.585  05 
22,693  25 
559,495  50 
183.342  90 
466.010  90 
106,389  00 
84,711  65 
21,024  55 
734,042  75 
4,627  80 
S.iSo  So 


45.4 
43  6 

52.3 
47.1 
17.8 
41.8 
59.0 
14.0 
13.1 
48.3 
61.6 
61-5 
31.7 
41  5 
33.5 
59.5 
12.4 


$3,965,423  20 


49. 


$72,343  20 
45.860  20 
830  15 
11.889  60 
35,592  35 
2,991  70 
41,476  50 
25,554  20 
26,830  20 

252,431  55 
49.941  60 
33,393  60 
66,868  60 
M,613  35 


$670,616  80 


36 


$3  48 
3  71 


24 

35 
33 
95 
54 
19 
I  32 
4  02 


0  67 


$3  90 


45 

7 

$3  90 

35 

4 

2  72 

46 

4 

1  86 

15 

3 

1  22 

24 

3 

1  89 

15 

1 

1  05 

36 

5 

2  60 

31 

8 

2  17 

26 

7 

1  82 

51 

8 

4  56 

25 

8 

2  40 

36 

4 

2  50 

30 

6 

2  53 

$2  97 


249,728.063 


9,436.906 


55.284.748 


175 


107 


314,449,717 


$12,722,325 


54.7 


$3  99 


'  Consists  of  82,373  tickets  amounting  to  $4,118.65;  21,339  letter  carriers,  $1,066.95  and  a  deduction  fo'' 
11,443  fares  returned,  $572.25. 


294  State  op  New  York,  Transit  Commission 


TABLE  Vn.    Traffic  statistics :  Car  and 


Ophutino  Strut  IUilwits 
AND  Romro 

Length 

of 
route 
(miles) ' 

Aver- 
age 
maxi- 
mum 
number 
of  cars 
per 
day  ' 

Regular 
passenger 
car  trips 
during 
year 

Car-miles 
(active) 
of  regular 
passenger 
cars 

Car-seat 
miles 

(active) 
of  regular 
passenger 

ears 
(thousands) 

Regular 
passenger 
car  faouTB 

(active 
and  idle) 

Manhattan  and  Bronx  Surpacb — Conelxtded 

Second  Avenxjs,  Recbites 

{Round) 

Second  Avenue  .   

7.73 

44 

142,799 

1,351,640 

44,357 

192,240 

First  Avenue 

6.28 

36 

88,866 

979,963 

32,228 

139,541 

86th  Street   

0.56 

1 

32,808 

36,743 

1,317 

6,570 

Totsl   

12.27 

81 

264,473 

2,368,346 

77,902 

338,351 

New  York  Railwats  • 

(Bound) 

9.83 

72 

104,326 

2,266,350 

102,616 

296,431 

5.31 

32 

86,251 

905,769 

39,892 

148,655 

5,02 

60 

170,813 

1,687,563 

80.687 

287,781 

Columbus  and  Lenox  Avenue  

4.58 

18 

82,989 

756,010 

35,985 

90,487 

Seventh  Avenue  and  Delancey  Street  

4.35 

58 

136,830 

1,164,022 

41.939 

192,758 

116th  Street  

2.28 

12 

113,784 

508,957 

18.322 

70,292 

3«h  Street  

2.35 

30 

160,100 

751,861 

28.436 

126,281 

23d  Street  

2.08 

30 

188,055 

783,748 

31.764 

116,325 

14th  Street  

3.29 

71 

282,173 

1,804,791 

71,695 

283,485 

8th  Street  

2.26 

10 

66,414 

298,978 

10,872 

49,240 

Total  —  electric  conduit  

SS.6S 

S9S 

1,391,736 

10,928,049 

i6S,188 

1,661,736 

Spring  and  Delancey  Streets  (storage  battery). 

1.21 

7 

86,580 

130,126 

4.034 

31,347 

Total  

34.73 

400 

1,478,315 

11,058,175 

466.222 

1.693,082 

Eighth  Aventje 

(Round) 

10.27 

68 

164,456 

2,591,162 

82.917 

345,038 

Ninth  Avenue 

New  York  Sc  Harlem 

86th  Street  Croaatown  

Total  

Total,  Manhattan  and  Bronx  surface  

7  96 

34 

{Round) 
109,942 

1.371,721 

49.382 

209,186 

8.33 
1.72 

75 
12 

{Round) 
165,836 
115,081 

2,170,132 
377,185 

90,513 
13,808 

319,151 
57,007 

10.00 

87 

280,917 

2,547,317 

104,321 

376,158 

222.99 

1,599 

{Round) 
5,314,219 

43,193,599 

1,810,691 

6,147,212 

See  these  notes  on  first  double  page  of  this  table. 
'  Combined  figures  of  New  York  Railways  Company  for  10  months  ending  April  30,  1925,  and  New 
York  Railways  Corporation  for  2  months  ending  June  30,  1925. 
*  Unless  otherwise  specified. 

'  The  7-cent  fares  included  in  this  column  represent  .5-cent  passengers  purchasing  2-ccnt  transfers. 
'  Consists  of  free  transfers  collected  and  whole  and  portions  of  2-cent  transfers  collected. 
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passenger  moTement  by  routes,  1925  —  Coatinued 


Nman  or  Puamaiiia 

Ta^KsrERS 

Revenue 
passengers 

and 
transfers 
combined 

Passenger  Receipts 

AtSeents 

At  otner 
than 
5  oentfl 

Number 
collected 

NUMB 
FBB  P 

Re- 
spond- 
ent 

EB  OF  ' 
OINTa  T 
OF 

Asso- 
ciated 
com- 
panies 

■RANS- 
0  CABS 

For- 
eign 
com- 
pan- 
ies 

Amount 

Per 

car 
mile 
(cents) 

rer 
car 
hour 

10.728,406 
8,013.8«7 
19,613 

307.325 
13,171 
6,013 

3 
3 
2 

11,035.731 
8.026,038 
25,626 

$536,420  30 
400,643  35 
980  65 

39.7 
40.9 
2.7 

$2  79 
2  87 
15 

1 Q  tan  fiQA 

0^0,  Ov9 

Q 

19,087,395 

♦yoo,U44  oU 

39.6 

26.899,182 
10,658.201 
23  141,656 

9.003.053 
10.136.367 

0,140,71Z 
11,274,971 
10,885,148 
25,209,709 

1  AtiA 

2.4^,707 
156,749,766 
740,833 

\Ai  7  eenti)  V 
1,182,400 
1.451,609 
I ,003,484 
'  204,374 
890,714 
*  153,817 
1,145,128 
1,266,752 
2  106  751 
497,994 
10  SOS, 0X3 
loo , 799 

1,648.452 
1,524  110 
1 , 861 , 745 
89,096 
1,193,061 

0/0,40/ 
1.129,634 

967,221 
1,994,286 

406,459 
ll,m,SiS 

118, 134 

9 
g 
8 
3 

12 
5 
5 
5 
7 
8 

68 
2 

1 

1 

1 
1 
1 
1 

6 

29,730.034 
13, -533, 920 
26,306,885 

9,296,523 
12.220.142 

6.971,011 
13,549,733 
13,119,121 
29,310,746 

3,399,220 
167,437,335 
994,766 

SI. 427. 727  10 
629.522  68 
1 , J49,o^b  00 
458.931  58 
569.168  33 

0  17  OOT    1 n 
Ol/,Oo7  19 

643.907  51 
632.930  04 
1.407.958  02 

159.09/  93 

7.495,457  06 
46.547  58 

63.0 
69.5 
74.0 
60.7 
48.9 
62  4 
85.6 
80.8 
78.0 
53 .4 
68.6 
35.8 

$4  82 
4  23 

4  34 

5  07 
a  95 

5  10 
5  44 
4  97 

3  24 

4  51 
1  48 

136,490,599 

10,338.822 

11,602.680 

70 

•6 

158,432,101 

$7,542,004  64 

68.2 

$4  45 

21,709,501 

21,709,501 

$1,085,475  05 

41.9 

$3  15 

9,314,066 

{AtS.Seentt) 
107,635 

14,202 

'3 

9,435,903 

$469,793  45 

34.2 

$2  25 

24,619,512 
2,068,956 

1.454.902 
621.364 

1 
1 

3 

26,074,414 
2,690,320 

$1,230,975  56 
103,447  80 

56  7 
27.4 

$3  86 
1  81 

26,688,468 

2.076.266 

2 

»3 

28,764,734 

$1,334,423  36 

52.4 

$3  55 

$3  92 

462,691,583 

19,883,363 

69.304.405 

255 

107 

12 

551,879,351 

$24,092,066  60 

55.8 

'  Of  which,  95,297  were  at  1.2  cents. 
'  Of  which.  12.338  were  at  1.2  cents. 

♦Ninth  Avenue  transfers  to  3  lines  of  New  York  Railways  —  at  53d  St.  and  Sixth  Avenue  to  Sijcth 
Avenue  line,  at  106th  St.  and  .Vmsterdam  Ave.  to  116th  St.  Crosstown  line  and  at  65th  St.  and  Colxim- 
bua  Ave.  to  Columbus  —  Lenox  Ave.  line;  the  New  York  &  Harlem  transfers  at  Fourth  Avenue  to  3  cross- 
town  lines  of  New  York  Railways  —  14th  Street,  23d  Street  and  34th  Street. 
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Operitino  Stbeet  Kailwats 

A  NT)  RoTTTKR 

Length 

of 
route 
(miles)' 

Aver- 
age 
maii- 
nium 
number 
of  cars 
per 
day' 

Regular 
passenger 
car  trips 
during 
year 

Car-miles 
(active) 
of  regular 
passenger 
cars 

Car-seat 

miles 
(active) 
of  regular 
passenger 

cars 
(thousands) 

Regular 
passenger 
car  hours 

(active 
and  idle) 

Bbookltn  and  QnsENS  Subkace 
Brookltn  Heights,  Receivbb*  

[0.32] 

WlLLlAUBBDRQ  BRIDGE  LlNE«  

(1.58.1 

Brookltn,  Queens  Co.  &  Suburban 

Re  id  Avenue  

Utica  Avenue  Shuttle  

Fulton  —  Crescent  Street  

Ralph  —  Rockaway  Avenue  

Totol  

Const  Island  &  Bbookltn 

Dc  Kalb  Avenue  

Franklin  Avenue  

Smith  Street  

Brooklyn  Bridge  (50%)i2  

Total  

CoNET  Island  &  Gravesend 
Sea  Gate  

 _  

4.04 

6.15 
7.89 
4.89 
3  03 
2  29 
1.96 
5.54 

22 
29 
23 
23 
16 
4 
6 
42 

(Sinalt) 
170.626 
194.232 
188,925 
212,317 
149,840 
70,752 
107,677 
245,820 

7.56.726 
1.186.285 
934.764 
822.286 
4.53.403 
1.59.702 
215.143 
1,280.374 

27.216 
40.405 
32.9.59 
39.470 
15.416 
5.111 
6.938 
62.145 

109.513 
140,140 
105.562 
108,469 
74,092 
17,759 
32.886 
174,548 

29.35 

165 

1.340,189 

5,808.683 

229.660 

>  762.969 

16.41 
11.04 
12.46 
1.14 

73 
34 
64 

3 

(Single) 
458,713 
238,526 
377,188 
76,723 

2,114,460 
1,187,483 
2.405.621 
87,837 

115.994 
59.064 
111.586 
2.811 

281,019 
144.042 
265.284 
12,969 

23.72 

174 

1.151.150 

5.795,401 

289.455 

703,314 

3  19 

7 

(Singk) 
94,942 

273.946 

12,576!  35.446 

'  See  these  notes  on  5r8t  double  page  of  this  table. 
'  Discontinued  operation  May  18,  1924,  but  Company  has  not  gone  out  of  existence. 

*  Figures  covering  operation  by  the  City  of  New  York  since  December  31,  1923  are  not  available. 

*  Unless  otherwise  specified;  7-cent  fares  referred  to  in  the  following  notes  are  reported  as  5-cent 
passengers  purchasing  2-cent  transfers. 

«  Of  the^e,  334,979  were  at  7  cents. 

^  Includes  1  transfer  point  to  the  Broadway  Elevated  Line  of  the  New  York  Rapid  Transit. 

'  Represents  transfer  points  to  Bushwiclc,  Nostrand  and  Tompkins  Avenue  lines  of  Brooklyn  City. 

*  Of  these,  629,540  were  at  7  cents. 
"Of  these,  281,515  were  at  7  cents. 
"  Of  these.  402,299  were  at  7  cents. 
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passenger  moTement  bj  routes,  1925  —  Continued 


NmiBIB  or  PAUXNOtBS 

TiUKsriRs 

Revenue 
passengers 

and 
transfers 
combined 

Passekocr  Receipts 

At  5  cents 

At  other 
than 
S  cents 

Number 
collected 

NDliBER  OF  TRANS- 
riB  POINTS  10  CARS 

or — 

'  Per 

Per 
car 
hour 

Re- 
spond- 
ent 

Asso- 
ciated 
com- 
panies 

For- 
eign 
com- 
pan- 
ies 

Amount 

car 
mile 
(cents) 



— 





5,24o,02s 
10.079.741 
6,073,745 
S, 203, 000 
3,932,S55 
657  567 
1,080,146 
13,121,374 

(At  •»  ctnU) » 
•  4/0,660 
195,895 
80,738 
•869,001 
"338,951 
29,539 
6,181 
"  607,429 

732,712 
65,430 
35,844 
810,499 
288,603 
217,993 
74,138 
606,611 

6 
1 

■9 

•3 

6,457,400 
10.341.066 

$290,100  36 
509.863  90 

38.3 
43.0 
32.7 
36.1 
48  1 
21  1 
25.2 
33  9 

9£  DO 

3  64 

0  Oil 

4  23 

2  94 

1  90 
1  65 

3  96 

6.190.327         306.109  39 
9,882.500        461.401  63 
4,560,409         218.071  88 
905.0991         33.764  52 
1.160,465|         54.192  73 
14.335.414         690.383  53 

5 
4 
1 
1 
4 

6 
6 

4 

48.396,456 

2  604  394 

2,831,830 

22 

25 

3 

53.832,680 

$2,563,887  94 

44  1 

$3  36 

19,610,514 
9,291.497 
19,973,801 

(.4(  S  centt) 
"2,784,344 
"  1,563,260 
'52.185,104 
"  1,000,740 

(■') 
3,060,390 
1,154,632 
1,565,858 

6 
3 
4 

23 
9 
10 

25,455,248 
12,009.389 
23,724.763 
1,000,740 

$1,157,349  98 

558.166  29 
1.116.021  56 
25,081  33 

54.7 
47  0 
46  4 
28.6 

$4  12 

3  88 

4  21 
1  93 

"1 

48,875,812 

7,533,448 

5,780,880 

13 

42 

1 

62,190,140 

$2,856,619  16 

49  3 

$4  06 

2,466,605 

(At  S  centt) ' 
195,382 

154,282 

3 

2,816,269 

$132,796  19 

48.5 

$3  75 

'*Tbe  Brooklyn  Bridge  Local  service  is  operated  jointly  by  the  Coney  Island  &  Brooklyn  and  Nassau 
Electric;  with  the  eiception  of  length  of  route,  which  is  entirely  included  under  Coney  Island 
<fe  Brooklyn,  each  company  reports  50  per  cent  of  total  operation 

I'  Of  these,  2,332,349  were  at  7  cents. 

'•Of  these,  1,167,341  were  at  7  cents. 

'i  Of  these,  1,281,649  were  at  7  cents  and  102,482  at  3J  cents. 

"Joint  rate  tickets  are  interchanged  between  respondent  and  \'an  Brunt  ."^t.  &   Mrie  Bap  n  at 
Hamilton  .\venue  and  Van  Brunt  Street. 
'■  Of  these,  988,159  were  at  2J  cents 
'•  Of  these,  90,112  were  at  7  cents. 
'•  Consists  of  free  and  2-cent  transfers  colleeted. 
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TABLE  VII.    Traffic  statistics:  Car  and 


Aver- 

Car-seat 

Length 

age 

maxi- 

Regular 

Oar-miles 

Regular 

UPB&ATINQ  STRBBT  IvAILWATS 

AND  Routes 

route 

^miies/ ' 

mum 
numoer 
of  cars 

passenger 
car  trips 
during 
year 

(active) 
of  regular 
passenger 
cars 

(active) 
of  regular 
passenger 
cars 

passenger 
car  hours 
(active 
and  idle) 

per 

uay 

(thousands) 

BaooELTN  AND  QcEENs  SURFACE  —  Continued 

Nassau  Electric 

(SingU) 

BergeQ  Street  

9.21 

52 

306,304 

1,796,233 

85,317 

223,831 

6.39 

37 

224,559 

1,337,767 

65,735 

152,111 

2.72 

9 

99,939 

252,780 

8,090 

34,384 

Fifteenth  Street  

2.71 

49 

101,186 

283,887 

9,0S6 

44,574 

8.55 

12 

376,688 

1,736,019 

88,571 

226,100 

3.30 

^2 

250,693 

726,638 

36,403 

116,343 

4.04 

10 

101,057 

366,962 

12,551 

51,609 

New  Lots  Avenue 

1  74 

g 

149  275 

259,786 

8,565 

37,824 

6!75 

14 

133^296 

714',  756 

31 ! 130 

71 !  178 

86th  Street  Shuttle 

1  92 

4 

81  066 

155,830 

5  081 

19  589 

4^25 

33 

263 ',873 

I, 000 [498 

58!  789 

135! 222 

Union  Street  

3.53 

13 

103,077 

349,927 

11,224 

47,212 

5.32 

29 

192,617 

853,075 

34,891 

111,108 

West  End 

5.59 

16 

120,809 

594,437 

26,752 

68  175 

5^98 

35 

179! 139 

1,085! 004 

52!214 

138!397 

RockiiWEy  Parkwfty ' 

2  08 

3 

40,842 

85  352 

3,001 

10  174 

2^78 

11 

116',049 

301 ! 274 

9!642 

48! 778 

5.04 

14 

97,354 

417,928 

14,210 

63,132 

Brooklyn  Bridge(50%) ' 

[1.14! 

2 

76,723 

87,837 

2,811 

12,969 

Total  

72.11 

381 

3,014,546 

12,405,990 

564,063 

1,612,710 

South  Brooklyn 

(Single) 

Gravesend  Avenue  

5.67 

9 

82,774 

462,705 

19,878 

41,. 534 

1.83 

14 

424,252 

452,433 

15,278 

65,851 

Total  

7.50 

,  23 

507,026 

915,138 

35,156 

107,385 

(Round) 

Brooklyn-Manhattan  Transit  surface  

135.87 

750 

3,053,927 

25,199,158 

1,130,910 

3,221,824 

'  See  these  notes  on  first  double  page  of  this  table. 

*  Unless  otherwise  specified;  7-cent  fares  referred  to  in  the  following  notes  are  reported  as  5-rent 
passengers  purchasing  2-cent  transfers. 

'  Consists  of  free  and  2-cent  transfers  collected. 

Operated  only  during  winter  months;  temporarily  discontinued  May  17,  1925. 
^  See  note  12  on  preceding  double  page. 
'  Of  these,  1,511,946  were  at  7  cents. 

« Of  these,  219,862  were  at  7  cents  and  203,178  at  3i  cents. 

•  Joint  rate  tickets  are  interchanged  between  respondent  and  Van  Brunt  St.  &  Krie  Basin,  at 
Hamilton  Avenue  and  Van  Brunt  Street. 
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NcMBiR  or  Passenoirs 


At  other 
than 
5  centa 


Transfers 


Number 
collected 


NUMBER  OF  TRANS- 
FER POINTS  TO  CARS 
OP  — 


Re- 
spond- 
ent 


A880- 
ciated 

pan- 


psnies 


les 


Revenue 
passengers 

and 
transfers 
combined 


Passenger  Receipts 


Amount 


Per 
car 
mile 
(cents) 


(.4(  3  cmt))  3 
M. 805. 1771 
263,303 
23.3461 
« 438.297 
"'1,975.522 
620.115 
'-273.794 
19,873' 
242.370 
11.357 
"975.193 
'« 143,345 
'5  774,702 
124,829 
'« 971,143 
1,996 
"  91,276 
"90,791 
'M, 000, 734 


9,847.163 


0 

3.141.404 
354,945: 
455,872 
231.281 

2,697.2871 
833,4341 
405,974 
695,579 
121,017 
380,230 

1,925,198 
141,970 
716,781 
115.447 

1,657.921 
12.357 
80,347 
65,123 


14,032,167 


15,988 
212,360 


70 


43 


19,651.134 

13.375.936 
2.266,536^ 
2,062,852 

23,399,8101 
9.801.534! 
3,188,508: 
3,093,434 
4.997,745; 
1.224,7101 

12. 861. 9241 
2.493.388; 
8.211.6781 
4.830,342! 

13,749,5381 
273,1081 
l,585,216j 
2,061,736 
1,000,734 


130,129,863 


645, 
90, 
92 
1,052 
454, 
142, 
119, 
238, 
41 
557 
119 
383 
233 
612 
12 
76 
100 
25 


860  80 
783  49 
066  28 
622  94 
630  35 
968  74 
731  14 
495  29 
989  00 

996  86 
109  96 
486  64 
781  09 
248  17 
482  51 

997  63 
392  61 
304  19 

,081  30 


$5,850,028  99 


2,331,952 
6,248,992 


4115,798  24 
301,831  61 


228,348 


8,580,944 


$417,629  85 


20,180,387 


23,027,507 


107 


113 


257,549,896 


$11,820,962  13 


i»  Of  these,  1,425,366  were  at  7  cents. 
"  Of  these,  474,151  were  at  7  cents. 
i>  Of  these,  227,008  were  at  7  cents. 
I'  Of  these,  744,438  were  at  7  cents. 
"  Of  these,  119,366  were  at  7  cents. 
i>  Of  these,  613,257  were  at  7  cents. 

Of  these,  683,113  were  at  7  cents. 
'I  Of  these,  74,367  were  at  7  cents. 

Of  these,  57,234  were  at  7  cents. 
"  Of  these,  988,159  were  at  2J  cents. 
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OPK&ATINO  STRBKT  R4ILWATS 
AND  HOu'I'bS 

Length 

of 
route 
(miles)' 

Aver- 
age 
mazi- 

nil  in  npF 

of  cars 
per 
day ' 

Regular 
passenger 
car  tripe 
during 
year 

0  miles 
(active) 
of  regular 
passenger 
cars 

Car-«eat 

(af'tive) 
of  regular 
passenger 

cars 
(thousand!) 

Regular 
passenger 
car  hours 

(active 
and  idle) 

Brookltn  and  Queens  Surface  —  Continued 

BaootLTN  City 

(SingU) 

0 

64 

2 

87.666 

54.761 

1,762 

10,487 

Bergen  Beach  Shuttle  

1 

66 

2 

41,289 

68.648 

2,253 

7,096 

Buahwick  Avenue  

3 

33 

13 

139,261 

427.307 

14,702 

66,395 

1 

41 

4 

70,586 

94.403 

3,021 

16,072 

3 

14 

22 

245,732 

678,875 

34.869 

96,949 

Croestown  

7 

44 

61 

319,594 

1,859,735 

84.867 

266,667 

Cypress  Hills  

1 

72 

4 

85,009 

145,530 

5.103 

19,981 

9 

23 

60 

.305,429 

2,098,717 

111.300 

252,741 

Flatbush  Avenue  Shuttle  

2 

11 

2 

57,421 

112,630 

3,616 

13.986 

6 

74 

39 

180.812 

1,119,616 

51,506 

130.202 

Flushing-Ridgewood  

7 

86 

30 

214.562 

1,307,708 

44,389 

136.958 

6 

77 

41 

236.659 

1.2.59,405 

66,245 

173.307 

6 

53 

62 

379.592 

1,840,564 

97,516 

251,739 

6 

87 

53 

294.857 

1,645,409 

78,659 

219,764 

Grand  Street  

8 

30 

24 

203,736 

906,622 

34,506 

106,343 

Grand  Street  Shuttle  

0 

97 

1 

27,004 

24,850 

796 

4,736 

5 

05 

14 

51,5.52 

229,603 

7,350 

.32.190 

3 

96 

30 

210,560 

737,040 

29,894 

93,220 

6 

12 

30 

187,479 

980,084 

45,316 

133,085 

1 

30 

3 

69,087 

87,130 

2,789 

13,689 

Myrtle  Avenue     .  . . 

5 

92 

32 

197,354 

797,017 

41  682 

107  810 

1 

16 

12 

217,810 

240,704 

7,703 

42!715 

Noatrand  Avenue  

6 

26 

34 

293  968 

1 ,263,593 

69,092 

167,625 

1 

50 

4 

84,112 

114,885 

3,692 

16!651 

6 

88 

67 

411,030 

1,996,950 

100,303 

2.57,292 

4 

24 

34 

276  126 

997,955 

51.649 

110  778 

1 

22 

1 

37^964 

45,249 

l!448 

6!516 

65th  Street-Bay  Ridge  Avenue  

5 

07 

18 

192,887 

729,803 

23.138 

81,404 

65th  Street-Fort  Hamilton  Avenue  

3 

45 

7 

116,492 

252,346 

8  073 

30  462 

4 

96 

21 

159,691 

638!203 

19!315 

87!llfl 

4 

80 

23 

215,931 

830,382 

43,504 

107,146 

4 

69 

23 

128,073 

513,585 

22,489 

77,. 589 

Total  

Manhattan  Bridge  Three  Cent  Line 
Manhattan  Bridge  

Van  Brunt  Street  &  Erie  Basin 
Hamilton  Ferry  to  Columbia  Street  

Bush  Terminal 
Second  Avenue  and  28th  Street  to  First  Avenue 
and  88th  Street  

Other  Brooklyn  surface  

104.99 

773 

5,739,125 

24,099,309 

1,112,547 

3,138,7a5 

2.01 

12 

(Round) 
110,281 

442,318 

21,231 

52.629 

1 

39 

6 

(Round) 
'58,352 

146,515 

5,698 

25.089 

1 

59 

1 

(Round) 
7,547 

14,282 

571 

7.547 

109.98 

792 

(Round) 
3,045,743 

24,702,424 

1.140,047 

3,223,970 

',  •  See  these  notes  on  first  double  page  of  this  table. 

'  To  Broadway  Line  of  Brooklyn,  Queens  Co.  &  Sub.  at  Washington  Plaza. 

*  To  the  Fourth  Avenue  Subway  Line  of  the  New  York  Rapid  Transit  at  86th  .Street  stalicm. 
^  Unless  otherwise  specified. 

•  Of  these,  426,308  were  at  3  cents. 

'  Of  which,  28,037  were  trips  on  a  short  route  (0.10  miles)  from  Hamilton  Ferry  to  Hamilton  Avenue. 
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passenger  moTcment  by  routes,  1925  —  Continued 


NuiiBBR  or  Passenqers 


At  5  cents 


572,128 
176,512 
3,331,110 
564,461 
7.948,453 
22,096,422 
749,891 
18,697,272 
633,743 
9,132.500 
7,603,954 
12.415,639 
19,070,485 
17,583,407 
6,648,575 
41,032 
1,134,020 
6,098,847 
9,261,973 
417,045 
7,880,314 
2.230,868 
14,887,242 
745,541 
18,691,709 
11,165,349 
135,020 
4,284.114 
1,244.476 
4.189.363 
9,151,519 
4,956,524 


223,739.508 


•6,275 


At  other 

than 
5  cents 


(4(  $  aitilf) 
25,428 
24,956 
149,145 
11,335 
56.516 
368,354 
28.703 
718.210 
48,740 
194,952 
299,923 
320,972 
422.080 
349.718 
255.519 
293 
2,682 
70,946 
341,123 
3,419 
192,756 
24,571 
248,990 
23,864 
555,931 
554,507 
728 
87,977 
29,675 
61,904 
252,692 
147,421 


TRANSrSRS 


Number 
collected 


189,358 
160,137 
183.410 
3,662 
689,894 
1,111,041 


5,874.030 


(At  li  unit)'' 
«10.267,228 


(At  S  unit)' 
•1,552,576 


1,642,712 
160,596 
427,376 
394,044 
475,807 
314,780 

1,054,237 
435,451 
26,386 
111,443 
379,594 
810.634 
156,668 
105,115 

1,957,167 
819,537 
269,515 
502,695 
87,490 


KVMBER  OP  TRANS- 
FER POrNTS  TO  CARS 

or  — 


Re- 
spond- 
ent 


16,287 
184.833 

11.230 
521,579 
297,703 


13,500,381  92 


(.11) 


Asso- 
ciated 
com- 
panies 


For- 
eign 
com- 
pan- 


M 


'  1 


*1 


»1 


(10) 


Revenue 
passengers 

and 
transfers 
combined 


786 
361 

3,663 
579 
8,694 
23,575 
778 
21,058 
843 
9,754 
8.297 
13,212 
19,807 
18,987 
7,339 
67 
1,248 
6,. 549 
10.413 
577 
8,178 
4,212 
15.9.55 
1,038 
19.750 
11,807 
135 
4,388, 
1,458, 
4.262 
9.925, 
5.401, 


914 

605 
665 
,458 
,863 
817 
594 
,194 
079 
828 
92 
418 
345 
.362 
545 
711 
,145 
,387 
,730 
132 
185 
606 
,769 
920 
335 
346 
748 
378 
984 
497 
790 
648 


Passenoir  Rbceipib 


Amount 


243,113,919 


$29 

9 
171 

28 
399 
1.U5 

38 
956 

33 
462 
389 
630 
966 
889 
340 
2 

56 
307 
473 

20 
399 
112 
751 

37 
951 
574 
6 

216, 
03 
211 
465, 
252, 


369  24 
574  28 

029  85 
563  10 
,118  13 
871  72 
355  64 
409  90 
149  35 
473  56 
195  39 
411  11 
,186  65 
,661  89 
094  32 
.060  39 
781  46 
070  73 
332  34 
954  82 
798  38 
280  53 
831  80 
992  97 
263  38 
902  66 
772  84 
M5  01 
114  05 
325  27 
156  71 
248  83 


Per 
car 

mile 
(cents' 


$11,363,196  30 


10,267,228       $258,812  24 


1,558,851         $42,305  87 


53 
13.9 
40.0 
30.3 
58.8 
60  0 
26  4 
45  6 
29.4 
41  3 
29.8 
50  1 
52  5 
54  1 
37  5 
8.3 
24.7 
41.7 
48  3 
24.1 
50  2 
46.6 
59  5 
33.1 
47  6 
57.6 
15.0 
29.7 
25.0 
33  1 
56.0 
49.1 


47.2 


58  5 


28.9 


Per 
car 

hour 


$2  80 

1  35 

2  58 
1  78 
4  12 
4  18 

1  92 

3  78 

2  37 

3  55 

2  84 

3  64 

3  84 

4  05 
3  20 

0  44 

1  76 
3  29 
3  56 

1  53 

3  71 

2  63 

4  49 

2  28 

3  70 

5  19 

1  04 

2  66 
2  07 

2  43 

4  34 

3  25 


$3  62 


$4  92 
$1  69 


(At  2  eenU) 

2,477 


2,477 


$49  54 


0  3 


$0  Ul 


223,745,783 


17,696,311 


13,500,381 


92 


2.54,942,475 


$11,664,363  95 


47.2  $3  62 


'  Represents  3-cent  passengers  who  paid  2  cents  for  the  privilege  of  transferring  to  Nassau  Electric 
or  Coney  Island  &  Brjoklyn  but  did  not  use  their  transfers. 

'  Includes  305,678  j  >int  rate  passengers  at  Ij  cents;  see  note  10. 

'°  loint  rate  tickets  are  interchanged  at  Hamilton  Ave.  and  Van  Brunt  .St.  between  the  Van  Brunl 
St.  &  Erie  Basin  and  two  B.-M.  T.  companies;  Coney  Island  &  B  ooklyn  and  Nassau  Electric. 
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TABLE  Vn.    Traffic  sutistics:  Car  and 


Opebatino  Street  Railwatb 
and  rodtes 

Len^b 

route 
(miles) ' 

Aver- 
age 
maxi- 
mum 
number 
of  cars 
per 
day  -' 

Regular 
passenger 
car  trips 
during 
year 

Car-milea 
(active) 
of  regular 
passenger 
cars 

Car-seat 

miles 
(active) 
of  regular 
passenger 

cars 
(thousands) 

Regular 
passenger 
car  hours 
(active 
and  idle) 

Brookltn  and  Queens  Subface — Continued 
New  York  4  Queens  Codntt,  Receivers 

North  Beach  Shuttle'  

Total  

Steinwat  Railways,  Receivers 

Dutch  Kills  

Shuttle'  

Fares  returned  (deduct)  

2.62 
5.15 
5.36 
8.68 
4.73 
1.8» 

3 
7 
7 
la 
9 
1 

(Round) 
28,758 
34,837 
37,404 
52,756 
37,983 
5,740 

131,944 
.3.57,826 
331,495 
754,128 
340,416 
18,031 

4,486 
14,375 
11,862 
31,995 
13,397 
611 

14,922 
41.437 
36,448 
86.957 
38.287 
2,861 

22.03 

42 

197,478 

1,933,840 

76,729 

■  ■ 
220,912 

2.80 
4.56 
4.23 
1  39 
1.87 
2.94 
2.23 

8 
22 
7 
'  5 
4 
8 
6 

(.Round) 
41,684 
93,200 
32,568 
26,943 
35,385 
36.764 
38,937 

250,463 
846,393 
274.946 
77,883 
132.146 
206,353 
173,010 

9,743 
40,610 
10,880 
3.092 
3,026 
8. 115 
6.. 594 

30,280 
97,066 
32,829 
12,004 
17,982 
27,204 
21,994 

Total  

Long  Island  Electric,  Receivers 

Pj^f  Rockaway   

Total  

New  York  &  Lono  Island,  Receivers 

Total  

14.86 

58 

305,481 

1,961,196 

84,062 

239,359 

7.19 
9.07 

11 

8 

(Round) 
49,177 
37,141 

477,144 
493,326 

19,636 
21,319 

65.329 
55.811 

15.91 

19 

86,318 

970,470 

40,955 

121,140 

'14.89 
7.90 
9.63 
9.56 

6 
5 
4 
5 

(Round) 
14.100 
19.480 
15.259 
18,054 

381,535 
283.741 
293.103 
287,947 

13.261 
11.3.30 
11.724 
11.318 

38.046 
31.903 
28.727 
35,. 566 

134,242 

37.99 

20i  66,893 

1.246,326 

49.833 

5  See  these  notes  on  first  double  page  of  this  table. 
'  Operation  discontinued  January  1,  1925. 

*  Represents  adjustment  of  entries  in  1924,  as  a  6-ccnt  fare  was  in  operation  tlirougliout  i;»2.j. 

*  Operation  discontinued  January  26,  1925. 

*  On  a  yearly  basis,  3. 

'  Includes  adjustment  of  55  cents. 
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passenger  movement  by  routes,  1925 —  Continued 


NuHBEB  or  PiasiNSSBa 

TuNsrxBS 

Revenue 
passengers 

and 
transfers 
combined 

Passenoer  Rbceipts 

At  5  cents 

At  other 
than 
5  cents 

Number 
collected 

NWBKa  or  TRANS- 
FEE  POINTS  TO  CABS 
OF  — 

Amount 

Per 
car 

mite 
(cents) 

Per 
car 
hour 

Re- 
spond- 
ent 

Asso- 
ciated 
com- 
panies 

ror- 
eign 

TKm* 
IPs" 

82 

5 

(  Al  R  f»nla\ 

\Al  0  CciUe) 

2  i^fi  tun 
1  244  683 
5,248,771 
2,271,386 
71  064 

194,194 
260,580 
170,631 
357,394 

2 
2 
1 

2 

662,651 
2.787,225 
1,415,314 
5,606,722 
2,271,542 
71,065 

$28,106  59 
151,598  70 
74,681  00 
314,954  13 
136,290  97 
4,263  78 

21.3 
42.4 
22.5 
41.8 
40.0 
23.6 

$1  88 
3  66 

2  05 

3  62 
3  56 
1  49 

557 
156 
1 

<801 

11,830,919 

982,799 

7 

12,814,519 

J709,895  17 

36.7 

$3  21 

1,304,118 
7,704,728 
1,419,642 
599,162 
916,434 
1,483,236 
1,213,807 

s.su 

276,274 
925,295 
123,177 
301,707 

241  373 

5 
g 
6 
4 

g 
0 

4 

3 

1,580,392 
8,630,023 
1,542,819 
900,869 
1,167,190 
1,852,737 
1,455,180 
8.BU 

$65,205  90 
385,236  40 
70,982  10 
29,958  10 
45,821  70 
74.161  80 
60,690  35 
J^7  20 

26.0 
45-5 
25.8 
38.5 
34.7 
35.9 
35.1 

i3  22 
3  97 
2  16 

2  50 
2  55 
2  73 
2  76 

14,632,583 

31 

17,120,666 

$731,629  15 

37  3 

$3  06 

3,672,605 
3,956,791 

97,418 
44,868 

1 
1 

3,770,023 
4,001,659 

$183,630  25 
' 197,840  10 

38.5 
40.1 

$2  81 
3  54 

7,629.396 

142,286 

2 

7,771,682 

$381,470  35 

39.3 

S3  15 

2,108,453 
1,818,731 
2,888,783 
2,350,774 

(At  10  cen(»)  » 

2,108,453 
1.842,371 
2,893,581 
2,400,844 

$105,422  65 
91,527  .55 
144,919  07 
120,128  80 

27.6 
32.3 
49.4 
41.7 

$2  77 

2  87 
5  04 

3  38 

'"23,640 
"4,798 
1=50,070 

9,166,741 

78,508 

9,245,249 

$461,998  07  37.1 

$3  44 

*  The  Freeport-Rosedale  Line  was  extended  to  Jamaica  Junction  on  August  17,  1924  and  further 
extended  to  Jamaica,  November  15,  1924. 

•  Unless  otherwise  specified. 
'« At  2i  cents. 

"  Of  these.  2  were  at  15  cents. 

"  Of  these.  25.702  were  at  7i  cents  and  23,658  were  at  2}. 
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TABLE  VII.    Traffic  statistics:  Car  and 


OpERATiNQ  Street  lUtLWiiTS 
AND  Routes 


Len|tb 

route 
(miles)  > 

Aver- 
age 
maxi- 
mum 
number 
of  cars 
per 
day  ' 

Regular 
passenger 
car  trips 
during 
year 

Car-milea 
(active) 
of  regular 
passenger 
cars 

Car-seat 
miles 
(active) 
of  regular 
passenger 

cars 
(thousands) 

Regular 
passenger 
car  hours 

(active 
and  idle) 

7.07 
3.77 
1.07 

12 
1 
1 

(Round) 
45.411 
978 
5,030 

553,250 
6.075 
8,953 

28,333 
312 
420 

64,137 
827 
2,938 

7.45 

14 

51,419 

568,278 

29,065 

67,902 

10.44 

2.09 

21 
[10] 

(Round) 
43,612 
2,819 

858,836 
11,787 

44,225 
607 

79,769 
1,220 

10.58 

21 

46.431 

870,623 

44,832 

80,989 

108  82 

174 

(Round) 
754,020 

7,550,733 

325,496 

864.544 

354  67 

1,716 

(Round) 
6.853,690 

57,452,315 

2,596,453 

7,310,338 

7  08 
4.15 
2.96 
2.11 
3.39 

13 
8 
2 
2 
8 

(Round) 
51,784 
45,191 
21,617 
22,088 
36,105 

655,763 
355,855 
134,379 
86,220 
2.53,717 

29.3,37 
18,. 577 
0,484 
3,911 
11.893 

77,305 
44.094 
16,643 
15.430 
37,928 

17.29 

33 

176,785 

1,485,934 

69,202 

191.400 

1.57 

2 

(Round) 
6,698 

24,171 

1,083 

2,931 

8.20 
6.39 
8.04 
2.56 
7.39 
8.12 

7 

12 
5 
2 

9 
5 

(Round) 
33,740 
33.917 
23.114 
18,446 
32,693 
1,3.56 

503,099 
436,886 
340,083 

96,271 
379,115 

22,724 

17,083 
17,393 
10,409 
3,024 
14,008 
737 

55,448 
55,325 
36,550 
13,312 
42,818 
2,242 

18.79 

40 

1 ,  ( /o, 178 

62,654 

one  anc 

37.65 

75 

(Round) 
326,749 

3,288,283 

132,939 

400,026 

615  31 

3,390 

(Round) 
12.494,658 

103,934,197 

4,540,083 

13,857.576 

827.70 

8,736 

(Sound) 
25,470,750 

378,203,868 

20,572,532 

31,420.528 

Bhookltn  and  QtJEENB  SoKTACE  —  Condudtd 

Ocean  Electbic 

Tar  Rockaway  to  Bannock  Boulevard  

Park  Avenue  

Tar  Rockaway  to  Beach  ^  

Total  

Manhattan  &  Queens,  Receivers 

Queens  Boulevard   

Qucensborough  Bridge  (Industrial  Center).. . . 

Total  

Other  Queens  surface  

Total,  Brooklyn  and  Queens  surface  

RiCBMOND  Surface 

RicHUOND  Lioht  &  K.  R. 
Main  Line  —  north  (Elizabethport  Ferry)  . 

Main  Line  —  south  (South  Beach)  

Bull's  Head  

Jersey  Street  

Castleton  Avenue  

Total  

SOUTHFIELD  BeACH 

South  Beach-Midland  Beach   

CiTT  OF  N.  Y.,  Dept.  of  Plant  k  Sth. 

Richmond  

Silver  Lake  

Port  Richmond-Concord  

Manor  Road  

Midland  Beach  

Port  Richmond-Midland  Beach  

Total  

Total,  Richmond  surface  

Total,  street  surface  lines  

Grand  total   


'  See  these  notes  on  first  double  page  of  this  table. 
'Operation  discontinued  Septernbor  14,  1024. 

*  Unless  otherwise  sjiecified. 

'  Of  these,  24,n7.'<  weri'  at  2!  cents. 

•  Of  these,  13,KHS  were  at  7J  cents  and  1S7,S41  at  3. 
;  Of  these,  10,84t)  were  at  75  cents  and  150,S3S  at  3. 
s  Of  these,  159  were  at  7}  cents  and  55,720  at  3. 
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passenger  movement  by  routes,  1915  —  Concluded 


NciiBBR  or  Passbnoers 

Transfers 

Revenue 
passengers 

and 
transfers 
combined 

Passenger  Receipts 

At  5  cents 

At  other 
than 
5  cents 

Number 
collected 

NUMBER  OF  TRANS- 
FER POINTS  TO  CARS 

or  — 

Amount 

Per 
car 
mile 
(cento) 

Per 
car 
hour 

Re- 
spond- 
ent 

Aflso- 

ciated 
com- 

for- 
eign 
com- 
pan- 
ies 

6.507,576 
3,823 
200.757 

6.. 507, 576 
3.823 

on/1  71^7 

$325,378  84 
191  15 
10.037  85 

58.8 
3  1 
112  1 

$5  07 

23 
3  42 

6,712,156 



6,712,156 

$335,607  84 

59  1 

$4  94 

5,050,799 

(At  S  cenU)  * 
16,217 
'25,028 

8.073,016 
25,028 

$403,326  46 
627  45 

47.0 
5  3 

$5  06 

51 

$4  99 

8,056,799 

41,245 

8.098.044 

$403,953  91 

46,4 

46,198,476 

11,950,672 

3,613.168 

40 

61,762,316 

$3,024,554  49 

40.1 

$3  50 

484,286,261 

49,827,370 

40,141,056 

239 

1  it) 

0 

y 

J;7i  O^A  Rfl7 

$26,509,880  57 

46  1 

$3  63 

{At  S  cmU)  * 
'3, 610, 131 

»  537,580 
•752,247 
''2,188,533 

4.50.159 
357.833 
178.173 
114.870 
220.286 

3 
2 

1 

3 
6 

4.060.290 
3,153.088 
715.7.53 
867,117 
2,408,819 

S279.348  W 
216.024  27 

42  6 
60  7 

?3  61 
4  90 

2  42 

3  86 

4  52 

40,219  61'    29  9 
.59.512  40!    «9  0 

"  171.263  50 

67.5 

9,883,746 

1  I'll  101 

15 

1 1  onu  nc7 
11  .iUO.Ut)/ 

$766,368  77 

51  6 

$4  00 

293,998 

293,998 

$14,699  40 

60.8 

22,7 
29  3 
22  2 
17.7 
26.8 
19.0 

$5  02 

$2  06 
2  31 
2  06 

1  28 

2  37 
1  93 

2,283,838 
2  557  691 
l!508!255 
340,550 
2,028,845 
86,459 

{Al  5  cents)  " 
103.051 
80  364 
39! 269 
5,988 
78,111 

117.0^1 
71,645 
140.901 
116.101 
111. .545 
6,442 

2 
2 
4 
1 
2 
4 

2.. 503. 970 
2.709,700 
1.688.425 
462.639 
2.218.501 
92,901 

i<  $114. 191  90 
"127,884  55 
■  75.412  75 
'  17.027  50 
1  101.442  25 
"4.322  95 

8,805,638 

306,783 

563.715 

15 

9,676,136 

"$446,932  91 

25.1 

$2  17 

9,099,636 

10,190,529 

1.885.036 

30 

21.175,201 

$1,228,001  08 

37  3 

$3  07 
$3  74 

956,077,480 

79,901,262 

111,330,497 

524 

220 

21  1,147.309,239 

$51,829,948  25 

49,9 

2,(36.877,734 

79,901,262 

112,058,107 

693 

223 

22  2,828,837,103 

$135,869,960  98 

35  9 

$4  32 

•Of  these,  3.981  were  at  7 J  cents  and  12.949  at  3. 
»«Of  these.  15,940  were  at  7$  cents  and  74,794  at  3. 
"  Includes  an  adjustment  of  26  cents. 

Operated  during  the  summer  only. 
"  R'^presents  school  tickets  collected;  for  sale  of  the.**e  tickets  see  notn  14. 

"Receipts  for  3-cent  fares  (school  tickets)  amounting  to  $6,473.10  and  unredeemed  o-ceut  fare  ret-eipt 
tickets,  $177.85  are  included  in  the  total  and  not  distributed  among  the  dififerent  lines. 


306  State  op  New  York,  Transit  Commission 

TABLE  Vin.    OPERATING  RATIOS, 


Opebatino  Street  Railways 


Revenue  Per  Car 

Mile  (Cents) 

Revenue 

car  miles 

(Table  Iv) 

From 

Other 

transpor- 

operating 

tation 

revenue 

199.675,964 

27.28 

1 .97 

131 ,226.375 

28.07 

1.97 

68,449,589 

25.77 

1.98 

82,574,032 

35.80 

1.21 

282,249,996 

29.78 

1.75 

4,759,763 

62.84 

» 43.36 

557 , 550 

80  85 

8  47 

1,409,867 

48.70 

6.37 

3, 117 ,043 

70.10 

1.80 

2,649,718 

48  57 

1 . 14 

1 ,051 ,948 

46^18 

oUi 

8,013,237 

49.75 

1.72 

1    o  1  o  Tin 
1 ,81o,7oZ 

36.88 

3.99 

23,377, 858 

54.51 

10.71 

2 , 374 , 838 

.39.50 

4.71 

9,352,722 

67.04 

4.53 

1 ,861 ,303 

68.34 

4.95 

2,591 , 162 

41.89 

0.82 

1,371,721 

34.25 

1.08 

2,576,883 

.'S1.78 

0.97 

43,506,487 

55.42 

7.34 

5 , 846 , 554 

43.85 

0.,52 

5,795,526 

49.29 

0.86 

276,2.35 

48.07 

0 . 23 

12,.'i40,367 

46.65 

0.98 

1 .291.460 

0  84,62 

1 3 . 89 

25,760,142 

48.53 

1.66 

24,334,494 

46.70 

1 .23 

446 , 275 

57.99 

0.31 

146,515 

28.87 

31,731 

6  7]8  58 

24,959,015 

47.65 

1.21 

1 .950,311 

36  42 

5.83 

1 ,961  ,.343 

37.31 

0.61 

979,785 

38 . 94 

3. 13 

1 .260,267 

36.67 

0.69 

.568 , 278 

59 . 06 

0.74 

876,052 

46. 11 

0.23 

7 , 596 , 0S6 

39. 8S 

2.26 

58,305,193 

47.02 

1.50 

1.486,046 

51.58 

1.69 

24,171 

60.81 

3.31 

1,778,178 

25.13 

0.12 

3,288,395 

,37.35 

0.85 

105,100,075 

50.20 

3.90 

387,350.071 

35.32 

2.33 

Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City. 

Second  Avenue,  Receivers  

New  York  Railways  Co.  {.to  April  30,  1926)  

New  York  Railways  Corp.  (/ru/ji  May  1,  1926)  

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  

Total  

Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  '  

Williamsburg  Bridge  Line*  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface . . 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line.  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface   . 

Total  

Richmond  Surface 

Richmond  Light  &  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures  

Total  

Total,  street  surface  lines  

(iraufl  tt)tal  


•  Ratios  shown  for  companies  indicated  by  footnote  1,  are  based  on  reported  maintenance  (either 
Way  and  Structures  or  Equipment  or  both),  which  under  the  Company's  rule,  is  less  than  actua 
maintenance.  ' 
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Operating  Expenses  (cents)  Per  Car  Mile 


MAINTENANCE  OF 

OPERATION  OF 

Injuries 

and 
damages 

Traffic 
expenses 

General 

and 
miscel- 
laneous 
expenses 

Total 

Taxes 
(cents) 
per  car 
mile 

Way  and 
s  tructures 

Equip- 
ment 

Power 

plant 

Cars 

1  2.1/ 
2.30 

•  1.75 
3.14 

>  2.67 
'2.81 
'  2.13 
4.80 

S.02 
3.70 
1.71 
5.31 

7.SS 
6.12 
9.64 
8.56 

0.66 
0.72 
0.52 
0.93 

0.00  + 
0.00  + 
0.00  + 
0.00  + 

0.89 
0.80 
1.06 
0.87 

1 16.67 
1  16.45 
' 16.81 
23.61 

1 .66 
0.64 
3.60 
2.13 

2.41 

3.23 

3.69 

7.69 

0.73 

0.00  + 

0.88 

18.63 

1.79 

1  9.43 
■  12.13 

•  7.31 

10.52 
7.28 
6.93 

17.46 
5.53 
8.18 
6.59 

■9.72 
9.91 
5.02 
8.45 
5.53 

'  6.28 
8.08 

I  4.87 

•  7.01 
4.86 
4.62 
4.97 

'  3.69 
5.45 
5.74 
7.04 
7.17 
6.30 
9.12 
4.93 

2  19.30 
6.01 
6.49 
5.96 
4.41 
4.59 
5.46 
5.37 
8.26 
7.76 
5.11 
4.82 
7.07 
6.94 
9.57 

21.03 
30.81 
24.94 
24.33 
15.16 
18.39 
17.37 
14.02 
19.36 
13.09 
22.98 
22.18 
17.63 
11.26 
20.71 

3.76 
4  55 
4^19 
4.02 
4.. 52 
5.15 
4.35 
3.68 
4.18 
1.78 
5.37 
5.47 
3.87 
3.28 
4.66 

3.61 

4.43 
2.  hi 
i.  13 
1.61 
1.87 
1 .85 
1.41 
2.42 
2.93 
3.52 
3.69 
3.86 
1.40 
3.78 

>  63.41 

1  QfJ 

>  50^34 

>  54.97 
37.84 
41.55 

1  41.46 
' 33.70 
47.84 
37.89 
'  53.74 
53.24 
43.75 
40.45 
49.18 

6.62 
8  42 
4^16 
4.06 
3.29 
2.80 
3.60 
1.67 
4.20 
4.00 
6.26 
6.17 
3.44 
4.19 
4.02 

8.16 

6.02 

7.37 

19.63 

4.34 

2.88 

48.40 

4.66 

7.25 
5.07 

12.15 
6.69 
7.29 
6.64 
5.78 
3.89 
2.85 

83.88 
S.83 
4.44 
5.60 
5.89 
4.30 
3.49 
3.61 
4. 73 

6.39 
6.37 
7.96 
6.48 
7.30 
6.49 
5.88 
5.59 
2.05 

32.67 
6.89 
5.76 

>  3.73 
5.18 
5.17 

10.68 
7.66 
6.65 



4.64 
4.41 
3.13 
0.47 
1.30 
4-81 
3.92 
7.14 
4.50 
21.83 
4.00 
8.11 
6.53 
6.26 
5.24 
5.40 
6.53 
6.60 

14. 12 
17.20 
14.40 
16.11 
36 . 46 
16.91 
17.03 
22.47 
18.80 
237.42 
17.42 
10.87 
13.59 
14. 16 
12.38 
16.99 
13.00 
12.96 

2.74 
4.18 
4  60 
3^07 
3  56 
S.28 
2.40 
4.37 
1.47 

'2.'4k 

2.61 
1  93 
l'83 
1.05 
1.25 
1.92 

0.00  + 

0  00  ^- 

0.00  + 
0.01 

0.00  + 
u .  uu  -f- 

0.00  + 

o.u 

0.01 

1.44 
1.51 
2  38 
T  50 
.>  p3 

1 .66 
2.25 
6.38 
2.25 
82  00 
2.43 

1.74 

2  33 
2!22 
1.57 
4.04 
2.64 

36.58 
38.74 
44  62 
39 '32 
58  54 
39.69 
37.26 
49.85 
31.92 
457  80 
37.99 

I  33.80 

31.14 
39.18 
36.20 
34.  SI 

2.58 
2.57 
Q  in 

2.08 
iU .  oz 
2.76 
3.12 
7.36 
1.50 

A\  Af\ 
'±  I  .  -lU 

3. 24 
2 . 01 
1.46 
1 . 51 

2.21 

2.92 
1.57 
1.86 

6.00 

6.12 

4.70 

16.61 

2.74 

0.00  + 

2.07 

38.24 

2.85 

7.80 
5.07 
4.25 

8.11 
1.47 
5.98 

6.38 
6.57 
3.94 

16.97 
12.63 
11.12 

2.56 
3.32 
0.93 

0.04 

5.91 
7.46 
1.94 

47.77 
36.52 
28.16 

1.99 
7.37 
0.95 

5.86 

6.91 

5.06 

13.78 

1.68 

0.02 

3.77 

37.08 

1.47 

6.89 

6.10 

5.82 

17.77 

3.37 

0.00  + 

2.4(i 

42.41 

3.55 

3.63 

4.01 

4.26 

10.42 

1.45 

0.00  + 

1.31 

25.0(S 

2.27 

-  Respondent  charges  to  the  account  Power  Purchased,  all  purchases  of  power  but  credits  to 
Sale  of  Power  all  sales  to  System  Companies.    This  accounts  for  the  extraordinary  ratios. 
'Operation  discontinued  May  18,  1924  but  Company  has  not  gone  out  of  existence. 
«  Figures  covering  operation  by  the  City  of  Slew  York  since  December  1,  1923  are  not  available. 
'  Most  of  respondent's  revenue  is  derived  from  freight. 
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State  of  New  York,  Transit  Commission 


TABLE  VIII.    Operating  ratios,  1925: 


Operating  Street  Railways 


Total 
operatiog 
revenues 
(Table  XII) 


Per  Cent  or  Total 


Maintenance  of 


Way 
and 
structures 


Equip- 
ment 


Power 
plant 


Raud  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Shreace 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  SO.  1926)  

New  York  Railways  Corp.  (from  May  1,  I9SS) .... 

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  

Total  

Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver'  

Williamsburg  Bridge  Line*   

Brooklyn,  Queens  Co.  &  Sub   

Coney  Island  &  Brooklyn   

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  

Total  

Richmond  Screace 

Richmond  Light  &  R  R  

South6eld  Beach  

City  of  N.  Y.,  Dept.  of  Plant  A  Structures   

Total  

Total,  street  surface  lines  

Grand  total  


39,430,613  22 
18,988,377  .53 
30,. 560, 446  16 


>  7.21 
7.65 

'  6  30 
8.50 


'  8.81 
'9  35 
'  7  .70 
12.97 


$88,979,436  91 


7.65 


10.24 


$5,0.54 
498 
776 
2,243 
1,317 
490 
4.124 
743 
IS.U7 
1,049 
6,693 
1,364 
1,106 
484 
1,359 


733  72 
005  81 
384  27 
034  99 
360  70 
1.51  10 
186  19 
360  07 

lie  8.5 

888  82 
719  11 
170  10 
725  05 
.593  45 
,311  88 


$27,305,625  35, 


'  13.58 

■  13.27 
14  61 
14.65 
14  87 

'  14  50 
13  54 
U.S.', 
14,91 

'  13  58 
13.52 
11  76 
23  91 
10  48 


'5  92 
9  05 

'  8  ,84 

'  9  74 
9,77 
9.91 
9.66 

'  9  ,03 
«,3« 

12  97 
9.84 
9  79 

14  74 

25  81 
9.35 


13.00 


9.59 


S19,032  31 


2,. 594, 
2,906, 
133, 
5,973, 
1,272, 
1S,S98. 
11,663 
260, 
42, 
228, 
IS, 194, 
823 
743 
412 
470 
339, 
405, 

s.m. 


005  49 
537  94 
419  70 
350  47 
200  97 
5J,e  88 
679  43 
191  63 
305  87 
012  01 
188  9 J, 
940  82 
779  65 
208  56 
879  43 
824  68 
997  91 
est  06 


$28,289,366  8; 


$791,605  39 
15,499  40 
449,019  58 


$1,2.56.124  37 


$56,851,110  59 


$145,830,553  50 


3.69 


12  37 


12  62 


14.63 
7.91 
16.84 


15.22 
2.30 
23  68 


15.33 


18.08 


12.74 


11.2$ 


9.64 


10.65 


'  Ratios  shown  for  companies  indicated  by  footnote  1  are  based  on  reported  maintenance, 
which,  under  the  company's  rule,  is  less  than  actu.xl  maintenance. 
'  See  thi.s  note  on  preceding  double  page. 
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(B)  Proportionate  disposition  o(  revenue 


0?IHATI!(8  ReTSKDM  DbVOIXD  TO— 

Surplus 
for  the 

year 

Ratio 
(per  cent) 

of  other 
income  to 
operating 

revenue 

Injuriea 

and 
damAgee 

Traffic 
expenses 

General 

and 

miscel- 
laneous 
expenses 

Total 

Taxes 

1 

Interest  |  Rent 
deduc-    1  deduc- 
tions tions 

Other 
deduc- 
tions 

t.U 
2.40 
1.87 
2.52 

0.00 
0.01 
0.01 
0.00 

SOS 

2.65 
3.81 
2.34 

'6€.6i 
'54.73 
■60.61 
63.80 

5.65 
2.12 
12.98 
5.75 

19.00 
21.65 
13.50 
18.35 

1J.J7 
6  76 

27.07 
0.97 

S.88 
4  30 

3.00 
O.M 

1.96 
10.98 
D16  75 
12.63 

0.50 
0.54 
0.41 
1.54 

2.33 

0.01 

2.79 

59.10 

5.69 

18.78 

9.11 

2  55 

5.63 

0.86 

3.54 
5. 10 
7.61 
5.59 
9.08 
11.07 
8.45 
8.99 
»M 
4.03 
7.49 
7.46 
9.05 
9.30 
8.83 

3.40 
4 .  yo 
4.62 
4.36 
3.24 
4.02 
3.60 
3.45 
S.7t 
6.63 
4.92 
5.04 
9.05 
3.95 
7.18 

■59.71 

1  on 
* / o . yu 

■91.41 

'76.40 

76.11 

89.18 

■80.56 

■82.45 

7s.se 

85.70 
'75.08 

72.65 
102  42 
114  49 

93  23 

6.23 
9  42 
756 
5  64 
6^61 
6.01 
7.00 
4  08 
6.U 
9.04 
8.74 
8.42 
8  05 
11.86 
7.62 

45.03 
18.55 
18.92 
18.20 
7.32 
8.62 
10.42 
23.34 
i4.04 
19.80 
17.16 
2.73 
3.68 
3.99 
36.48 

0.12 
6.69 
9.67 
7.61 
8.88 
10.16 
8.29 
8.17 
5  60 
0.12 
5.51 
1.55 
0  13 
5.72 
7.61 

16  54 

0  59 

0  07 
3.00 
0.08 
0.16 

5  81 

10.17 
8.77 

1  12 
D7.&4 

D27.42 
D7  09 
Dl  41 

D  13.93 
D5.14 

D 16.21 
Do. 07 

D14  50 

D12.98 
6.60 
D8.99 

D36.01 
60.41 

28.75 
1  51 
0  14 
0  83 
0  51 

0  12 

1  29 
1  83 

W  19 
0  16 
3  68 
0  72 
5  29 
0.05 
105  35 

6.92 

4.58 

77.12 

7  43 

20.57 

5.04 

6.18 

D4.24 

12  10 

1.35 

6  17 

8.33 
9.53 
6.43 
3.61 
6.56 
5.00 
7.50 
5.10 

o.oi 

0.00 

0.00 

0.01 

6. do 

0.00 

6. '66 

0.01 
6^23 

o.os 

3.86 

3.25 
3.01 
4.92 
3.16 
2.68 
S.U 
4.70 

10.94 
7.80 

11.41 
i.97 
8.68 
4.57 
5  53 
5.95 
2.62 
8  72 
6.18 

8.90 

82.45 
77.24 
92.39 
82.54 
59.43 
79.04 
77.74 
85.50 

110.55 
63.71 
77.75 
82.06 

'89.12 
84.97 
83.35 
65.52 
78.11 
St.Ol 

41.66 

5.82 
5.12 
4  54 
4  38 
in  ft? 

5.61 

0.01 

12.63 
5.18 
5.76 
6.63 
4.75 
3.85 
3.59 
5.91 
4.87 
3.40 
4.40 

3.654.13 

19  86 
9  58 
118.66 
16  92 
13^98 
SI  99 
2'44 

3.89 
32.40 

t.96 
35.62 

9.67 
10.43 

0.05 
20.58 
14.59 

4.47 
2  67 
3^40 
1  63 
9'95 
S  S7 

i.ii 

0.24 
32.29 
t  Si 
1  39 
8.62 
2.75 
6.68 
19.38 
8.88 
6.89 

0.00 
0.11 

0.12 

0.08 
0.12 
1.37 

D3,200  44 

D12  14 
7.61 
D 113  66 
D2  22 
7  33 
D6  9S 
12.28 
2.72 
D  17  46 
D33  10 
11. IS 
D 23.29 
D1.12 
DO  78 
D6.09 
11  05 
D 10.38 
D7.41 

404  25 

0.46 

2  33 
5  33 

3  37 

1  36 
t  96 
0.87 

2  22 
2  40 
1  06 
0  91 
0.53 
0  47 
0  20 
0  28 
0  87 
0.59 
0.48 

i.96 
4  31 
6.89 
4.59 
4.91 
1.76 
2.70 
4.66 

0.14 

5.64 

0.01 

4.27 

78.82 

5.87 

12.95 

3  27 

0.09 

0.80 

1.80 

4.81 

5.17 
3.69 

0.08 

11.10 
11.63 
7.67 

89.68  3.74 
56.95;  11.49 
111.52  3.76 

14.71 
13.93 
3.84 

1.42 

3.12 
4.44 

D8.40 
14.87 
D  23  .35 

1  15 
0.36 
0  21 

4  42       0  05 

9.88        97.08  3.84 

10.82 

2.52 

D 13.46 

0.80 

6.23{  0.00 

4.55 

78.41  6.57 

16.56 

4.10 

3.01 

D1.93 

6.72 

3.85 

0.00 

3.48 

66.63|  6.03 

17.91 

7.16 

2.73 

2.68 

3  14 

'Operation  discoatiaued  May  IS.  1924  bat  Company  has  not  gone  out  of  existence. 

'  Figures  covering  operation  by  the  City  of  New  York  since  December  1,  1923  are  not  available. 
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State  of  New  York,  Transit  Commission 

TABLE  VIII.    Operating  ratios,  1925  : 


Opebatino  Street  Railways 


Revenue  Per 

Passenger  (Cents) 

Revenue 

passengers 

^  1  1LPI6    V  ) 

From 

Other 

operating 

passengers 

revenues ' 

1 ,089,644, 2Sr, 

•'.00 

O.So 

736,820,672 

5.00 

0. 35 

352,723,553 

5.00 

0.38 

591,256,029 

5.00 

0. 17 

1,680,800,254 

5.00 

0.29 

60,880,695 

4.91 

3  3.39 

11,847,078 

3.81 

0.40 

13.731,862 

5.00 

0.60 

4.91 

0.13 

25,741,290 

5.00 

0. 12 

Q  71K  099 

ff  ,  /  ID  , 

5.00 

0.04 

79,308,464 

5. 00 

0. 20 

13 ,412 ,336 

5.00 

0 . 54 

/fl/  QfiQ 

4.5/ 

18,760,886 

5. 00 

0 . 60 

122,015,626 

5. 14 

0. 35 

24,813,795 

5 . 13 

U.  0/ 

21,709,501 

5. 00 

0. 10 

9,421,701 

4 .99 

0. 16 

26,688,468 

5. 00 

n  no 

482,574,946 

A  00 

4  .yy 

A  R7 

— „  

51,000,850 

_ 

5. 03 

56,409,260 

5.06 

0 . 09 

2,661,987 

4.99 

0.02 

116,097,696 

5.04 

0.11 

8,352,596 

5.00 

«  10.23 

ZS4,Bn,S89 

5.04 

0.46 

OQQ    fill  t^Tft 

4.95 

0.13 

10,267,228 

2 . 52 

0.01 

1 , OOo , 001 

2 .71 

2,477 

2.00 

(') 

241,442,094 

4-8S 

O.Sg 

11,831,720 

6.00 

0.96 

14,632.583 

5.00 

O.O.S 

(  ,  (JZtf  ,  oWO 

5.00 

0.40 

9 , 245 , 249 

5.00 

0.  HI 

fi  719  T^R 

5.00 

0.0(1 

8,098,044 

4  99 

0.03 

5,20 

O.SO 

534,113,631 

4.96 

0.33 

9.883,746 

7.75 

0.26 

293,998 

5.00 

0.27 

9,112.421 

4.90 

0.02 

19,290.165 

6.37 

0.15 

1,035,978,742 

5.00 

0.48 

2,716,778,996 

5.00 

0.37 

Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  SO,  1925)  

New  York  Railways  Corp.  (/rom  May  1,  19ZB) .... 

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  

Total  

Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver*  

Williamsburg  Bridge  Line  '  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface . 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  Street  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  

Total  

Richmond  Surface 

Richmond  I,ight  &  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures  

Total  

Total,  street  surface  lines  

Grand  total  


'  All  street  railway  operating  revenues  other  than  passenger  revenue. 
2  .See  note  1,  Div.  A  of  this  table. 
"  See  note  2,  Div.  A  of  this  table. 

•Operation  discontinued  May  18,  1924  but  Company  has  not  gone  out  of  existence. 

•  Figures  covering  operation  by  the  City  of  New  York  since  December  1, 1923  are  not  available. 

'South  Brooklyn  derives  moat  of  its  revenue  from  freight. 
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(C)  Per  revenue  passenger 
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Operating  Expenses  (cents)  Per  Revenue  Passenger 


MAINTENANCE  OF 


Equip- 
ment 


OPERATION  OF 


Power 
plant 


Cars 


Injuries 
and 

damages 


Traffic 
expenses 


General 

and 
miscel- 
laneous 
expenses 


Total 


'-O.J,7 
'0.50 
'0.41 
0.67 


0.66 
0.33 
0.74 


1.S4 
1.09 
1.87 
1.20 


O.IZ 
0.13 
0.10 
0.13 


0.00 
0.00 
0.00 
0.00 


0. 16 
0.14 
0.21 
0.12 


2  2.93 
'3.26 
3.30 


0.54 


0.62 


1.29 


0.12 


0.00 


0.15 


3.13 


2  0.49 
0.38 

'0.50 

'0.4'J 
0..50 
0.50 
0.50 

'0.50 
0.A9 
0.73 
0.54 
0.54 
0.75 
1.33 
0.48 


5  1.51 
0.28 
0.67 
0.42 
0.45 
0.50 
0.55 
0.73 
0.7  J, 
0.98 
0.39 
0.36 
0.84 
1.01 
0.92 


1.64 


1.99 
1.76 
1.90 
1.75 
1.66 
1.76 
1.66 
2.11 
1.64 
2.00 


0.30 
0.22 
0.43 
0.28 
0.47 
0.56 
0.44 
0.50 
0.38 
0.23 
0.41 
0.41 
0.46 
0.48 
0.45 


0.28 
0.21 
0.26 
0.22 
0.17 
0.20 
0.19 
0.19 
0.22 
0.37 
0.27 
0.28 
0.46 
0.20 
0.37 


'4.96 
23.11 
'  5.17 
23.85 
3.90 
4.50 
24.19 
'4.57 
i.S2 


4, 
'4. 

3, 
5, 
5, 
4, 


80 
12 
99 
22 
89 
75 


0.54 


0.66 


1.77 


0.39 


0.26 


4.36 


0.73 
0.65 
0.83 
0.70 
1.13 
0.77 
0.62 
0.24 
0.19 
(') 

o.ei 
0.95 

=  0.50 

0.66 

0.71 
0.90 
0.83 
0.74 


0.53 
0.45 
0.32 
0.59 
0.20 
O.BS 
0.42 
0.31 
0.42 
(') 

0.42 
1.34 
0.88 
0.80 
0.71 
0.46 
0.71 
0.86 


1.62 
1.77 
1.49 
1.74 
5.64 
1.86 
1.81 
0.98 
1.77 
(') 

1.80 
1.79 
1.82 
1.82 
1.69 
1.44 
1.41 
1.89 


0.31 
0.43 
0.48 
0.33 
0.55 
0.36 
0.25 
0.19 
0.14 


0.00 


0.00 

0.00 


0.00 


0.B5 
0.30 
0.35 
0.25 
0.25 
0.09 
0.13 
0.26 


0.00 
0.00 


0.00 
0.00 


0.01 
0.00 


0.17 
0.16 
0.25 
0.16 
0.41 
0.17 
0.24 
0.28 
0.21 
(') 

0.25 
0.60 
0.23 
0.30 
0.30 
0.13 
0.44 
0.35 


4.19 
3.98 
4.63 
4.25 
9.05 
4.35 
3.95 
2.17 
3.00 
(') 

3.93 
5.71 
24.53 
4.59 
4.25 
3.32 
3.92 
4.5/ 


0.67 


0.51 


1.81 


0.30 


0.00 


0.23 


4.17 


1.22 
0.12 
1.17 

1.18 

0.62 
0.57 


0.96 
0.54 
0.77 

0.86 

0.59 

0.61 


2.55 
1.04 
2.17 

2.35 

1.80 

1.48 


0.39 
0.27 
0.18 

0.29 

0.34 

0.21 


0.00 


0.00 
0.00 


0.00 


0.89 
0.61 
0.38 

0.64 

0.25 

0.19 


7.18 
3.00 
5.50 

6.32 

4.30 

3.58 


'  The  Bush  Terminal  derives  most  of  its  operating  revenues  from  freight.  Ratios  based  on 
revenue  passengers  would  be  as  follows:  Other  operating  revenue,  $92.03;  Maintenance  of  way 
and  structures,  $10.75;  Maintenance  of  equipment,  $4.18;  operation  of  power  plant,  $2.80;  operation 
of  cars,  $30.41;  general  and  miscellaneous  expenses,  $10.50;  total  operating  expenses,  $58.64; 
taxes,  $5.30. 
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State  of  New  York,  Transit  Commission 

TABLE  VIII.    Operating  ratios, 

I  Peh  Cab  Hour 


Operating  Street  Railways 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Sdhiace 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St,  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City 

Second  Avenue,  Receiver  

New  York  Railways  Co,  {(o  April  SO,  1925)  

New  York  Railways  Corp,  (from  May  I,  1926) ...  . 

Eighth  Avenue  ,  

Ninth  Avenue ,  ,  .  ,  

New  York  &  Harlem  

Total  

Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  ^  

Williamsburg  Bridge  Line  ^  

Brooklyn,  Queens  Co,  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nasssau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St,  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  

Total  

Richmond  Surface 

Richmond  Light  &  R,  R  

Southfield  Beach  

City  of  N,  Y,,  Dept,  of  Plant  &  Structures  

Total  

Total,  street  surface  lines  

Grand  total  


Revenue 
car  hours 
(Table  IV) 


11,678,449 
7,290,314 
4.388,135 
5.884.701 


17.563,150 


652,109 
109,630 
223,577 
513,992 
326, 132 
118.380 

1,016,109 
225,876 

S. 186.811 
338,351 

1 ,415,861 
277,221 
345,038 
209, 186 
376,158 


6,147,626 


762,969 
703,314 
35,446 
1,012.710 
198,916 
S,S1S,S66 
3,138,710 
52 , 629 
25,089 
14,019 
3,230,447 
220,997 
239,378 
121,161 
134,258 
67,902 
80,989 
864,686 


7,408,487 


191,412 
2,931 
205,695 


400,038 


13,956,151 


31.519.301 


Revenue 
from 
trans- 
porta- 
tion 


S4  66 
5  05 

4  02 

5  02 


$4  22 


$4  59 
4  11 
3  07 


S3  92 


lt3  36 
4  06 
3  75 
3  63 

'  5  49 
3  77 

3  62 

4  92 
1  69 

<  16  26 


J3  70 


$4  00 
5  02 
2  17 


«3  07 


«3  78 


$4  34 


Opera- 
tion of 


*;  25 

1  10 
1  50 
1  20 


SI  24 


SI  53 

1  57 

1  57 

1  48 

1  23 

1  63 

1  37 

1  13 

/  4^ 

0  92 

1  52 
1  49 
1  32 

0  74 

1  42 


SI  39 


SI  08 
1  42 
1  12 
1  25 
37 
SI 


2 
/ 

1  32 


1  91 
1  10 
5  37 
/  So 

0  96 

1  11 
1  14 
1  16 
1  42 
1  41 
J  14 


SI  31 


$1  32 
1  04 
0  96 


SI  13 


SI  34 


SI  28 


1  Ratios  shown  for  companies  indicated  by  footnote  1  are  based  on  reported  maintenance  (eithe^ 
Way  and  Structures  or  Hqiiipment  or  both)  which,  under  the  company's  rule,  is  less  than  actua 
maintenance. 
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igas:    (D)  Miscellaneous 


Per  Mile  of  Thack 

Pek  Car  Seat  Mile 

Average 

miles  of 

Car 

Revenue 

running 

track 

Revenue 

Mainte- 

Total 

seat  miles 

from 

Operating 

operated 

from  trans- 

nance of 

operating 

(Table  IV) 

trans- 

expenses 

(Table  IV) 

portation 

equipment 

expenses 

portation 
(cents) 

(cents) 

t16R  fifi/i 

1  •//  any 

9,773,026 .044 

0.66 

1  0.34 

224.47 

164  125 

1  15  424 

6,611.194,044 

0,56 

I  0.33 

123.26 

143!o81 

'  1 1 ! 862 

1  93 [ 363 

3. 161,832.000 

0.56 

1  0.36 

277.04 

106,714 

14 , 305 

70 .377 

6.259,423,296 

0.47 

0^31 

1624.77 

$14  .585 

$84. 168 

16.032,449.340 

0.52 

0.33 

36.30 

$82  398 

1 $8,240 

1 %S3. 142 

227 . 123,460 

1  32 

1  1  33 

3.70 

121 !  8.38 

12^184 

I  99! 467 

21 . 186,243 

2.13 

'1.74 

13.74 

49,970 

'  4.997 

'  51 .654 

49,079.317 

1 .40 

1  1.45 

19.89 

109,861 

'  10,986 

I  86,152 

148.033.408 

1.48 

'1.16 

39.31 

32,741 

3,274 

25.508 

118,227,815 

1 .09 

0.85 

10.21 

47,581 

4,758 

42.814 

44.597,569 

1.09 

0.98 

108.29 

36,812 

3,680 

1  30,682 

349.. 533. 492 

1 . 14 

'0.95 

39.52 

16,973 

'  1,697 

1  15,508 

72,165.851 

0.93 

'  0.85 

t70.96 

,031 

4 , 703 

41 , 278 

1 ,029.947.155 

1 . 24 

1 .09 

23.96 

39  150 

5.683 

37  552 

77.901.788 

1 .20 

1  _  15 

60.36 

in.'?*fi7fi 

1.  VjO  1  O  i  u 

10 1 907 

382.665. 172 

1 .64 

'  1 .31 

11.74 

108 , 353 

1 1 \ 377 

84 .413 

83 . 556 . 975 

1  !52 

1  19 

20.39 

53 ' 23fi 

7  ^998 

55  592 

82.917. 184 

1  31 

1 .37 

16.88 

27 ,831 

7  '4O8 

32 \ 868 

49.381.956 

0.95 

1  12 

21.20 

62^944 

5^997 

59] 780 

104.320,726 

1 .28 

1.21 

$425 . 49 

S5fi  fi72 

$6  152 

^rx*7  ,  TOO 

1 ,810.690,956 

1 .33 

1  16 

61.81 

$41,480 

$6 ,044 

S34  609 

 — 

229,650,786 

1  12 

0.93 

49.21 

58  050 

7  [495 

289 . 455 . 07 1 

0.99 

0.78 

6.73 

19 [732 

3.268 

18.316 

12.575,952 

1 .06 

0.98 

138 . 19 

42,333 

5.882 

35  680 

.564 . 063 , 390 

1  04 

o!87 

18.36 

59^521 

5.135 

41,' 178 

35 . 1 55 , 452 

'3^11 

2!  15 

m.so 

46.666 

6,094 

37,169 

1 ,130,909.651 

1.10 

0.90 

207.90 

54,657 

6,884 

43.612 

1.112, 546. .523 

1.02 

0.81 

4.02 

64,381 

6,202 

55.340 

21.231,264 

1.22 

1.05 

2.78 

15,218 

1,079 

16.823 

5 . 697 . 594 

0.74 

0.82 

3.76 

60  641 

2  757 

38  634 

571.280 

4  39 . 9 1 

25.43 

6i,437 

6  726 

43 ,401 

1 .140,046,661 

7  04 

0  83 

43.46 

161344 

2!  586 

15.557 

76.728.774 

0^93 

0.9» 

30.03 

24,368 

1  2,434 

'  22.074 

84 , 062 , 733 

0,87 

'  0.79 

25.44 

14,998 

1,993 

13.768 

40.954.942 

0.93 

0.86 

47.95 

9,638 

1,359 

8.185 

49.853,040 

0.93 

0.79 

16.05 

20,910 

3.782 

13.872 

29,064  739 

1. 15 

0.77 

22.12 

18,262 

3.034 

14.336 

44.8.32,087 

0.90 

0.71 

186.06 

ie,Si9 

g.319 

14,166 

325 ,496 .315 

0.93 

0.81 

J677.81 

$40,445 

$5,267 

$32,898 

2.596.452.627 

1.06 

0.86 

30.17 

$25,405 

$3,994 

$23,530 

69.202.186 

1.11 

1.03 

1.48 

9,932 

241 

5.964 

1.083,146 

1.36 

0.81 

33.49 

13,345 

3.174 

14,952 

62.653.384 

0.71 

0.80 

$65.14 

$18,853 

$3,487 

$18,721 

132.938.716 

0.92 

0.92 

1,168.44 

$45,150 

$5,490 

$:58.149 

4.540.082.299 

1.16 

0.98 

1.793.21 

$76,286 

$8.6,59 

$54. 182 

20,572,531,639 

0.66 

0.47 

-  Discontinued  operation  May  18,  1924,  but  Company  has  not  gone  out  of  existence. 

'  Figures  covering  operation  by  City  of  New  York  since  December  1,  1923,  are  not  available. 

'  Respondent  derives  most  of  its  revenue  from  freight. 


314 


State  of  New  York,  Transit  Commission 


TABLE  IZ.    CASUALTIES,  1915:    PERSONS  KILLED 


Operating  Street  Railways 


Fatauties  ' 


Pas- 
sengers 


Em- 
ployees 


Others 


Rapid  Transit 

Interborough  Rapid  Transit  

New  York  Rapid  Transit  (B.-M.  T.)  <, 


46 
29 


Total. 


75 


Manhattan  and  Bronx  StrRPAcaE 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union . 


Westchester  Electric  

New  York  City  

Outside  New  York  City  

Third  Avenue  Railway  System  in  City . 

Second  Avenue,  Receiver  

New  York  Railways  Co.  ilo  April  SO,  1926)  

New  York  Railways  Corp.  (from  May  1,  1926)  

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


Total... 


Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver*  

Williamsburg  Bridge  Line '  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  Corp. '  

Brooklyn-Manhattan  Transit  surface  • . 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  City  

Outside  New  York  City  

New  York  &  Long  Island,  Receivers  

New  York  City  

Outside  New  York  City  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total . 


Richmond  Surface 

Richmond  Light  &  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures . 


Total  

Total,  street  surface  lines . 
Grand  total  


12 


87 


21 
7 


28 


37 


1 

It 


24 


23 


50 


57 


Note: — Figures  include  passengers,  employees  and  others.  Excludes  Bush  Terminal,  which 
reports  "  None." 

'  Includes  deaths  occurring  within  ten  days  after  and  resulting  from  accident. 

2  Includes  contusions,  dislocations,  lacerations,  loss  of  an  eye,  burns  resulting  in  destruction  of 
skin,  asphyxiation,  fractures,  internal  injuries  and  all  injuries  res\ilting  in  death  subsequent  to 
ten  days  after  accident. 
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OR  INJURED  AND  EXTENT  OF  INJURY 


Serious  Injuries  ' 

Total 
fatal- 
ities 
and 
serious 
injuries 

Minor 
injuries ' 

Total 
fatal- 
ities 
and 
injuries 

Frac- 
tured 
skull 

Ampu- 
tated 
limb 

Broken 
limb 

Other 
serious 
injury 

THEREOF  AMOXO  

Total 

Passen- 
gers 

Em- 
ployees 

Other 

16 
17 

8 
2 

50 
41 

14 

50 

88 
110 

60 
100 

28 
6 

■  •  4 

157 
151 

13.750 
1,432 

13.907 
1.583 

33 

10 

91 

64 

198 

160 

34 

4 

308 

15,182 

15,490 

2 

7 
3 
2 
5 
3 
1 
15 

8 
2 
3 
3 
10 
1 
6 

17 

5 
5 
8 

13 
3 

24 

'  76 
50 
53 
10 
1 
1 

4 
2 
1 

3 

10 

3 
2 
6 

10 
2 

10 

i? 
38 
31 
3 
1 
1 

22 
5 
5 

10 

13 
4 

30 
S 

3 
92 
50 
62 
11 
2 
3 
1 

1,465 
137 
256 
584 
757 
432 

2.517 
41 
2 
39 

6,1S9 
229 

1.995 
456 
306 
144 
275 

1,487 
142 
261 
594 
770 
436 

2,547 
44 
2 
42 

6,281 
279 

2,057 
467 
308 
147 
276 

2 
2 
1 

2 
1 
8 

1 

3 

6 

4 

2 

S6 

SS 
50 
31 
2 

18 
11 
15 
6 

1 

7 
1 

4 
1 

3 
1 

15 
7 

1 

10 

6 

58 

116 

190 

50 

23 

117 

221 

9.594 

9.815 

4 
15 

2 
22 

4 

1 

2 

18 
21 
1 

39 
6 

'19 
27 
4 
32 
2 
5 
89 
28 

42 
65 
7 
93 
13 
'5 
226 
105 

105 
16 
4 
26 
26 

27 
14 
13 

'  23 
96 

17 

35 
5 

44 
3 

2 
6 

'  23 
24 

2 
43 

7 

99 
61 

ei 

11 

2 
4 
4 

20 
11 
9 

16 

53 

42 
71 

7 
100 
13 

5 

238 
124 
1 

'654 
808 
67 
1,699 
166 
-923 
4.SI7 
2.610 
9 
17 
2,636 
274 
177 
122 
107 
15 
167 
47 
110 
63 
51 
844 

696 
879 
74 
1.799 
179 
'928 
4,655 
2,734 
10 
17 
2,761 
290 
182 
US 
133 
15 
187 
61 
126 
63 
74 
944 

1 

6 
3 
5 
22 
5 

47 
27 

4 
5 

86 
45 

104 
39 

«7 
1 

5 

2 

■  4 
I 
1 

2S 
13 

59 
3 
2 
18 
18 

6 
2 

126 
16 

5 
26 
26 

2.5 
25 

4 
4 

2 
1 
1 

/ 
1 

24 
12 
12 

6 
3 
3 

J 

SO 
14 
16 

1 

2 
10 

21 

8S 

Si 

2 
9 

23 
100 

S 

77 

9 

140 

200 

426 

177 

36 

213 

463 

7.797 

8,260 

1 

3 

2 
5 

6 

' '  5 

1 

5 

'  '  "b 

9 

5 

29 
1 
74 

38 
1 
79 

1 

3 

7 

11 

6 

5 

14 

104 

118 

87 

16 

201 

323 

627 

233 

59 

335 

698 

17,495 

18,193 

120 

26 

292 

387 

825 

393 

93 

339 

1.006 

32,677 

33,683 

*  Includes  scratches,  slight  cuts,  sprains,  burns  causing  only  redness  of  skin  and  injuries  not 
requiring  the  services  of  a  physician. 

'  See  note  5. 

'Applicable  to  both  rapid  transit  and  surface  companies  of  the  B.-M.  T.  system;  includes  1 
serious  and  105  minor  injuries  to  employees  of  Williamsburgh  Power  Plant  Corporation. 

•  Discontinued  operation  May  18.  1924  but  Company  has  not  gone  out  of  existence. 

'  Fisuies  coTerinc  operation  by  City  of  New  York  since  December  1,  1923  are  not  available. 


316  State  or  New  York,  Transit  Commission 

TABLE  X.    CLAIMS  ON  ACCOUNT  OF 


Operating  Street  Railways 


Active  Within  the  Year 


Pending 
at  begin- 
ning of 
year 


Brought 
during 
year 


Rapid  Transit 

Interborough  Rapid  Transit  

New  York  Rapid  Transit  (B.-M.  T.)'. . 


Total . 


Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union . 


We.stehester  Electric  

Third  Avenue  Railway  System  in  City .  . 

Second  Avenue,  Receiver  

New  York  Railways  Co.,  Receiver  (lo  April  30,  1925)^ 

New  York  Railway  Corp.  (/rom  May  1,  1926)  

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


Total . 


Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  ^  

Williamsburg  Bridge  Line  *  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  Corp.'  

Brooklyn-Manhattan  Transit  surface  ' 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total. 


Richmond  Surface 

Richmond  Light  &  R.  R   

Southfield  Beach  

City  of  New  York,  Dept.  of  Plant  &  Structures. 


Total  

Total,  street  surface  lines. 
Grand  total  


2,678 
1,823 


4,501 


864 
38 
319 
211 
201 
210 
984 
81 

2. 90S 
165 

1,728 


455 
256 
311 


5,823 


3,950 
45 
1,109 
1,064 
93 
3,048 
169 
483 
9,961 
1,954 
24 
3 

1,981 
104 
54 
15 
70 
38 
14 
296 


12,237 


16 
1 
4 


21 


18,081 


22,582 


2,382 
760 


3,142 


485 
64 
272 
220 
254 
294 
876 
51 

2,618 
178 

1,320 
84 
229 
147 
250 


4,724 


410 
66 
862 
74 
406 
2,316 
1,428 
23 

'  25 
55 
8 
16 
37 
9 
160 


3,917 


52 
1 
26 


79 


8,720 


11,862 


Note. —  Bush  Terminal  reports  "  None." 
'  See  note  5. 

2  New  York  Railways  Co.  Estate  Account,  which  reported  7  suits  pending  at  close  of  1924 
reports  for  1925  "  Information  not  available." 
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INjaRTES,  1915:    (A)  Damage  suits 


Release 

without 
payment 
to 

claimant 

Settled 
before 
trial  by 
pEtyment 
to 

claimant 

Disposed  of  Dorino  the  Year 

Pending 
at  close 
of  year 

Judgment 
rendered 

Case 
dismissed 

Claim 
outlawed 

Claim 
otherwise 
disposed 
of 

Total 

1,032 
307 

88 
42 

694 
942 

782 
991 

3,226 
1,285 

7 

1,359 

130 

7 

1,636 

1,773 

4,511 

164 
6 
100 

70 
118 
115 
229 

U 
8!S 
«48 
509 

10 

153 
6 
20 
20 
31 
30 

302 

90 
28 
52 
65 
51 
88 

253 
34 
79 
90 
83 
122 
318 
1 

980 
55 

737 
4 
26 
14 
25 

932 
62 
412 
271 
254 
267 

1 ,313 
120 

3,631 
239 

1,802 
80 
553 
329 
3.54 

7 
5 
1 
4 
16 
1 

16 

55 

sez 

26 

374 
13 
682 
4 
3 
3 
12 

1 

1 

3 

104 
57 
182 

10 
3 
8 

13 
8 
5 

5 

1,713 

136 

614 

1,091 

1,841 

6,988 

1 

2 
181 
152 
19 
291 
20 
1 

667 
437 
13 

2 

9 

11 

3,946 
47 
767 
612 
128 
1,712 
199 
483 
7,894 
2  663 
34 
2 

2.699 
109 
72 
22 
82 
45 
20 
SBO 

34 
24 
2 
59 
6 
3 

130 
98 

is 

7 
2 
18 

600 
679 
8 

1 ,830 
18 
400 

S.BU 
163 

647 
710 
12 

1 ,907 
24 

405 
3,716 

282 

2 
21 

1 

99 
6 

1 

283 
9 
22 

4B0 
11 
15 
1 
3 

30 
3 

63 

il 

163 
3 
18 

4 

1 

1 

6 

B 

21 

3B 



1,180 

235 

68 

3 ,728 

4,031 

10,943 

22 

2 

5 

7 

39 
2 
11 

11 

8 

19 

22 

13 

8 

5 

26 

52 

5 

2,915 

384 

690 

4,824 

5,898 

17,983 

5 

«4,274 

514 

697 

6,460 

7,671 

22,494 

'  Discontinued  operation  May  18,  1924,  but  Company  has  not  gone  out  of  existence. 

'  Figures  covering  operation  by  City  of  New  York  since  December  1,  1923  are  not  available. 

'Applicable  to  both  rapid-transit  and  surface  companies  of  the  B-M.  T.  system.  Actions  for 
damages  reported  as  "  None  "  for  Williamsburgh  Power  Plant  Corporation. 

•Exclusive  of  3  suits  of  Second  Avenue  compromised  during  year  but  not  paid  until  tieoal  year 
1926. 


318  State  op  New  York,  Transit  Commission 

TABLE  X.    Claims  on  account  of  injuries,  1915: 


Opehatinq  Street  Railways 


Claims  Settled  (Release 
Before  Suit) 


Number 


Interborough  Rapid  Transit  

July,  1924- June,  1925  

July,  1923-June,  1924  

July,  1922- June,  1923  

July,  1921-June,  1922  

July,  1920-June,  1921  

Prior  to  July,  1920  

New  York  Rapid  Transit  (B.-M.  T.) . . . . 

July,  1924- June,  1925  

July,  1923-June,  1924  

July,  1922-June,  1923  

July,  1921-June,  1922  

July,  1920-June,  1921  

Prior  to  July,  1920  

Third  Avenue  Railway  System  in  City.  . 

July,  1924-June,  1925  

July,  1923-June,  1924  

July,  1922-June,  1923  

July,  1921-June,  1922  

July,  1920-June,  1921  

Prior  to  July,  1920  

Other  Manhattan  surface  ^  

July,  1924-June,  1925  

July,  1923-June,  1924  

July,  1922-June,  1923  

July,  1921-June,  1922  

July,  1920-June,  1921  

Prior  to  July,  1920  

Brooklyn-Manhattan  Transit  surface 

July,  1924-June,  1925  

July,  1923-June,  1924  

July,  1922-June,  1923  

July,  1921-June,  1922  

July,  1920-June,  1921  

Prior  to  July,  1920  

Brooklyn  City  

July,  1924-June,  1925  

July,  1923-June,  1924  

July,  1922-June,  1923  

July,  1921-June,  1922  

July,  1920-June,  1921  

Prior  to  July,  1920  

Other  Brooklyn  surface  "  

July,  1924-June,  1925  

July,  1923-June,  1924  

July,  1922-June,  1923  

Queens  surface  

July,  1924-June,  1925  

July,  1923-June,  1924  

July,  1922-June,  1923  

July,  1921-June,  1922  

July,  1920-June,  1921  

Richmond  surface  

July,  1924-June,  1925  

July,  1923-June,  1924  

July,  1922-June,  1923  

July,  1921-June,  1922  

July,  1920-June,  1921  

Prior  to  July,  1920  


Grand  total  

July,  1924-June,  1925. 
July,  1923-June,  1924 . 
July,  1922-June,  1923 . 
July,  1921-June,  1922. 
July,  1920-June,  1921 . 
Prior  to  July,  1920  


871 
034 
595 
30 
12 


A  /  A  Off 

1 1^0  Ofifi 

zuy 

Jlo   l^A  1 
0£ ,  1 

1  ft 

lU , ODl 

•7 
i 

1 

A  OOQ 

£, 

t  lit 

//I/O    91  K 

/f.UU  ,010 

3 , 549 

jys , yui 

824 

95  590 

27 

"4!660 

9 

805 

4 

317 

1 

40 

2,010 

ill .693 

1,657 

159,582 

338 

41,222 

10 

3,881 

4 

» 1,203 

1 

15 

5,687 

S,978 

281 ,621 

3,353 

204,066 

580 

53,842 

33 

« 11,211 

8 

'4,663 

3 

•  1,186 

1 

•6,551 

3,310 

198,680 

2,849 

161,492 

426 

29,675 

33 

5,651 

2 

1,511 

2  250 

28 
28 


716 
623 
86 
5 
1 
1 

162 
142 
18 
2 


20,310 
17,019 
3,076 
158 
43 
10 
4 


Note. —  Bush  Terminal  reports  "  None." 

'  I.  e.,  New  York  Railways  Company,  Receiver's  andfEstate  accounts,  New  York  Railway! 
Corporation,  Eighth  Avenue,  Ninth  Avenue,  New  York  &  Harlem  and  Second  Avenue. 
>  Represanta  payments  on  lettlementa  previously  reported. 


Fifth  Annual  Report,  1925 

(B)  SettlemenU  tccording  to  period  of  accident 
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Suits  Compromised 

Judgments  Paid 

Total  Settlements 

Number 

Amount 

XT  L 

iS  umber 

Amount 

Number 

Amount 

1,06$ 

oO 

86 

S8S,S92 

19 

4,809 

$892,304  2o 

235 

40 ,099 

50 

10 

2,930 

00 

3 , 284 

ACtO    CtAA  tLCt 

4DO  ,  D44  OU 

327 

63 , 376 

00 

Jo 

33,951 

14 

947 

lOU ,  04 

274 

133 ,045 

00 

27 

32,079 

61 

ool 

111, DUO  oy 

138 

56 , 830 

00 

1 1 

lo 

7,538 

79 

163 

DO , OOU    / 1 

59 

26 ,635 

00 

•3 

o 

3,763 

40 

AO 

ou , oyo  4u 

19 

8,075 

00 

o 
o 

3,129 

25 

OO 

1 1  of\±  o=; 

SOT 

Alf\  of\o 
Z^U , aUO 

25 

38 

79,7S1 

07 

2 , 366 

OO-y ,  I  f  i  io 

120 

79 ,768 

00 

in 

lU 

1,867 

16 

1 1 914 

O^  RO^  OQ 

01 

11 ,405 

00 

1 1 

9,019 

84 

79  Qfi=i  Q7 

95 

134, 545 

25 

67,243 

93 

120 

010  fi=yi  Qt 

Z  XZ 1 DOU  aO 

18 

7 ,825 

00 

A 
** 

1,590 

14 

OO 

9Q   '^Q'i  Ifi 

y 

4 ,940 

00 

D 

4 

2 ,325 

00 

£,  ,  DUO  UU 

813 

£S2 , 78S 

13 

19 

45 

St.iSJ 

06 

5 ,270 

00£/  ,  OOO    i O 

51 , 814 

1 

lO 

4,229 

34 

004,^40  O^ 

295 

45 ,847 

06 

Q 

y 

3.729 

63 

1 . 128 

IAt    1  R7  Qll 
140 , ID/  OU 

1  Q1 

74 , 291 

OO 

I  i 

9,392 

91 

OIQ 

88  344  44 

dU 

17 , 570 

■io 

9.406 

23 

71 

/ 1 

07  7ft1  71 
Zf , / Ol    1 1 

Jo 

38,500 

00 

A 

*i 

5,591 

45 

OO 

44  409  44 

14 

4 ,  *  DU 

87 

50 

4 ,  OO/  OU 

90S 

25 

fU 

72,867 

52 

2 . 983 

244 

34 ,975 

00 

^1 

4.389 

20 

1 ,922 

1  QSl  Q-17   1  9 

O  •  4 

004 

74,307 

50 

JO 

5,411 

39 

715 

1  on  Qii  sr 

1 ZU  ,  1t4  1  oO 

ID/ 

51 ,271 

00 

Q 

y 

8,084 

57 

R'i   917  9Q 
DO,ZO/  ^y 

102 

49 ,683 

75 

1  n 

29,390 

40 

1 16 

3  fifl  977  1 
*  oU , J/ /  lO 

41 

29 , 495 

fV\ 

KrJ 

A 

4 

19,241 

50 

lA 

J.a  7'^9  il7 
4o , / OZ   4  * 

5 

5 , 450 

O 

6,350 

46 

o 

O 

4  17   A fi7    ^  T 
' 1 r , 4o(  OO 

667 

zifj ,  zvz 

15 

I  to 

135,951 

90 

4,768 

"91,496 

50 

^4 

13,695 

37 

3,609 

"  ov/y  ,  £fOO  lu 

218 

80,343 

65 

Zo 

47,396 

46 

821 

1  CI  iiso  "io 

lol , OoJ  O J 

157 

OQ  IfiA 

OU 

49 

50,021 

21 

OQQ 

Joy 

*  159,713  22 

42 

24,826 

50 

10 

13,546 

01 

60 

•  43 , 036  50 

1 ,245 

uu 

2,175 

12 

22 

1  ±  RHR  07 
"  4 , OUD    A t 

4 

900 

00 

2 

9,117 

73 

7 

» 16 , 569  1 1 

253 , 833 

98 

77,951 

01 

3,840 

ra/i   St  fin  9(i 

162 

88,126 

61 

12 

2,734 

29 

3,023 

252,352  90 

152 

92,846 

55 

37 

28,739 

96 

61o 

151,262  15 

86 

48,620 

00 

30 

18,789 

82 

i-±y 

73,061  01 

io 
ly 

21.647 

82 

20,605 

90 

A'i  7Rt  Ofi 
40 , / DO  ZD 

14 

2,043 

00 

Q 

5,409 

29 

16 

10  7  7n9  9Q 

*"  / ,  #  uz  jy 

4 

550 

00 

o 

1,671 

75 

7 

9  OOl 

J  ,  JJl    i 0 

IS 

6,214 

57 

831 

30 

41 

S,054  ^7 

7 

475 

00 

«831 

30 

35 

"3,315  30 

2 

179 

37 

2 

179  37 

4 

5,560 

00 

4 

5.560  00 

6S 

S6,800 

60 

/ 

lis  00 

780 

80,782  4T 

OQ 

5,562 

50 

652 

j.n  n  n  91 

4U,01U  Ji 

24.718 

00 

1 

148  00 

114 

■^9    HfiA  7*i 
O  J  ,  ol>4   /  0 

i 

6,520 

00 

12 

J ■ JOU  UU 

1 

150  00 

1 

fi7  *iA 
o/  OU 

ZZ 

4,781 

00 

Jo 

17,738  52 

199 

oz ,  yt/o  J  a 

16 

3.231  00 

3 

1,260  36 

161 

12,752  02 

3 

900 

00 

10 

4,049 

99 

31 

7,014  99 

1 

300  00 

3 

360  00 

1 

1,771 

35 

1 

1,771  35 

2 

350  00 

1 

10,656  82 

3 

11.006  82 

tl, 645,756  13 

J,69 

t501,0S8  57 

25,046 

S4,019,6SS  75 

1,280 

395.548 

17 

100 

31,937  02 

18,399 

1,870.348  84 

1,439 

393,923 

13 

145 

132,446  41 

4,660 

862.041  36 

962 

552,633  28 

133 

185,612  05 

1.253 

781.760  60 

379 

178,383 

55 

49 

83,848  82 

471 

291.505  84 

165 

102,858  00 

18 

36.180  76 

193 

147,895  13 

52 

22,410  00 

14 

31,013  51 

70 

65.981  98 

'-"Includes  additional  payments  on  settlements  previously  reported:    >t25.00;  •$5,687.09: 
«  $50.00;  •  $277.25;  '  $2,289.15;  •  $1,037.00;  •  $6,273.28;  ">  $250.00;  "  $831.30. 
1  Includes  Williamsburgh  Power  Plant. 

"  I.  e..  Manhattan  Bridge  Three  Cent  Line  and  Van  Bnmt  St.  dc  Erie  Basin. 
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TABLE  XI.    EMPLOYEES  AND  WAGES:    (A)  Number  o 


Opbbatino  Strbbt  Railways 


General  Office 


Officers 


Men 


Women 


Others 


Total 


Rapid  Transit  = 
Interbcrougb  Rapid  Transit  


458 


121 


'223 


810 


Manhattan  and  Bronx  Surface 

Third  Avenue  Railway  System '  

Second  Avenue,  Receiver  

New  York  Railways  Corporation  

Eighth  Avenue  •  

Ninth  Avenue  ^  

New  York  &  Harlem  


121 


(•) 


10 


Total. 


72 


245 


Brooklyn  and  Queens  Surface  ^ 

New  York  Rapid  Transit  

Other  B.-M.  T.  System  Companies   

Brooklyn-Manhattan  Transit  2. . . 

Brooklyn  City  '»  

Manhattan  liridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal   

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers   

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  "  

New  York  &  Long  Island,  Receivers   

Ocean  Electric  '»  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


7 
21 
«S 
6 
2 
3 
133 

14 
"6 


105 
394 


»5 

16  1 

"5 


17 
"6 
1 

"3 
"4 


n 


Total'. 


64 


530 


RicHUOND  Surface 
Richmond  Light  &  R.  R."  I 

Southfield  Beach"  / 

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. 

Total  


i«5 


18 


Grand  total,  excl.  Yonkers  R.  R.  and  Hastings  Ry.. 
Grand  total,  incl.  Yonkers  R.  R.  and  Hastings  Ry., 


155 


1,250 


155 


1,251 


(•) 


'  156 
3 
143 

'5 

12 


113 


319 


IS 
'M8 


"19 
'<  19 


286 


528 


196 
318 
6I4 
47 
1 


"  10 
S8 
'*4 


i«4 
144 


585 


,129 


1,129 


385 
19 
253 
•50 
'6 
36 


749 


348 
908 

i,m 

79 
6 
4 

"  13 
101 
34 
1 
31 
32 
"1 
8 

107 


1,465 

17 
22 


39 


3,062 
3,063 


Note: — No  segregation  of  maintenance  of  way  and  structures  employees  is  made;  for  the  most 
part  linemen  are  included  under  Power  and  trackmen  under  Transportation  —  Others. 

'  Officers,  as  here  tabulated,  are  not  classified  on  the  same  basis  throughout,  due  to  the  fact 
that  certain  employees  are  regarded  as  officers  by  some  companies  and  as  part  of  the  general  office 
staff  by  others.  Furthermore,  only  officers  receiving  compensation  are  included.  The  number 
of  officers  here  given  is  comparable  therefore  with  the  total  compensation,  given  in  Div.  B,  §  2 
of  this  table.  Certain  companies  have  several  officials  in  common  as  for  instance,  the  following 
groups;  Interborough  Rapid  Transit,  N.  Y.  &  Queena  County,  Long  Island  Electric  and  New 
York  &  Long  Island;  Eighth  Avenue  and  Ninth  .\venue;  New  York  Rapid  Transit  and  Brooklyn- 
Manhattan  Transit  System.    Totals  have  been  made  without  allowance  for  joint  employees. 

2  The  New  York  Rapid  Tran!?it  is  included  with  B.-M.  T.  System  companies  under  Brooklyn 
and  Queens  Surface. 

'  Includes  160  heads  of  department,  managers,  etc. 

•  Consists  of  139  watchmen  and  80  storetenders. 

'  Consists  of  employees  of  all  Third  Avenue  Railway  System  companies  in  New  York  City  and 
three  companies,  the  Yonkers  R.  R.,  Hastings  Ry.  and  the  N.  Y.,  Westchester  &  Conn.  Traction 
Co.  outside  of  New  York  City.  Employees  of  the  latter  are  included  with  those  of  the  Westchester 
Electric  and  cannot  be  shown  separately.  Figures  for  the  Yonkers  R.  R.  (including  Hastings  Ry.) 
are  as  follows:  Clerks,  (men)  1;  conductors,  58;  motormen  and  operators,  92;  bus  employees,  18; 
other  transportation,  70;  power,  6;  car  houses  and  shops,  32;  total,  277.  A  separate  grand  total 
is  given  excluding  these  employees. 

"  Includes  8  assistants  to  general  officers  and  3  doctors. 

^  Includes  18  bus  employees  of  the  Y^onkers  R.  R, 

•  Includes  Receiver. 

•  The  clerical,  track  and  shop  work  of  the  Ninth  Avenue  is  done  by  the  Eighth  Avenue,  the  join 
employees  being  shown  under  the  latter.    The  Ninth  Avenue  assumes  its  portion  of  the  general 
office  payroll  each  month  but  charges  the  cost  of  maintenance  and  shop  work  to  Maintenance 
eipensea. 
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officers  and  employees,  by  occupational  groups,  at  close  of  year,  1925 


TR4NSPOBTATION 

Power 

Car- 
houses 
and 
shops 

Super- 
annu- 

ployees 

Others 

Grand 
total 

Con- 
ductors 

and 
guards 

Motor- 
men 
and 
operators 

Total 
train- 
men 

Others 

Total 

3,264 

976 

4,240 

4,983 

9,223 

987 

3,260 

95 

»219 

830 

1,038 

1.868 
12.'; 

'  946 
80 
514 
»  178 

2,814 
205 

1,503 
406 
84 
296 

48 

1.013 
68 
451 
»86 

(») 

86 

4.260 
292 

2,352 
•542 
990 
426 

463 
123 

526  989 
10.1  228 

79 

66 

71 
103 

105 

208 

88 

2 

6 

1.521 

1.968 

3.489 

1,819 

5.308 

129 

1,704 

72 

7,962 

1.646 
771 

982 
18 
10 
3 

I.OIS 

636 
1  196 
I'.SSS 
1.160 
18 
LO 
3 

1.191 
76 
71 
78 
51 
26 
29 
SSI 

2  282 
li967 
4.149 
2.142 
36 
20 
6 

s.m 

76 
98 
78 
70 
56 
54 
43s 

11  2  525 
"  l,'ll4 

s,es9 

235 
12 
2 

"70 
319 
><67 
52 
"40 
"43 
14 
8 

m 

4,807 
3,081 
7,888 
2,377 
48 
22 
76 
S.5SS 
143 
150 
118 
113 
70 
62 

6se 

>»51 
>»692 
743 

i") 

3 

"1.638 
"  1.157 
1.795 
'"69 
9 
3 

(i.i) 
1  212 

sis 

(") 

(•") 
ia74 

74 

6,844 
6,124 
IS. 988 
2,525 
66 
29 
89 
S,709 
258 
151 
170 
liiS 
98 
89 
9S4 

3 
23 

81 
58 

27 

6 
4 
13 
3 

49 

15 
9 
14 
16 

US 

19 
30 
25 
101 

3,531 

3,354 

6.885 

4,182 

11,067 

795 

2.988 

212 

74 

16,601 

88 
113 

88 
113 

72 

58 

160 
171 

6 
19 

57 
57 

240 
269 

201 

201 

130 

331 

25 

114 

509 

8,258 

6.407 

14.665 

11.026 

25,691 

1.930 

8,034 

379 

293 

39,389 

8.316 

6,499 

14.815 

11.114 

25,929 

1.936 

8.066 

379 

293 

39.666 

1"  Employees  and  compensation  returned  by  the  Brooklyn  City,  New  York  Rapid  Transit  and 
other  Brooklyn-Manhattan  Transit  System  companies  are  taken  from  reports  of  their  respective 
payrolls,  anyone  of  which  may  include  charges  to  the  other. 

'1  Employees  in  the  Engineering  Department  are  here  distributed  between  Transportation  and 
Car  houses  and  shops  on  the  basis  of  type  of  work  performed. 

'-Employees  engaged  in  sub-station  construction. 

"General  office  work  is  done  under  Contract  with  Bush  Terminal  Co.;  portion  of  the  yearly 
payroll  for  3  ofiBcers  and  100  general  office  employees  applicable  to  Bush  Terminal  R.  R.  is  $0,000 
and  $12,000  respectively;  tabulated  here  are  3  officers  and  10  office  employees,  assuming  a  yearly 
wage  of  $1,200  for  the  latter.  Maintenance  work  is  also  performed  by  the  Bush  Terminal  Co. 
the  70  employees  tabulated  under  other  transportation  employees  representing  freight  engineer? 
and  laborers  not  regularly  employed  during  the  entire  year. 

1*  The  N.  Y.  &  Queens  County,  Long  Island  Electric  and  N.  Y.  &  Long  Island  have  certain 
joint  employees,  employed  by  two  of  the  above  companies  in  some  cases  and  by  all  three  in  others. 
The  companies  report  joint  employees  as  follows:  N.  Y.  &  Queens  —  officers,  4;  clerks — men, 
6;  women,  18;  other  clerks,  2;  transportation  —  others,  1;  total,  31;  Long  Island  Elect  ic  — 
officers,  4;  clerks  —  men,  3;  women,  19;  other  clerks,  3;  transportation  —  others,  3;  total,  32 
New  York  &  Long  Island  —  officers,  5;  clerks  —  men,  4;  women,  10;  other  clerks  2;  transportation 
—  others,  2;  total,  32. 

"  Pa>Toll  charges  are  billed  against  the  Ocean  Electric  Ry.  Co.  by  the  Long  Island  R.  R.  Co. 
and  time  worked,  number  of  employees  and  average  compensation  have  been  figured  as  closely 
as  possible." 

"  Includes  the  Receivers. 
The  Richmond  Light  &  R.  R.  furnishes  all  the  labor  for  the  Southfield  Beach,  distribution  of 
compensation  being  made  on  basis  of  gross  earnings,  except  compensation  of  conductors  and 
motormen  who  are  paid  directly  by  the  employing  company. 

1'  Represents  Commissioner  and  heads  of  various  departments  of  Department  of  Plant  & 
.Structures,  who  give  part  of  their  time  to  the  management  of  the  railway  and  a  portion  of  whose 
compensation  is  chargeable  to  the  railway. 
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State  op  New  York,  Transit  Commission 


TABLE  XI.    Employees  and  wages:    (B)  Distribution 

i  I.  By 


Opbratinq  Stbbet  Railwats 


Rapid  Tkansit  > 
iDterborougb  Rapid  Transit  


Manhattan  and  Bronx  Surface 

Third  Avenue  Railway  System '  

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  SO,  1926)  

New  York  Railways  Corp.  (/rom  May  1, 19£B)  

Eighth  Avenue '  

Ninth  Avenue '  

New  York  &  Harlem  


Total. 


Brookltn  and  Queens  Surface  ■ 

New  York  Rapid  Transit  >°  

Other  B.-M.  T.  System  Companies   

Brooklyn-Manhattan  Transit '  

Brooklyn  City  '»  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal "  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Rfeceivers  

Ocean  Electric   

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total ' 


RicHUOND  Surface 

Richmond  Light  &  R.  R  

Soutbfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. 

Total   


Grand  total,  cxcl.  Yonkers  R.  R.  and  Hastings  Ry . 
Grani  total,  incl.  Yonkers  R.  R.  and  Hastings  Ry. 


Street  Railwat 


Maintenance 
of  way  and 
structures 


$3,505,620  80 


$1,019,788  84 
88,546  67 
480,046  62 
86,427  11 
'  201,267  09 
(') 

102,967  89 


$1,979,044  12 


$1,555,084  65 
1,103.742  54 
2.668,817  19 
42,645  54 
5,333  96 


(») 
i7,979  60 
66,595  52 
49,772  90 
30,408  56 
31,798  06 
4,218  69 
4,679  51 


$2,893,279  93 


$89,980  12 
917  59 
48,335  86 


$139,233  57 


$8,446,266  52 


$8,517,178  42 


Maintenance 
of 

equipment 


$3,932,646  56 


$870,304  63 

90,227  73 

482,115  45 

82,210  18 

'  130,834  86 
(') 

73,373  22 


$1,729,066  07 


$2,037,467  05 
1,756,318  88 

S, 7 93,786  9S 
39,400  47 
9,869  46 


(") 
49,269  93 
59,038  59 


24,867  26 
10,402  84 
26,099  75 
19,439  38 
139,8i7  82 


$3,982,903  68 


$73,198  99 
141  73 
74,093  01 


$147,433  73 


$9,771,233  87 


$9,792,050  04 


Operation  of 
electric  power 
plant 


$1,491,094  39 


$123,542  88 


78,171  54 
15,656  54 


300  00 


$217,670  96 


$841,107  12 

841,107  12 


17,384  19 


3,907  70 
2,635  92 
3,753  21 


27.681  02 


$868,788  14 


$5,532  05 


$5,532  05 


$2,572,288  10 


$2,583,085  54 


'  The  New  York  Rapid  Transit  is  included  with  other  B.-M.  T.  System  companies  under  Brooklyn 
and  Queens  Surface, 

2  Includes  charges  to  Collection  Account,  $128,150.73  and  Suspense  items,  $146,397.98. 

'The  total  compensation  paid  by  Yonkers  R.  R.  (including  Hastings  Ry.),  $524,902.72,  was 
distributed  as  follows:  Maintenance  of  Way  and  Structures,  $70,911.90;  Maintenance  of  Kquip- 
raent,  $20,816.17;  Operation  of  Power  Plant,  $10,797.44;  Operation  of  Cars,  $419,303.78;  Injuries 
to  Persons  and  Property,  $10.56;  General  Expenses,  $1,186.57;  Collection  Accounts,  $132.70  and 
Bus  Operations,  $1,744.60.  See  note  5,  Div.  A  of  this  table.  A  separate  grand  total  is  given 
excluding  compensation  paid  by  Yonkers  R.  R. 

'  Bus  operations. 

'  Consists  of  Accounts  Receivable,  $168,950.29;  New  York  Railways,  Reo'r,  $2,677.90  and 
Suspense,  $38,289.01. 

«  Consists  of  Accounts  Receivable,  $32,669.15;  New  York  Railways,  Rec'r,  $19,338.15  and 
Suspense,  $33,509.16. 
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of  total  compensation  (or  the  fiscal  year,  1915 
accounts 


Opiiutino  Expcnscs 

Fixed 
capital 

Services 
for  other 
companies 
and  miscel- 
laneous 

Outside 
operations 

Operation 
of  can 

Injuriee  to 
pmons  and 
property 

Geoeral 
expenses 

Total 

$14,348,316  59 

$206,166  12 

$1,306,881  49 

$24,790,725  95 

$736,018  08 

U289,161  80 

$4,798,837  89 

299,266  99 
2,066,948  82 
401,618  31 
400,842  68 
155,959  59 
510,048  62 

$267,088  95      $350,654  67 

in  2Q2  Rx:       4.1  nns  m 

$7,430,217  86 

533,342  52 
3,511.723  25 
654.878  76 
853,442  04 
180,677  16 
749,298  03 

$266,422  71 

$25,864  20 

t  on  t\*n  to 
*  H ,  (HJ  66 

134,575  56 
13,503  86 

269,865  36 
55,462  76 
« 120,497  41 
'5,611  93 
50,776  13 

0,045  61 
35  45 

* 209,917  20 
'  85,516  46 

Do, 071  60 
7,059  18 

19,105  64 
11,832  17 

7,128  12 

•19,115  02 

$456,398  71 

$897,876  86 

ciQ  Qiq  ^7q  fio 

$278,631  89 

$340,412  88 

$77,172  81 

$6,659,678  35 
4,278,038  44 

W,9S7,7I6  79 
3.906,265  68 

10Q  AO 

27.536  70 

79  9*^9  79 

i, 101, 164  10 

228,980  86 
126,560  55 
145,397  25 
107,312  03 
107,274  31 

sto.sei  is 

$114,460  48 

1.046.627  07 
1.161,087  SS 
183.552  44 
12.487  19 
848  00 
18.000  00 
!14,887  6S 
43.178  76 
22  30 
14.606  52 
13,266  97 

$10,366,690  53 
9,184,118  40 

I9,BoO.S08  9S 
4,171,864  13 

199  091  14 

28,384  70 
90,252  72 

4,413,4SS  69 
396,703  19 
278,776  06 
202,497  57 
207,022  54 
141.383  68 
147.916  56 

1,374,199  60 

"$627,541  89 
"715,927  75 
1.343,469  64 
'"9,506  10 

$158,284  35 

ISS.SSi  S5 

$47,640  81 

47,640  81 
59  33 

31  53 

SI  SS 
6,470  00 

69  33 
1,605  85 

9.606  10 
»38,234  57 
"1,164  42 
'»1,840  35 
»4,658  93 

2,146  98 
3,521  50 

3.169  33 
1.309  84 

2  17 

It.UO  6S 

16,521  19 
S7,S9B  74 

34  6i 

6,119  OS 

AS  8<IS  67 

$15,959,532  02 

$170,456  53 

$1,463,570  92 

$25,338,531  22 

$53,819  17 

$1,398,874  01 

$242,602  94 

2,954  10 
191.958  43 

$8,775  00 
213  75 
3.062  85 

$21,728  80 

581  86 
31,041  45 

$436,285  85 

4,809  03 
354,018  65 

$7,589  63 

$437,510  47 

$12,051  60 

$53,352  111     $795,113  53 

$7,589  63 

$38,959,578  20 

$845,062  40 

$3,720,495  81 

$64,314,924  90  $1,076,058  77 

$2,028,315  99 

$75,428  21 

$39,378,881  98      $845,072  96*  $3,721,681  38 

1  1 

$64,837,950  32 

$1,076,058  77 

$2,028,448  69 

$77,172  81 

'  See  note  9.  Div.  A  of  this  table. 

'  Eighth  Avenue  reports  in  regard  to  portion  of  payroll  charged  to  General  Expenses  "  various 
percentages  of  this  group,  according  to  services  rendered,  amounting  to  $16,737.05  were  charged 
from  month  to  month  to  the  Ninth  Avenue  Railroad  Company." 

•  Includes  Other  Suspense  (cars  rebuilt),  $9,710.92. 

'« See  note  10,  Div.  A  of  this  table. 

"Consists  of  Accounts  Receivable,  Suspense,  $33,741,32;  Suspense  Ledger,  $382,060.93  and 
Undistributed,  $211,739.64. 

"  Consists  of  Accounts  Receivable,  $245,167.55;  Suspense  Ledger,  $405,899.15  and  Undistributed, 
$64,861.05. 

"  Chiefly  charges  to  Accounts  Receivable. 

"  See  note  13,  Div.  A  of  this  table. 

"  See  note  15,  Div.  A  of  this  table. 


324 


State  of  New  York,  Transit  Commission 


TABLE  XI.    Employees  and  wages:    (B)  Distribution  of 

i  2.  By  classes 


Operatinq  Street  Railwatb 


Rapid  Transit  ' 
Interborough  Rapid  Transit  


Manhattan  and  Bronx  Scrpace 

Third  Avenue  Railway  System '  

Second  Avenue,  Receivers  

New  York  Railways  Co.  {to  April  SO,  1916)  

New  York  Railways  Corp.  (from  May  1,  1925). 

Eighth  Avenue '  

Ninth  Avenue'  

New  York  &  Harlem  


Total. 


Brookltn  and  Queens  Surface  ^ 

New  York  Rapid  Transit '  

Other  B.-M.  T.  System  Companies  '  

Brooklyn-Manhattan  Transit  =  . . 

Brooklyn  City'  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St  &  Erie  Basin  

Bush  Terminal '«  

Other  Brooklyn  surface  

New  York  k  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  k  Long  Island,  Receivers  

Ocean  Electric  "  

Manhattan  k  Queens,  Receivers  

Other  Queens  surface  


Total  =. 


RiCHUOND  SdHFACE 

Richmond  Light  &  RR  

Southfield  Beach  

City  of  N.  Y.,  Dept  of  Plant  &  Structures. 


Total. 


Grand  total,  excl.  Yonkers  R.  R.  and  Hastings  Ry., 
Grand  total,  incl.  Yonkers  R.  R.  and  Hastings  Ry. 


General  Orncs 


Officers ' 


}230,175  90 


S189,683  34 
19,959  00 
85,561  65 
24,833  34 
49,763  33 
9,181  13 
28,100  00 


Other 


11,948,763  28 


$407,081  79 


$44 

342 

S87 
99 
5 


,283  34 
916  66 

.200  00 
100  00 

,262  09 


110 
23 


000  00 

362  09 
984  52 


845  94 
738  02 
548  00 
980  00 
096  48 


$555,658  57 


$15,564  00 
202  33 
'MO, 253  39 


$26,019  72 


$1,218,935  ' 


$1,218,935  98 


$.586,098  93 
31,183  13 
435,997  88 
86,658  45 
« 70, 734  08 
« 15,536  44 
43,925  44 


$1,270,134  35 


$589,372  13 
1,466,187  30 
2.066M9  JiS 
135,174  68 
6,717  56 
848  00 
12,000  00 
IniJiO  21, 
26,050  61 
1,300  00 
9,309  29 
13,916  35 
(") 

3,338  66 
BS.9U  91 


$2,264,214  58 


$20,917  00 
593  28 
18,617  33 


$40,127  61 


$5,521,899  82 


$5,523,239  82 


•  See  note  1,  Div.  A  of  this  table. 

-  The  New  Y'ork  Rapid  Transit  is  included  with  other  B.-M.  T.  .System  companies  under  Brooklyn 
and  Queens  surface. 

'Consists  of  watchmen,  $186,249.59;  store  tenders,  $123,138.31  and  superannuated  employees, 
$29,090.97. 

*  The  total  compensation  paid  by  the  Y'onkers  R.  R.  (including  Hastings  Ry  1,  $524,902.72  wan 
distributed  as  follows:  General  Office  employees,  $1,340.00;  Transportation,  $4t)4,278.49  (of  which 
$1,696.94  for  bus  employees);  Power,  $10,906.01;  Car  houses  and  shops,  $48,378.22.  See  note  o. 
Div.  A  of  this  table.    A  sei>arate  total  is  given  excluding  compensation  paid  by  Yonkers  R.  R. 
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total  compensation  for  the  fiscal  year,  1925  — -  Concluded 
of  employees 


OTHXB  EHPLOTEKa 

Grand  total 

Transportation 

Power 

Car-house 
and  shop 

Miscellaneous 

Total 

tl6.229.922  27 

$1,849,418  44 

$5,219,127  07 

> $338,498  87 

$23,636,966  65 

$25,815,905  83 

15.400.212  72 

.363.900  14 
2.444.226  73 
482,093  67 
602,109  77 
155,959  59 
547,003  53 

$90,459  41 

133,357  86 
26.102  86 

5.758  40 

118,300  25 
673,911  78 

< 130,834  86 

147,940  44 

•$21,701  46 

^ 2,813  36 

$6,948,764  83 
482,200  39 
3,273,197  83 
635,998  06 
732,944  63 
155,959  59 
703,515  73 

$7,724,547  10 
533.342  52 
3,794.757  36 
747.489  85 
853.442  04 
180.677  16 
775.541  17 

S9, 995, 506  15  i       $255,678  53 

$2,652,546  10 

$28,850  28 

$12,932,581  06 

$14,609,797  20 

$7, .564.809  53 
4,907,091  33 
IS. in, 900  86 
3.818,146  64 
89,730  47 
23.165  28 
72.252  72 
i,0OS.!9o  11 
239.536  80 
278,640  48 
145,407  40 
169,155  53 
91,920  19 
99,712  76 
l,0li,S73  16 

$99,517  OS 
1,348,137  48 

1,447.654  53 

4,568  17 

$2,696,250  37 
1,796,261  01 
4.491,511  38 
98,792  93 
16,642  85 
4,371  42 

»  $87,093  18 

87.093  18 
'30,215  31 

$10,360,576  95 
8,138,583  00 
18.499.159  95 
3,947,154  88 
110,941  49 
27,536  70 
72,252  72 
4.167.886  79 
386,508  48 
278,640  48 
187,352  02 
192,336  94 
138.835  68 
130.631  91 
1.314.305  61 

$10,994,232  42 

9.947,686  96 
SO. 941. 919  38 
4,181,429  56 
122,921  14 
28,384  70 
90,252  72 
4.421.988  IS 
436,543  61 
279,940  48 
207,507  25 
212,991  31 
141,383  68 
147,950  57 
1,426,316  90 

4. 068  17 
43,043  15 

119,807  10 
103.928  53 

S0,tl6  31 

10,009  61 
6,368  51 

27,296  33 
3,313  98 

90.031  IS 

31,935  01 
16,812  90 
19,619  16 
27,605  17 
199,900  77 

$17,499,569  13 

$1,542,254  28 

$4,812,219  35 

$117,308  49 

$23,971,351  25 

$26,791,224  40 

$281,168  08 
3,736  58 
234,436  23 

$12,007  02 
135  11 
34,197  45 

$106,629  75 
141  73 
64,103  88 

$399,804  85 
4.013  42 
332,737  56 

$436,285  85 
4,809  03 
361,608  28 

$519,340  89 

$46,339  58 

$170,875  36 

$736,555  83 

S802.703  16 

$43,780,059  95 

53.682,784  82 

$12,806,389  66 

$484,657  64 

$60,753,892  07 

$67,494,727  87 

$44,244,338  44 

$3,693,690  83 

$12,854,767  88 

$484,657  64 

$61,277,454  79 

$68,019,630  59 

'  Compensation  paid  superannuated  employees. 

•  See  note  9,  Div.  A  of  this  table. 

'  See  note  10,  Div.  A  of  this  table. 

•  Relief  department  and  pensions. 

•  Undistributed  items. 

'"See  note  13.  Div.  A  of  this  table. 
"  See  note  15,  Div.  A  of  this  table, 
u  See  note  18,  Div.  A  of  this  table. 
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State  of  New  York,  Transit  Commission 


TABLE  XI.    Employees  and  wages:    (C)  Average  hourly 

§  I.  Conductors 


Rate  Pub  Hodr  (cbntb)  Accobdino  to  Ddration  or  Sbrtici 


Operatinq  Stbbet  Railways 

First 
half 
year 

Second 
half 
year 

year 

Third 
year 

r  UUTbU 

year 

Fifth 
year 

Sixth  to 
nintb 
year 

Tenth 
year 
on 

Rapid  Transit  ^ 

Interborough  Rapid  Transit: 

Conductors  

56i 

.565 

58s 

58J 

58J 

58J 

58i 

m 

505 

54? 

548 

54S 

541 

Total '  

■  '  ■ 

' 

' 

■  ' 

■  ' 

Manhattan  AND  Bronx  Surface 

Third  Avenue  Railway  System:  ^ 

Electric-contact  

50 

50 

52 

58 

59 

60 

60 

63 

Storage  battery  

50 

50 

52 

56 

56 

58 

58 

58 

Third  Ave.  Ry.  System  in  City. 

■ — — 



■  

■ — — 

. — — 



. — ' — 

■  

New  York  Railways  Corporation: 

Electric-contact  

50 

50 

52 

58 

59 

60 

60 

63 

Storage  battery  

50 

50 

52 

56 

56 

58 

58 

58 

Eighth  Avenue  

50 

50 

52 

58 

59 

60 

60 

63 

New  York  &  Harlem  

50 

50 

52 

58 

59 

60 

60 

63 

Total  

BrOOKLTN  and  Q0EENS  SoRFACE' 

Brooklyn-Manhattan  Transit  System: 

A  T,„„;t/  Conductors  

Rapid  Transit'^  g^^^jg  

56 
49 

56 
49 

56 
50 

57 
52 

57 
52 

57 
53 

57 
53 

57 
53 

Surface-Conductors  "  

50 

50 

52 

54 

57 

62 

62 

62 

Total  B,-M.  T.',"  

Manhattan  Bridge  Three  Cent  Line  

45 

48 

50 

51 

52 

53 

54-56 

56 

Van  Brunt  St  &  Erie  Basin  

45 

45 

45 

45 

45 

45 

45 

45 

Other  Brooklyn  surface  

47 

47 

49 

51 

52 

53 

53 

55 

New  York  &  Long  Island,  Receivers  

49 

49 

51 

53 

55 

57 

57 

57 

Ocean  Electric  

49 

49 

51 

53 

55 

57 

57 

57 

48 

48 

50 

52 

53 

54 

54 

57 

Other  Queens  surface  

Total'  

Note. —  The  Second  Avenue,  Ninth  Avenue,  New  York  &  Queens  Co.,  and  City  of  New  York, 
Department  of  Plant  &  Structures  report  only  one-man  car  operators.  The  Bush  Terminal  and 
Southfield  Beach  are  also  omitted,  as  conductors  are  furnished  by  the  Bush  Terminal  Co.  and  the 
Richmond  Light  &  R.  R.,  respectively.  The  Long  Island  Electric  has  two-man  operation  only 
during  certain  hours  of  the  summer  rush,  when  conductors  are  paid  at  the  same  rate  as  motormen. 

1  Conductors,  unless  otherTiise  specified. 

-  The  total  number  of  conductors  and  guards  as  given  here,  and  of  motormen  and  operators  as 
given  in  §  2  of  this  division,  does  not  agree  in  general  with  the  figures  given  in  Div.  A  of  this  table 
for  the  reason  that  the  figures  in  Div.  A  represent  employees  on  the  last  payroll,  whereas,  in  this 
division,  employees  not  on  the  last  payroll  but  away  on  leave  of  absence  or  ill  are  included  in 
several  instances. 

'  The  New  York  Rapid  Transit  is  included  with  other  B.-M.  T.  System  companies  under  Brooklyn 
and  Queens  Surface. 
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rates  and  number  receiving  specified  rates,  June  30,  1925 
and  guards  > 


Ndubeb  at  Each  Rate  Feb  Houk 

Total 
ber' 

Average 
rate  of 

com- 
pensa- 
tion 
(cents) 

and 

under 

52)S 

53^ 

5ii 

55^ 

56|! 

57^ 

584! 

59^ 

60^ 

63)! 
and 
over 

*  184 

''685 

869 
2,395 

58.42 
53.56 

•539 

'106 

'1,750 

539 

106 

1,750 

184 

685 

3,264 

54.85 

('•) 

275 

136 
4 
HO 

59 
1 

18 
9 

62 
6 
68 

33 
7 

10 
6 

40 

141 

155 

1°  809 
10 
819 

605 

8 
134 
113 

55.63 
55.60 
65.63 

55.96 
57.25 
54.73 
56.01 

S75 
233 



40 

13 

HI 
122 

136 
145 

60 
45 

2 
1 

24 
24 

20 
28 

613 

227 

124 

56 

311 

348 

1,679 

55  71 

155 

397 

552 
1 ,072 
'=1796 
S.itO 
18 
10 
S8 
27 
19 
30 
25 
101 

56.72 
50.70 
55^18 
Si. OS 
51.11 
45.00 
iS.93 
49.93 
51.63 
50.87 
50.32 
50.61 

428 

215 
727 
9it 
3 

109 
254 

ses 

1 

320 

(■«) 

77 
77 
4 

74 

471 

'•664 

66i 

its 

"1 

SiO 

m 
1 

"3 
10 
IS 
11 

3 

2 

/ 
4 
12 
20 
"IS 
i9 

5 

S 
1 

/ 
1 

^ 

1 
1 

/ 

9 
1 
3 
3 

le 

5 
5 
1 
11 

2 

2 
t 

3 

i 

3 
J 

11 

S 

t 

24 

478 

947 

6 

368 

336 

84 

4 

156 

482 

m 

3,549 

53.89 

24 

478 

1,560 

545 

701 

336 

84 

1,754     156|  666 

124 

741 

311 

1,012 

8,492 

54.62 

•  At  56}  cents. 
>  At  58J  cents. 

•  At  50i  cents. 
'  At  51i  cents. 
"  At  545  cents. 

•  Includes  Yonkers  R.  R.,  Hastings  Ry.  and  New  York,  Westchester  &  Conn.  Traction  Companies. 
'»  Excludes  21  student  conductors  at  20  cents. 

"  Brooklyn  City  figures  are  included  in  B.-M.  T.  System  (surface)  figures,  as  reported  to  this 
Commission. 

^  Excludes  51  student  conductors  at  10  cents. 
"  Kt  62  cents. 
'*  At  45  cents, 
!'  At  48  cents. 
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State  of  New  York,  Transit  Commission 


TABLE  XI.    Employees  and  wages:    (C)  Average  hourly 

§  2.  Motormen 


Oi'ERATiNO  Street  Railways 


Rapid  Transit  ' 
Iiiterborough  Rapid  Transit  . . . 


Manhattan  and  Bronx  Sdrfacb 
Third  Avenue  Railwav  System:* 

{^ptatr.;:::::::: 

Storage  battery  —  Motormen   

Third  Ave.  Ry.  System  in  City. 

Second  Avenue,  Receiver  ~  Operators  

New  York  Railways  Corporation: 

Electric-contact  

Storage  battery  

Eighth  Avenue  

Ninth  Avenue  —  Operators  

New  York  &  Harlem/ "if 

\  Operators  


Total . 


Brooklyn  and  Queens  Sorface^ 
Brooklyn-Manhattan  Transit  System: 

Rapid  Transit  

Surface  I  Motormen  

[  Operators  

Total,  B.-M.  T. », '«  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin   

Other  Brooklyn  surface 
New  York  &  Queens  Co.,  Rec'rs — Operators 

Steinway  Railways,  Receivers  {  ^o*^™- 
Long  Island  Electric,  Recrs. —  Operators  . . . 
New  York  &  Long  Island.  Recrs.  { 

(^cean  Electric  

Manhattan  &  Queens,  Receivers   

Other  Queens  surface  

Total   


Richmond  Surface 

Richmond  Light  &  R.  R.—  Operators  

City  of  N.  Y.,  Dept.  of  PI.  &  Str.—  Operators 


Total 
Grand  total. . . 


Rate  Per  Hour  (cbnts)  According  to  Duration  of  Service 


First 
half 
year 


Second 
half 
year 


69 


Second 
year 


76 


Third 
year 


82 


Fourth 
year 


82 


Fifth 
year 


82 


Sixth  to 
ninth 
year 


83 
62 
67 

54-57 
45 

58: 
53 
58 
62 
57 
62 
57 
54 


Tenth 
year 


70 
N.  R. 


82 


63 
68 
58 

69 

63 
58 
63 
68 
63 


83 
62 
67 

57 
45 

58 
55 
60 
62 
57 
62 
57 
57 


70 
N.  R. 


Note. —  The  Bush  Terminal  and  Southfiold  Reach  are  omitted,  as  motormen  arc  fiirnishrd  by 
Iho  Bush  Terminal  Company  and  the  Richmond  Light  &  R.  R.,  respectively. 
'  Motormen,  unless  otherwise  specified. 
2  See  note  2  on  preceding  double  page. 

=  The  New  York  Rapid  Transit  is  included  with  other  B.-M.  T.  System  companies  under 
Brooklyn  and  Queens  Surface. 

<  Consists  of  60  at  69  cents,  73  at  76  and  843  at  82. 

*  Includes  Yonkers  R.  R.,  Hastings  Ry.  and  New  York,  Westchester  &  Connecticut  Traction 
Companies. 

'  Excludes  25  student  motormen  at  20  cents. 
'  Includes  31  at  59  cents. 
'  -At  65  cents. 
'  At  61  cents. 
Consists  of  ."j  a(  6.3  cents  and  14  at  66  rents. 
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rates  and  number  receiving  specified  rates,  June  30,  IQ25  —  Concluded 
and  operators  > 


KuifBEB  kT  Each  Ratb  peb  Hom 


Total 


47« 
and 
under 

— — 



51e 



52^ 

53c 

54« 

55^ 

S6t 

67«i 

S8< 

9H 

62^ 

63e 

6U 

67c 

68c 

and 
over 

nuT-- 
ber- 

com- 
pensa- 
tion 
(centa) 

976 

80.75 



.7. 

.... 

138 

~" 

35 

'151 

281 
21 

•776 
237 
16 
I.Ota 
125 

602 
9 

110 
76 
88 
22 

57  33 
61.30 
55.75 
58.  tt 
63  47 

58  65 

57  78 
56  14 

58  76 

59  01 
61  73 

73 

ri 

.... 

32 

si 

40 

14 

•42 

55 

3 

.... 

2 

/*> 

11 

ie 

151 

sot 

U 
9 

4S 
■•19 

00 
"44 

:::: 

•13 

116 

52 

19 
8 
7 

B  143 

272 

1 

3« 

» 

"35 

19 
5 

49 
1 

.  . 

37 

14 

3 

•10 

21 

3 

15 

2 

2 

1 

•5 

11 

—  

— 1  

347 

208 

11? 

1 

88 

801  344 

13 

648 

27 

76 

117 

2.061 

.58  6S 

— 

i<636 

636 
•51.880 
557 
S.07S 
18 
10 

ts 

76 
»24 
43 

55 
21 
30 
26 
29 

81  06 
55  81 
60.89 
ffl.96 
53  67 
45.00 
.30.57 
55.03 
52.75 
54 .61 

57  54 

53  3S 

58  33 
52  15 
51  28 

■ii.SS 

639 

26S 

.... 

133 

51 
102 

liJ 
7 

792 
33 
«f5 

157 
157 
3 

17  42 
it 

223 

sts 

eaa 
1 

2 

ees 
1 

tS3 
i 

ess 

•2 

■•10 

If 

1 

I 

I 

26 
19 

ii 

t 
14 

"8 
22 

S 

"i 

6 

7 
2 

.... 
28 

i»2 

»2 

2 
7 

1 

"  ii 

"9 
4 

«7 

9 
4 

4 

3 

19 

»9 

1 

13 

3 

1 

2 

11 

• 

»14 

=  15 

40 

1 

"l 

■3 
48 

2 
3 

17 

4 

8 

18 

9 

SO 

14 

680 

4 

314 

17 

196 

168 

18 

187 

42 

51 

855 

223 

636 

3.405 

61  23 

13 
48 

'2 
«6 

«67 

^59 

82 
113 

68.29 
65.49 

.  . 

61 

8 

126 

195 

66.67 

14 

1.027 

522 

17 

196 

280 

19 

275 

122|  456 

868 

648 

27 

307 

1.855 

6.637 

63  47 

i»  At  69  cents. 

"  Includes  12  at  59  cents. 

u  Includes  4  at  59  cents. 

i-*  Includes  52  at  76  cents  and  526  at  S3  cents. 
'>  Excludes  91  student  motormen  at  10  cents. 

^'  Brooklyn  City  6gures  are  included  in  B.-M.  T.  surface  figures,  as  reported  to  this  Commission. 
1"  At  59  cents. 
>'  At  45  cents. 

1*  Excludes  1  student  motorman  at  20  cents. 
5«  \x  49  cents.. 

Excludes  3  student  operators  at  20  cents. 
-  Includes  11  at  48  cents. 
^  \X  70  cents. 
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State  of  New  York,  Transit  Commission 


TABLE  XI.    Kmployecs  and  wages:    (D)  Clftssified  weekly  earnings 

J  I.  Aggregate 


Operatino  Street  lUawATB 


Fl71,I,-TIHE  EllPLOTBBS  WITH 


Less 
than 
$20 


$20 

but  under 
$25 


$25 

but  under 
$27.50 


$27.50 
but  under 
$30 


$30 
but  under 
$32.50 


$32.50 
but  under 
$35 


Rapid  Transit  ' 
Interborough  Rapid  Transit  


Manhattan  and  Bronx  Surface 

Third  Avenue  

Dry  Dock,  E.  B'way  &  B  

42d  St.  Manh.  &  St.  N.  Aye.2  

New  York  City  Interborough'  

Union  *  

Westchester  Electric  

Third  Ave.  Ry.  System  in  City . 

Second  Avenue,  Receiver  

New  York  Railways  Corp  

Eighth  Avenue  *  

Ninth  Avenue  *  

New  York  &  Harlem  


Total. 


Brooklyn  and  Queens  Surface  ' 

New  York  Rapid  Transit  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn '  

Nassau  Electric  

South  Brooklyn  

Other  B.-M.  T.  System  

Brooklyn-Man.  Transit  System  ' 

Brooklyn  City '  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal '  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers '  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers^  

New  York  and  Long  Island,  Receivers  •  

Ocean  Electric   

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total  I 


Richmond  Surface 

Richmond  Light  &  R.  R."  

Southfield  Beach  »  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures, . . 


Total. 
Grand  total . . . 


207 


121 


282 
9 
12 
39 
4 
151 
497 
41 


638 


16 


982 


716 


1.140 


1,314 


145 
I 
1 

2 
30 
5 

ISi 
18 
76 
15 
5 
11 


155 
6 

21 
1 

47 
7 

18 
57 
20 
3 
33 


205 
7 
24 
5 

99 

10 
S60 

13 
267 

20 
3 

35 


309 


368 


688 


781 
15 
11 
23 
42 
324 
,196 
29 
3 
4 
60 
96 
9 
2 
2 
13 
5 
4 
S6 


620 
10 
38 
74 
27 
328 
1.097 
110 
2 
2 
15 
119 
17 
9 
4 
7 
4 
3 

u 


595 
15 

55 
106 

22 
349 

220 
11 
1 

2S2 
18 
19 
11 
12 
9 
7 

76 


1,327 


1,270 


1,450 


S4 


14 


42 


2,406 


2,792 


3,494 


1,672 


24 


183 


107 
22 
277 


52 


636 


717 
30 
50 

129 
18 

397 
I.S41 

240 
12 


m 

18 


1,642 


29 


3,979 


1,660 


345 
32 
104 
1 

32 

15 
S29 

16 
184 

41 
6 

36 


815 


495 
57 
58 
217 
19 
407 
I,15S 
378 
9 


SS7 
15 
44 
15 
13 
7 
18 

US 


1,752 


23 
39 


62 


4,289 


'  The  New  York  Rapid  Tran.sit  is  included  with  B.-M.  T.  System  companies  under  Brooklyn 
and  Queens  Surface. 
2  Includes  Belt  Line. 

"Union  includes  all  employees  of  Southern  Boulevard  and  conductors  and  motormen  of  the 
New  York  City  Interborough. 

*  The  clerical,  track  and  shop  work  of  the  Ninth  Avenue  is  done  by  the  Eighth  Avenue,  the 
joint  employees  being  shown  by  the  latter. 

^  Includea  under  Coney  Island  &  Brooklyn  are  68  joint  employees  of  that  company  and  the 
Brooklyn  City,  as  follows:  Superintendents,  16;  general  office  employees,  19;  janitors,  messengers, 
tc.,  2;  inspectors,  train  starters,  etc.,  31;  total  compensation  $3,122.07. 
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of  employees  in  specified  occupations  for  last  week  in  June,  197.5 


by  companies 


Weekly  Karninos  uk 

- 

F  U  I.L-Tl  M  K  I']  M  i '  1 ,  n  V  K  K.S 

Paht-tihe 

Kmplotkks 

$45 

$50 

Total 

Total 

Total 

but  uniier 

but  under 

but  under 

and 

number 

Number 

weekly 

$45 

$50 

over 

earnings 

2,616 

1.322 

1,134 

948 

12,729 

$466,997  74 

$36  69 

1,865 

$40,935  66 

286 

232 

189 

31 

1  691 

$36  18 

265 

$6,192  57 

30 

19 

9 

2 

'  107 

3,849  14 

35  97 

67 

1 ,452  56 

11^ 

78 

31 

373 

37  15 

109 

2,102  70 

14 

1 

25 

1,030  40 

41  22 

8 

142  02 

273 

192 

148 

39 

1 .047 

39 1 630  50 

37  85 

343 

7,465  35 

33 

34 

41 

2 

147 

5*878  21 

39  99 

31 

627  35 

735 

555 

432 

75 

5, 390 

135,422  68 

37  00 

823 

17,982  So 

68 

30 

26 

20 

233 

8*657  04 

37  15 

44 

1,022  40 

488 

201 

98 

8 

1 , 670 

05,014  08 

34  74 

733 

14,347  76 

89 

48 

19 

11 

342 

1 0    ATO    A C 

1^,07^  4o 

35  30 

191 

4,302  48 

36 

9 

7 

2 

81 

2,785  44 

34  39 

6 

91  91 

86 

53 

30 

15 

362 

12^929  77 

35  72 

73 

1,441  75 

1  502 

896 

612 

131 

6,078 

S21Q  8fl2  06 

$36  18 

1,870 

$.^9  188  85 

783 

631 

396 

419 

5  719 

$195,355  05 

$34  16 

901 

$17,710  84 

70 

92 

16 

2 

'3I6 

11^471  88 

36  30 

76 

1,535  62 

81 

88 

18 

44 

455 

16,670  61 

36  64 

116 

1.883  09 

236 

206 

39 

15 

1,084 

37,361  55 

34  47 

297 

5  316  28 

33 

31 

18 

6 

220 

7,212  97 

32  79 

33 

'451  32 

425 

261 

119 

177 

2,938 

96,948  77 

33  00 

422 

9,114  58 

/  6^8 

/  309 

6  6 

663 

10^ 732 

365, 020  83 

34  11 

1 ,84^ 

36,011  63 

487 

378 

81 

19 

1,983 

/U,  19^  t)4 

35  40 

662 

12,671  86 

12 

10 

1 

2 

62 

2,168  59 

34  98 

2 

36  22 

2 

1 

26 

617  75 

23  76 

1 

76 

1,389  44 

18  28 

50i 

S89 

82 

31 

2,147 

74,368  42 

34  64 

684 

12  7(8  08 

58 

49 

9 

12 

231 

8,057  34 

34  88 

71 

732  04 

24 

23 

4 

126 

4,362  16 

34  62 

52 

991  18 

21 

17 

3 

1 

113 

3,247  27 

28  74 

58 

797  96 

23 

24 

7 

1 

136 

4,076  11 

29  97 

30 

375  76 

14 

5 

56 

1,628  59 

29  08 

29 

772  99 

22 

7 

3 

5 

70 

2,539  25 

36  28 

11 

195  69 

m 

IS5 

19 

732 

23,910  72 

32  66 

251 

3,865  62 

2,292 

1,823 

714 

703 

13,611 

$463,299  97 

$34  04 

2,760 

$52,585  33 

57 

22 

16 

2 

187 

$6,497  48 

$34  75 

32 

$390  96 

1 

1 

39  71 

39  71 

12 

8 

132  42 

47 

67 

14 

6 

261 

9,093  93 

34  84 

197  23 

105 

89 

30 

8 

449 

$15,631  12 

$34  81 

52 

$720  61 

6,515 

4,130 

2,490 

1,790 

32,867 

$1,165,810  89 

$35  47 

6,547 

$133,430  45 

'  See  notes  5  and  7. 

'  The  Coney  Island  &  Gravesend  employees  are  here  included  with  those  of  the  Brooklyn  City 
to  avoid  dupUcations. 

•Total  weekly  earnings  of  the  Bush  Terminal  employees  have  been  estimated  by  the  Divi.«ion 
of  Statistics  on  the  basis  of  the  total  yearly  wages;  see  also  note  13,  Div.  A  of  this  table. 
'  See  note  14,  Div.  A  of  this  table. 
'»  See  note  15,  Div.  A  of  this  table. 
"  See  note  17,  Div.  A  of  this  table. 
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State  of  New  York,  Transit  Commission 


TABLE  XI.    Employees  and  wages:    (D)  Classified  weekly  earnings  of 

i  2.  All  companies 


Occupatirtns 


FCLL-TIME  EmPLOTBEB  WITH 


Less 
than 
$20 


$20 

but  under 
$25 


$25 

but  under 
$27.50 


$27  50 
but  under 
$30 


$30 
but  under 
$32.50 


General 
Managers  and  superintendents  ' 

Claim  agents '-  

General  office  clerks  —  men  . . 
General  office  clerks  —  women 
Janitors,  messengers,  etc  .... , 
Women  telephone  operators . . . 


Total. 


ENGI^fEERINO 

Road  and  track  men   

Electric  line  men   

Other  maint.  of  way  and  structures  employees . 

Total  


Mechanical 

Machinists  

Carpenters  

Blacksmiths  

Painters  

Other  shop  employees   


Total. 


Power 

Boiler  room  employees  

Engineers  

Other  engine-room  employees  

Electrical  labor  

Sub-station  labor  

Other  power  plant  labor  (incl.  repair  men) . 

Total  


Transportation 

Inspectors,  train  starters,  etc  

Passenger  motorraen  ^  

Operators  3  

Conductors  —  surface  electric  

Conductors  —  elevated  and  subway. 

Guards  

Freight,  mail  and  express  trainmen 

Crossing  tenders,  flagmen,  etc.  

Other  car  service  employees  

Ticket  agentfi  —  men   

Ticket  agents  —  women  

Gatemen  and  platform  men  

Other  passenger  station  employees .  . 

Car  cleaners  

Other  car  house  employees  

Other  transportation  employees  


Total. 


Garage,  Stable,  Truceino 

Chauffeurs  and  truck  drivers   

Other  garage,  stable,  trucking  


Total  

Miscellaneous*  

Superannuated  employees 
Grand  total  


3 
13 
94 
192 
67 
23 


392 


47 


39 


39 


12 


2 
35 
11 
17 


226 


376 


100 


982 


7 
7 
137 
141 
33 
6 


4 

15 
106 
72 
26 
2 


331 


225 


170 


121 
39 
139 


150 
14 
188 


380 
38 
188 


299 


352 


606 


8 
4 
2 
6 
297 


39 
13 
3 
15 
366 


37 
63 
12 
11 

375 


317 


436 


498 


42 


96 


176 


91 
21 
32 
1 

133 
356 

10 
259 
125 
181 

78 


16 
66 
11 
112 

28 
727 
32 
33 
1 

26 
87 
16 
161 
132 
139 
24 


7 

239 
17 
341 
172 
542 
15 
72 


19 
56 
90 
72 
226 
24 


1,338 


,611 


2,109 


14 


74 


50 


2,406 


2,792 


3,494 


3,979 


1  Includes  doctors  and  lawyers. 

^  Includes  employees  in  legal  department  of  Third  Avenue  Railway  iSystem  Companies. 
'  The  B.-M.  T.  companies  report  Operators  under  Motormen. 
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employees  in  specified  occupations  for  last  week  in  June,  1925  —  Concluded 
combined,  by  occupations 


Wkeklt  Earninos  of  —  *  Fdll-timi  Employees  i  Part-time  Empiotees 


$35 

but  under 
$40 

$40 

but  under 
$45 

$45 

but  under 
$50 

$50 

and 
over 

j  ToUl 
number 

Total  Average 
weekly  weekly 
earnings  earnings 

Number 

1  ToUl 
weekly 
earnings 

20 
14 

153 
8 
6 
2 

30 
10 
132 
10 
2 
I 

16 
29 
81 
3 
I 

262 
15 
107 

3 

1 

364 
148 
1,100 
527 
159 
48 

$34.. 521  44 
6,151  23 
37.320  77 
11.262  37 
3,321  32 
1.133  18 

1 

$94  84 
41  56 
33  93 
21  37 
20  89 
23  61 

9 

10 
2 
4 
3 

$273  00 

143  10 
17  30 
31  06 
31  31 

203 

185 

131 

389 

2,346 

$93,710  31 

$39  94 

28 

$495  77 

468 
64 

392 

204 
60 
268 

229 
15 
205 

47 
12 
116 

2,279 
3.50 
1,989 

$78,697  25 
12,390  64 
"1.557  92 

$34  53 
35  40 
35  98 

628 
36 
262 

$13,449  87 
579  25 
5,843  23 

924 

.532 

449 

175 

4,618 

$162,645  81 

$35  22 

926 

$19,872  35 

227 
136 
39 
47 
461 

126 
55 
15 
23 

338 

53 
42 
15 

7 

153 

86 
14 
1 

3 

78 

915 
582 
144 
150 
2,881 

531,466  18 
20,584  26 
5,185  79 
5,284  01 
95.906  87 

$37  67 

35  37 

36  01 
35  23 
,13  29 

213 
117 
19 
21 
674 

$5,201  45 
3.020  78 
448  94 
481  47 

15,586  75 

910 

557 

270 

182 

4,672 

S161.427  11 

?34  55 

1.044 

$24,739  39 

75 
15 
38 
7 
49 
96 

59 
7 
25 
14 
47 
68 

29 
14 
4 
18 
66 
44 

14 
42 
4 
23 
33 
31 

321 
80 
209 
101 
379 
558 

$12,019  52 
4.113  54 
6.910  86 
4.259  73 
14,554  87 
19.897  93 

$37.44 
51  42 
33  07 
42  18 
38  40 
35  66 

25 
1 

24 

26 
51 

$506  30 

5  68 
438  28 

576  43 
1.292  00 

280 

220 

175 

147 

1,648 

$61,756  45 

$37  47 

127 

$2,818  69 

156 
1.274 
229 
666 
3.50 
305 
11 
247 
3 
537 
1 

149 
19 
22 

171 
34 

286 
1.067 
169 
427 
212 
142 
14 
146 
I 

36 

10 
10 

1 

86 
13 

366 
662 
90 

tl 
77 

33 

8 

96 

15 

3 
1 

66 
5 

198 
512 
5 
1 

16 
14 
I 

96 
4 

35 
9 

1.072 
4.798 
663 
2.526 
1.234 
2.677 
114 
942 
7 

1,185 
698 
507 
588 
433 

1,383 
288 

$48,214  23 
192.992  20 
25.2.57  74 
87,856  82 

44.616  86 
82,989  06 

3,3,53  75 
37,098  93 
220  95 
40,205  0] 
15,299  76 
17.103  70 
15.260  36 
11.823  97 

44.617  73 
8.148  33 

$44  98 
40  22 

38  10 
34  78 
36  16 
31  00 
29  42 

39  38 

31  56 
33  93 
21  92 
33  74 
25  95 

27  31 

32  26 

28  29 

108 
1.172 

230 
1.261 

187 

790 
14 
44 
2 
45 

133 
50 
61 
46 

243 
23 

$2,759  99 
23.013  94 
3,792  91 
24.954  21 
3.997  14 
15,104  32 
188  33 
880  83 
36  30 
844  11 
2,028  12 
737  75 
658  18 
673  13 
5.404  24 
250  96 

4.174 

2,620 

1.464 

891 

19.115 

_  

$675,059  40 

$35  32 

4,409 

$85,324  46 

4 

6 
5 

2 

29 
35 

$963  61 
1.112  86 

$33  23 
31  80 



2 

$49  36 

5 

ni 

2 

64 

$2,076  47 

$32  44 

2 

$49  36 

19 

1 

3 

303 

$8,471  01 

$27  96 

11 

$130  43 

1 

tni 

$664  33 

$6  58 

6,515  ' 

4.130 

2,490         1.790  ' 

32,867  1$1.165.810  89 

$35  47  1  6,547 

$133,430  45 

 e 

*  Consists  of  134  watchnien  of  the  I.  R.  T.  eirning  $3,635. lf>  and  169  general  stores  mplovcee 
of  the  I.  R.  T.,  B.-M.  T.  and  New  York  &  Harlem,  earning  $4,835  85. 
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State  of  New  York,  Transit  Commission 

TABLE  XII.    REVENUES  FROM 


Operating  Street  Railways 


Rapid  Tkansit 

lnterl)Orough  Rapid  Transit  

Subway  division   

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.)  


Total. 


Manhattan  anu  Bronx  Surfac  e 

Tliird  Avenue  

Belt  Line  

Dry  Dock,  E.  B'wav  A  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborougli  

Southern  Boulevard  

Union . 


Westchester  Electric  

Third  Avenue  El^ilway  System  in  City. 

Second  Avenue,  Receiver  

New  York  Railwa.vs  Co.  (lo  AitH.SQ.  II)IS)  

New  York  Railways  Corp.  (from  May  I,  1915)  

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


Total 


Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  2  

Williamsburg  Bridge  Line '  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn   

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface  

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin   

Bush  Terminal  

Other  Brooklyn  fnirface  

New  York  cSi  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Ix)ng  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens.  Receivers   

Other  Queens  surface  


Total. 


Richmond  Surface 

Richmond  I..ight  &  R.  R   

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures  


Total. 


Total,  street  surface  lines , 
Grand  total  


Revenue 


Passenger 


tsi. 477. sn  2S 

36.841.0.f3  60 
17.638.177  6.T 
29,. 562. Sill  48 


m. "in. 012  73 


S2 


990,897  3.5 

4.50,800  31 

686,. 593  10 
,185,129  44 
,287,064  .50 

485. SI 1  10 
,965  423  20 

670,616  80 
,rj?,.32.5  SO 

938.044  30 
,269,943 
,272,060  86 
.0a5,475  05 

469,793  4.5 
,334,423  36 


>24,092,066  60 


,,563,887  94 

,8.56,619  16 
132,796  19 

,8.50,028  99 
417,629  85 

,830, 9«2  13 

,363,196  30 
2.58,812  24 
42,305  87 
49  .54 

,r:ri4,S6S  9.5 
709,895  17 
731,629  15 
381,470  3.5 
461,998  07 
335,607  84 
403,9.53  91 

024, Co i  40 


$26,. 509. 880  57 


$766,368  77 
14,699  40 
446,932  91 


$1,228,001  OS 


$51,829,048  2.5 


$135,869,960  98 


I  The  company  makes  no  segregation  between  Other  car  and  station  privileges  and  .\dvertising 
privileges. 
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From  Transportatios 

Other  Street  Railwat  Operating 
Revenues 

Chartered  car 

Miscellaneous 
transportation 

TOTAL 

Advertising 
privileges 

Other  car 
and  station 
privileges 

Amount 

Increase  or 
(D)  decrease 

t5JiA",gll  So 
36.841.033  60 
17.636.177  65 
29,564.158  68 

V 49,288  83 
1,091,513  56 
D  342,224  73 
2.703.026  86 

'  (1.411,583  40 
'917.551  51 
'494.031  S9 
540,000  00 

(') 

$366,107  79 

$716  00 

$641  20 

$716  00 

$641  20 

$84,041,369  93 

$3,452,315  69 

$1,951,583  40 

$366,107  79 

$135  00 

450.800  31 
686,593  10 

Z , loo , l«a  44 

1,287,064  50 

485.801  10 
3.986.413  20 

670.791  80 
12.743,615  SO 

938.044  30 
6,269.943  78 
1,272,060  86 
1,085.475  05 

469,793  45 
1.334.423  36 

D  35,587  14 
D 189.515  05 
D  86.507  00 
90.626  55 
37,916  95 
59.021  36 
758  25 
D  119,103  84 
D 33.933  00 

1       D  669.001  89 

D  75.165  90 
D  11.902  52 
D 136.769  65 

$31,650  00 
5,550  00 
9,600  00 

0  *    A  Krt  Afl 

J4,4oU  ou 

11.850  00 
4,350  00 

4U,0UU  UU 

7,350  00 
135.300  00 
5,000  00 
(            95,833  32 
\           19,166  68 
21,250  00 
10,000  00 
20,000  00 

nnn  nfi 

175  00 
1,300  00 

•on  niui  nn 
$^.UUu  UO 

$4*0  10 
1.683  73 
2.160  51 

to, 000  00 

$1,300  00 

$20,000  00 

$24,113,366  60 

D $1,045,876  80 

$306,550  00 

$2,160  51 

D  $49,213  18 
0  99,864  54 
48,802  50 
0,741  84 
3,728  65 

O^A  1A7  QC 

63,725  24 
229,268  49 
0411,646  90 
016,619  57 

r\  1 7  OR 

u  1 1  ,doi  yo 
0  15,893  44 
D  4^1 , 741  S7 
49,229  46 

Z ,  i\)\J  OO 

D  6,667  35 
010,599  63 
13,228  85 
3,141  72 

51 , 1S3  90 

$2,563,887  94 

132,796  19 

1,092,813  18 
l2.m,lio  46 
11.363.281  30 
258.812  24 

228,012  01 

r  r  009  111  19 

710,330  67 
731,779  65 
381,549  60 
462,135  07 
335.607  84 
403.953  91 
3,025,356  74 

$26,100  00 
27,840  00 
580  00 
58,000  00 

0  A  on  nn 
0 , 4oU  UU 

116,000  00 

yo.uuo  UU 

1,379  39 

$15,833  33 

15.833  33 

85  00 
41^  tin 

150  50 
76  50 
133  50 

97,379  39 

0  Ci4  A  nn 

ii,o44  yo 

5,000  00 

1  4  An  nn 
1,40U  OU 

1.950  00 

1     CIAA  AA 
1 . £00  00 

1,950  00 
14,144  90 

'     *  _ 
1  76 

mn  "7  - 

to 
3  SO 

31  57 

796  00 

6  go 

33  S3 

$8S1  00 

$6  25 

$27,413,913  62 

D $181,349  48 

$227,524  29 

$15,866  66 

$113  50 

$766,482  27 
14.699  40 
446.932  91 

D  $32,018  17 
0  4,005  75 
0  7,245  24 

$3,550  00 

$72  00 
800  00 

1.666  67 

$113  50 

$1,228,114  58 

D $43,269  16 

$5,216  67 

$872  00 

$2,294  .50       $20,006  25'       $52,755,394  80 

D  $1,270,495  44 

$539,290  96 

$18,899  17 

$3,010  oOj      $20,647  45 

$136,796,764  73|        $2,181,820  25 

1 

$2,490,874  36 

$385,006  96 

'  Discontinued  operation  May  18.  1924  but  Company  has  not  gone  out  of  existence. 

'  Figures  covering  operation  by  City  of  New  York  since  December  1.  1923  are  not  available. 
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TABLE  XII.    Revenues  from  strec 


Othbr  (or  Non-Tean8Portation) 


Operating  Street  Railwats 


Rent  of  land 
and  buildings 


Rent  of 
equimnent 


Rent  of  tracks 
and  terminala 


Rapid  Transit 
I  ntcrlmrouph  Rapid  Transit  

Subway  division  

Elcvatal  division  

Ni-w  York  Rapid  Transit  (B.-M.  T.). 


Total. 


Manhattan  and  Bronx  Surface 

Thin!  Avenue  

Holt  Line  

Drv  Dock.  V..  B'way  &  B  

42(1  St.,  Maiih.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City . 

Second  .\venue,  Receiver  

New  York  Railways  Co.  ((o  April  30,  IDSo)  

New  York  Railways  Corp.  (Jrom  May  I,  1926)  

I'ielitli  .\ venue  

Nint.i  Avenue  

New  Y  ork  &  Harlem  


Total. 


Brooklyn  and  Queens  Surface 

BruokU  n  Heights,  Receiver  ^   

Willianislnirg  Bridge  Line  ^   

Brimklyu,  (Jueens  Co.  &  Sub  

('oney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

NasHau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface . 

Brookl\  II  City  

Manhattan  Bridge  Three  Cent  Line  

\':in  Brunt  Street  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface   

New  York  &  Queens  County.  Receivers  

Steinway  Railways,  Receivers   

Long  Island  Electric,  Receivers  

Now  Y  ork  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total. 


R1CH.U0ND  Surface 

llichnion.l  Light  &  R.  R  

SouthfioicI  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. 

Total  


Total,  street  surface  lines 
Grand  total  


tm.m  0; 

20,720  50 
01,497  57 
72,961  01 


m,82S  76 
39,016  52 
23.806  24 


»185,169  08 


$62,822  76 


$307,970  04 
39,993  00 
66.322  42 
32,999  30 


%5'O.m  30 
912  50 
1,368  75 
456  25 
18,446  20 


7,400  00 
3,898  08 
4S8,r<8S 
96,360  00 
22,289  31 
3,201  22 


36,857  95 
8,510  35 
637.111  30 
»4,120  92 
42  02 


$580,433  37 


$83  13 

4.732  97 
27  40 
43,f)03  44 
159,116  84 

sofi.nes  78 

H6,292  U 


H6.SI)2  II 
3,974  35 
7,000  00 
261  00 
280  00 


11,61S  35 


$364,771  24 


$4,014  60 


420  00 


$4,434  60 


$641,284  24 


$1,572  00 

1,S72  00 


6,387  00 


15  00 
2,138  95 
3,016  84 


11,557  79 


$13,129  79 


$16,840  81 


$16,840  81 


$949,639  21 


$1,134,808  29 


$671,254  84 


$734,077  60 


'  Includes  $162,805.25  oharged  to  the  Elevated  Division  on  account  of  joint  operation  of  tbe 
Queeiiaboro  Subway,  Le-xington  .\venue  Line  and  White  Plains  Road  Line,  and  $1 17,090.00  charged 
to  the  New  York  Rapid  Transit  on  account  of  joint  operation  of  Queensboro  Subway. 

2  Kent  of  duets. 
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railway  operations,  IQ25  —  Concluded 


Street  Railway  Operating  Retenites  —  Conduded 

Total  Street  Railway 
Operatino  Revenues 

Sale  of 
power 

Miscellaneous 

TOTAL 

Amount 

Increase  or 
(D)  decrease 

Amount 

Increase  or 
(D)  decrease 

S2.0S5.ri3  93 
1.300.474  47 
725,269  46 

m.rm  m 

7,. 539  66 
17,230  52 
11,1.57  08 

1 5. an, 17 9  so 

2,. 589, 579  62 
1.352,199  88 
996.287  48 

D  tWi.073  IS 
0  53,534  95 
D  50,538  18 
204,988  31 

1 58. 41 8, 990  75 
39,430,613  22 
18,988,377  53 
30,560,446  16 

■t645.SlB  70 
1.037,978  61 
D  392.762  91 
2,908,015  17 

$2,025,743  93 

$35,927  26 

$4,938,066  98 

$100,915  18 

$88,979,436  91 

$3,553,230  87 

$1,117,662  03 

$2,063,701  37 

47,205  50 
89,791  17 
57,905  55 
30,296  20 
4,. 3.50  00 
137,772  99 
72,568  27 
B, SOS, 591  OS 
111,844  52 
423,775  33 
92,109  33 
21,2.50  00 
14,800  00 
24,888  52 

$105,934  94 
D 11.774  99 
3.661  81 
10.978  77 
1.845  90 

$5,054,733  72 
498,005  81 
776,384  27 
2,243,0.34  99 
1,317,360  70 
490,151  10 
4,124,186  19 
743.360  07 
IS.247.SI6  8S 
1,049,888  82 
/      6,693,719  11 
\      1.364,170  19 
1 .106,725  05 
484,. 593  45 
1.359.311  88 

$110,117  IS 
0  47,362  13 
D  185,853  24 
D  75,528  23 
92,472  45 
37,916  95 
.35.457  31 
6.543  71 
D  26.2.36  Oil 
0  33,933  06 

1    0  955.445  74 

0  75.165  ',16 
D  7,102  58 
D 136,787  50 

823  20 
4,610  47 

I.I ^3 ,090  TO 

299,360  76 
68,518  42 

$204  40 
12  80 

D 23.564  05 
5,785  46 
92.867  84 
D06 

J    D 286. 443  85 

D06 
4,799  94 
D  17  85 

 . — 

$1,490,974  88 



$217  20 

$3,192,258  75 

D  $188,794  04 

$27,305,625  35 

0  $1,234,670  84 

$315  43 

$19,032  31 

D  $7.0.53  16 
D416  66 
D  358  96 
1,297  30 
D  530  06 
3.767  60 
D 10,321  55 
D  13.615  49 
12.227  32 
D  262  52 
D  337  50 

$19,032  31 

D  $56,266  34 
0 100,281  20 
48,443  54 
7,039  14 
3,198  59 
260,115  58 
53,403  69 
215.6.53  00 
0  399,419  .58 
0  16,882  09 
D 17,919  46 
0  15,893  44 
D  450.114  57 

147.031  on 

2,790  85 
0  3,086  24 
0  7,965  77 
13,009  53 

3,321  03 
155.1  BO  49 

360  12 
426  33 
16  11 
1.182  18 
M4.268  95 
16.S69  IS 
1,515  99 

30.117  55 
49.918  78 
623  51 
123.321  48 
179.. 387  79 

402,40/  a 

300,398  13 
1,379  39 

2.594,005  49 
2,906,537  94 
133,419  70 
5.973,3.50  47 
1.272.200  97 
12.898.546  88 
11.663.679  43 
260.191  63 
42,305  87 
228,012  01 
12.194.188  94 
823.940  82 
743.779  65 
412,208  56 
470,879  43 
do9 , 5/4  68 
405,997  91 
3.196.631  05 

$99,772  02 

1.5 IS  99 
45  21 

301.777  52 
113.610  15 
12,000  00 
30.6.58  96 
8.744  36 
4.216  84 
2.044  00 

,?74  31 

11 .627  30 
97,801  63 

2,348  25 
3,927  64 

1 UO  .Ul^l  itl 

1..507  43 
447  77 

94  00 

3,581  11 
2,633  86 
D  1 59  32 
179  31 

104,036  59 

$106,047  91 

$20,179  52 

$875,453  25 

$102,048  40 

$28,289,366  87 

0  $79,301  08 

$645  71 

$25,123  12 
800  00 
2,086  67 

$16,832  13 
250  00 
D 131  33 

-S79 1.605  39 
15,499  40 
449,019  58 

D  $15,186  04 
0  3,755  75 
0  7,376  57 

$645  71 

$28,009  79 

$16,950  80 

$1,256,124  37 

0 $26,318  36 

$1,597,022  79 

$21,042  43 

$4,095,721  79 

D  $69,794  84 

$56,851,116  59 

0 $1.340, 290  28 

$3,622,766  72 

$.56,960  69 

1 

$9,033,788  77 

$31,120  34 

$145,830,553  50 

$2,212,940  59 

'  See  note  2  on  preceding  double  page. 
*  See  note  3  on  preceding  double  page. 

'» Includes  charges  of  $289.38  for  storage  and  $13,924.00  for  demurrage. 
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State  of  New  York.  Transit  Commission 


TABLE  Xni.    OPERATING  EXPENSES,  1925:    (A)  Summary  for  all 


Operatinq  Stbeet  Railways 


MaI!4TENANCZ  op 


Superin- 
tendence of 

way  and 
structures 


Maintenance 
of  way  ' 


Paving 


Cleaning  and 
sanding  track 
and  removal 
of  snow,  ice 
and  saiid 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.)  <. 

ToUl  


S613,S09  37 
337,821  99 
175,487  38 
196,108  94 


tl, 701,966  96 
1,502,885  60 
1,199,080  36 
1,667,850  81 


Manhattan  and  Bronx  Stoface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Av.  Ry.  System  in  City. . . 

Second  Avenue.  Receiver  

New  York  Railways  Co.  {lo  April  SO,  19eS) . . . 
New  York  Railways  Corp.  (from  May  I,  192o) 

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


$709,418  31 


$39,578  59 
5,388  25 

10,702  48 

20,069  09 
9,168  59 
3,262  66 

37,830  47 
6,710  27 
132,710  40 
1,800  00 

39,516  31 
7,539  37 
8,140  19 
2,683  68 
9,519  96 


$4,369,816  77 


$175,649  82 
27,696  68 
47,043  22 

172,961  61 
56,786  16 
6,802  00 

385,119  53 
38,233  58 

910,e9B  60 
42,891  99 

330,001  07 
44,992  58 
41,638  42 
85,319  95 
46,119  91 


Total. 


$201,909  91 


$1,501,256  52 


Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  '  

Williamsburg  Bridge  Line   

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn   

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface  *. 

Brooklyn  City'  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Ijong  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


$20,158  68 
19,459  97 
901  71 
43.142  24 
3.827  28 
87,489  88 
93,581  69 


93,681  69 
10,310  48 
3.672  28 
3,763  81 
3.084  21 


Total. 


Richmond  Surface 

Richmond  Light  &  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  4  Structures. 


Total  

Total,  street  surface  lines. 


20.830  78 


$201,902  35 


$4,749  04 
83  00 
4.322  48 


$9,154  52 


$412,966  78 


$221,403  92 
137,857  49 
16.489  31 
396.082  65 
54,857  00 
826,690  37 
599,961  73 
3,012  08 
2,507  88 
24,723  00 
630,204  69 
41,775  30 
38,602  00 
35,093  96 
30,086  62 
6,993  05 
10,512  16 
163,063  09 


$1,619,958  15 


$57,315  12 
906  12 
38,080  55 


$96,301  79 


$3,217,516  46 


$80,795  39 
10,786  76 
67,080  82 
48,266  00 

70.248  03 
26,483  62 

275,275  04 
28,175  87 

607,//;  63 
36,037  95 

219,701  99 
43,030  44 

10.249  08 
4,720  58 

13,598  74 


$934,450  31 


$703  00 


114,825  65 
66,865  13 

8.444  69 
236.534  74 

5.302  86 
432,676  07 
337,060  03 


337,060  OS 
6,916  25 
39,017  50 
5,049  83 
3.111  84 
147  19 
1.609  51 
65,861  12 


$825,588  22 


$18,757  45 


$18,757  45 


$1,778,795  98 


Grand  total  l  $1.122.385  09  $7.587.333  231  $1.778,795  98  

*  Signifies  that  the  Company  has  failed  to  make  a  charge  for  depreciation;  see  note  1. 

*  Depreciation  —  Inasmuch  as  the  definition  of  expenses,  in  the  I'niforni  System  of  Accounts 
prescribed  by  this  Commission,  includes  capital  consumed  in  operation,  the  accounting  order 
provides  for  a  charge  to  operating  expenses  for  the  estimated  depreciation  accrued  during  each 
month,  in  addition  to  actual  disbursements  for  repairs.  Where  a  company  has  failed  to  make  a 
charge  for  depreciation,  a  reference  mark  (*)  has  been  placed  against  the  totals  of  the  maintenance 
groups  and  the  grand  total  of  operating  expenses.  Credit  entries  (Cr)  indicate  that  the  expendi- 
tures for  maintenance  have  exceeded  the  estimated  depreciation  (including  maintenance),  the 
excels  being  drawn  from  (or  charged  against)  the  depreciation  reserve.  Actual  expenditures  of 
the  Companies  reporting  credits  are  understated  by  the  amount  of  these  credits  and,  in  addition, 
no  provision  is  made  for  depreciation.  The  footnote  1  has  been  placed  against  total  maintenance 
figures  of  these  companies. 

=  Other  than  Paving.  Cleaning  and  sanding  track  and  Removal  of  snow,  ice  and  sand. 
•''The  excess  of  credits  to  Subway  division  over  charges  to  Elev.itci  divi.sioa  represents  credits 
made  for  joint  operation,  with  the  New  York  Ripid  Transit,  of  Ihe  iuce'i.ib)ro  lines. 
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corporations  by  accounts  of  class  C  classification  (the  least  detailed) 


Wat  and  STRncTDRBs 


Maintenance 
of  electric 
line 

Repairs  of 
buildings 

and 
structures 

Joint  way 

and 
structures 

Depreciation 
of  way  and 
structures ' 

ToUl,  1925  > 

Total,  1924  ' 

Increase 
1925  over 
1924 

IS6d,S55  S6 
271,355  77 
94,000  09 
149,589  96 

m9,m  Si 

501,625  11 
357,879  73 
372,495  61 

'Crti8,ese  22 
'Cr94,903  01 
•1  46,267  79 
12,580  31 

Cr  tSUM6  90 
361,215  38 
Cr  706,062  28 
160,000  00 

'$4,212,709  69 
3,016,441  91 

'1,196,267  78 
2,697,454  17 

'$4,168,048  40 
2,937,036  55 
'  1,221,011  85 
2,304,408  59 

tSi,661  29 
79,405  36 
0  24,744  07 
293,045  58 

$514,945  82 

$1,232,000  45 

Cr  $36,054  91 

Cr  $184,846  90 

$6,810,163  86 

$6,462,456  99 

$347,706  87 

$28,900  09 

16,643  65 

17,757  13 
1,454  04 

AO  R'i'i  fiQ 

11,159  00 
1 77, 39S  63 

53,503  34 
140,114  86 

19,795  57 

15,729  73 
9,185  30 

21,789  68 

$166,043  87 
dn    1  79 

5,510  22 
264  13 

90  i9A  nn 
5,766  56 
2S8,S2i  SO 
6,263  24 

56,129  69 
7,240  86 

15,852  83 

Cr  $27,276  08 

4  513  61 
Cr  10, '914  49 
Cr  SS,627  21 

1,200  00 
'  Cr  26,999  54 
8  Cr  3,592  51 

Cr  $72,269  39 

90  79fi  '^^ 

Cr 62,818  26 

91  =1^7  8fi 
^1 , Oo t  oD 

23,405  98 
30,985  44 

Pr  9^0  Q71  Ell 

9,943  03 

Cr 318,817  16 

Cr 34,550  41 
49,159  63 

'$448,654  86 

1  R7  fi9n  n^ 

*  0/ , DiU  UO 

1  102,988  96 

•^97  7fiQ  d9 

193,059  67 
72,870  18 

1  f;Q7  fln  dfi 
'  oy / , oio  ^0 

100,618  77 
1,911,396  39 
•1.56,550  55 
'909,141  85 

184,448  83 
♦130,133  65 
•115,886  17 
•142,463  36 

$448,027  52 

79  0^8  19 

131,416  23 

1AC\  lA^  Al 
o^U , (40  4/ 

179,465  69 
67,182  63 
'  589,108  78 
100,421  10 
1,929,325  54 
•1.54,397  44 
1,816,623  15 

♦161,871  55 
•87,735  36 
♦149,298  62 

$627  34 
u  0 , 000  U ( 
0  28,427  27 

n 1 9  07fi  n^ 
Lf  1  z ,  y  /  D  UO 

13,593  98 
5,687  55 
8,704  70 
197  67 
D  17,930  IS 
2,153  11 

jo  723,032  47 

0  31,737  90 
28,150  81 
D  6,835  26 

10.565  80 

$437,514  01 

$334,376  92 

Cr  $63,019  26 

Cr  $304,207  94 

$3,550,019  80 

$4,299,251  66 

0  $749,231  86 

•$703  00 

•$4,223  70 
•2,628  99 

236,367  96 

380,458  60 
12,539  55 

673,030  36 

00  nflR  97 

1,391,335  43 
1  9^Q  7';i  n7 

15,430  79 
4,181  56 
•24,149  32 

1.287,61S  74 
yu, 144  uy 
108,112  04 

(in  AdO  QA 

yU,4Do  o4 

70,755  18 
^2,081  80 
22,880  15 

404,436  66 

D  $3,520  70 
D 2,628  99 
187,188  51 

0  86,718  44 
21,015  01 
166,375  95 

19   nft!^  OR 

iz,UDO  yo 

^93,777  30 

1 R9  fil7  Q I 
1  DO  ,  04  /   tS  1 

1,954  12 

$23,304  00 
24,141  10 
1,231  57 
52,390  24 

x£i  fO  i  ^  to 

11SA39  66 

1        ,  OOK/    t  9} 

5,040  61 
412  67 
1,894  25 

129,698  28 

in,409  26 
5,525  17 
10!226  64 

2,441  98 

.',6,89S  71 

$10,679  62 
11,689  44 
547  74 
33,526  12 
in  70Q  47 

67,17}  39 

646  10 
91  15 

$10,000  00 
12,500  00 
5,000  00 
30,000  00 
finn  on 

6'^, 500  00 

OU , UUU  UU 

7,440  00 
858  63 

423,556  47 
293,740  16 
33,554  56 
839,406  31 

CiA    1  ';9  9^ 

1,685,112  73 

1    ^07  QQfl  ISi 

17,384  91 
4,181  56 
•26,617  25 

1,465,582  10 

■•■QA  KQ.A  CO 

109,876  65 

'^7  RQfi  IK 

•54,126  06 

1  f\  QrtO  on 
iy,oU5 

31,644  45 

369,723  60 

2,467  93 

168,069  36 

1.764  61 

Ti  19    77,4  no 

0  16,629  12 

8,764  30 
D  44,713  05 

108,915  38 
2  973  47 
'947  99 

1,802  00 
87  31 
938  41 

9,048  17 

Cr  4^ 

"  2.098  19 
Cri  08 

58,298  6S 

7,676  72 
i  nnn  nn 

t , UUU  UU 
Q  901  OA 

14.458  98 
35,426  94 

$290,031  65 

$185,134  94 

Cr  54  08 

$156,225  57 

$3,500,418  43 

$3,083,284  82 

$417,133  61 

$12,732  59 
143  86 
19.521  63 

.{5,78,5  52 
92  43 
3,930  67 

$1,524  84 

•$115,817  83 
•1,225  41 
•75,592  31 

♦$126,593  15 
♦2,137  17 
•42,753  02 

0  $10,775  32 
D911  76 
32,839  29 

$32,398  08 

$9,808  62 

$1,524  84 

$192,635  55 

$171,483  34 

$21,152  21 

$759,943  74 

$529,320  48 

Cr $6 1,498  50 

Cr  $147,982  37 

$7,243,073  78 

$7,554,019  82 

0  $310,946  04 

$1,274,889  56  $1,761,320  93   Cr  $97,553  41 

Cr  $332,829  27 

$14,053,237  64 

$14,016,476  81 

$36,760  8 

'  riic  BrooUlyii-Maiiliattan  Transit  Corpciralion  pcrfornif  all  niaiiitciiarue  w  ork  for  the  Brooklyn- 
-Manhattaii  Tran-it  surface  c  iiin|>ani(  s  and  the  lirooklvn  C'itv  uiidor  the  "  Readjustment  Agree- 
ments "  date<l  .luly  2,  lii20  and  the  Supplements  thereto.  Cost  of  sueh  work  plus  a  profit  of  5% 
is  charged  to  eaeh  eon]pany  in  proportion  to  its  car  mileage  with  the  exception  of  the  South  Brooklyn 
which  is  charged  drrcct  with  all  expense^  other  than  Ccneral,  which  are  prorated.  By  the  terms 
of  these  agreements  the  New  York  Rapid  Transit  Corporation  does  the  bulk  of  its  maintenance 
work  on  its  own  account,  any  work  done  by  the  B.-M.  T.  being  charged  directly 

■'■  "  Includes  Tube  cleaning:    =  $59,987.88;  «  $8,19U.-tfi. 

Includes  Other  Operations:    '  Cr  $6, .393. 36;  •  Cr  $232.68. 

»  Discontinued  operation  May  18,  1924,  but  Company  has  not  gone  out  of  existence. 
Figures  covering  operation  by  the  City  of  New  York  since  December  1,  1923  are  not  available. 

"  Under  agreement,  the  New  Y'ork  &  Long  Island  paid  $9,030.93  (13.5)!  per  car  mile)  for  cars 
operated  over  portio  i  of  track  own  -  I  by  Lonx  Island  Electric.  Part  of  this  payment  is  charged 
to  Oi)Dratiog  EKpeuses  by  the  Now  York  &  Lo:ig  Island  and  credited  to  Operating  Expenses  by 
the  Long  Island  Electric,  as  follows:  .loint  way  and  structures,  $2,098.19;  Jointly  produced  power, 
$3,350.43. 
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State  of  New  York,  Transit  Commission 

TABLE  XIII.    Operating  expenses,  1925:    (A)  Summary  for  all  corporations 


Maintenance 


Opehating  Street  Railways 


Rapid  Transit 
Iiiterborouirh  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.)  =  .  . , 


Total 


Manhattan  and  Bhonx  Sdhface 

Tiiird  Avenue  

Belt  I jne  

Dry  Dock,  E.  B'way  &B  

42d  St.,  Manh.  &  St.  N.  Avenue  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric   

Third  Avenue  Railway  System  in  City. . 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  30,  um)  

New  Y'ork  Railways  Corp.  (from  May  I,  19H5)  

Eighth  Avenue  

Ninth  Avenue  

New  Y'ork  &  Harlem  


Total. 


Brooklyn  and  Qubens  Surface 

Brooklyn  Heights,  Receiver  ^   

Williamsburg  Bridge  Line^  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric   

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface  2. 

Brooklyn  City  -   

Manhattan  Bridge  Three  Cent  Line.  

\'an  Brunt  St.  k  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  Y'ork  &  Queens  County.  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total. 


Richmond  Suiifacb 

Richmond  Light  &  R.  R.  

Southheld  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures  . . 


Total  

Total,  street  surface  lines 
Grand  total  


Superintend- 
ence of 
equipment 


me, 6 52  on 

331,091  67 
194,660  33 
84,343  01 


$610,995  01 


$7,266  29 
1.075  43 
2.607  08 
5,851  66 
2,. 590  44 
1,007  45 
6,1.55  15 
1,732  29 

28.285  79 
3,030  20 

31,776  45 
5,845  36 
7,335  72 


8,6.57  75 


$84,931  27 


3«,<.15  57 
4,015  01 
2.135  42 
5,603  13 
3,513  63 


2,215  16 

17, m  35 


¥77.4,56  36 


$6,728  .55 
71  58 
2,991  46 


.S9.791  .59 
$172,179  22 


$783,174  23 


Repairs  of 

power 
equipment 


SoSI),846  01 
307.203  27 
232,641  74 


$539,845  01 


$5,859  00 


207  01 


1.386  72 
44  39 

7,iS7  I 


5,491  18 
5  08 


$12,993  38 


$144  66 

'96'24 


240  90 


$240  90 


$.553,218  97 


Repairs  of 
cars  and 
locomotives 


t2, 708, 242  14 
1,894,126  66 
814,115  48 
2,145,956  15 


$4,8.54,198  29 


$483 
26 
63 

147 
73 
28 

225 
50 
1,099 
98 

307 
38 

115 

125 
49 


628  67 
088  46 
,268  20 
44S  21 
663  96 
738  19 
447  52 
867  57 
160  78 
383  24 
146  40 
722  02 
020  61 
053  28 
216  40 


$1,832,692  73 


$208,231  51 
204,361  68 
9,715  75 
448,620  51 
64,073  46 
935,002  91 
755,628  95 
13,906  35 


10,363  56 
779,898  8H 
62,959  83 
.55,031  31 
23,060  76 
30,969  58 
29,561  49 
32,873  41 
234.456  38 


$1,949,3.58  15 


$64,168  40 
139  12 
66,993  25 


$131,300  77 


$3,913,351  65 


$8,767,549  94 


*  Simiifies  that  company  has  (ailed  to  make  a  cbarae  for  dciirecialion :  see  note  1  on  preceding 
double  page. 

I  See  this  note  on  preceding  double  page. 
-  See  note  4  on  i)recedinK  double  page. 
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or  EyuiPMBNT 


Repairs  of 
electric 

equipment 
of  cars  and 
locomotives 

Miscel- 
laneous 
equipment 
expenses 

Maintaining 

joint 
equipment 

Depreciation 
of 

equipment ' 

Total,  1925  ' 

Total,  1924  ' 

Increase 

1925 
over  1924 

tl,8H.192  SS 
1.212,118  54 
612,073  79 
918,404  09 

82,742,596  42 

teB7,SSi  70 
442,119  42 
255,265  28 
574,484  14 

CrSI, 147,448  77 
Cr .500,797  22 
Cr  646,651  55 
240,000  00 

1  $6,148,867  41 
'3,686,762  34 
'  1.462,105  07 
3.903,187  39 

'  to, 082. 059  14 
'3.589,711  33 
'1,492,347  81 
3.623,124  53 

166,808  27 
97,051  01 
D 30,242  74 
340,062  86 

$1,271,868  84 

Cr $907,448  77 

$9,112,054  80 

$8,705,183  67 

$406,871  13 

$93,028  83 

in  RRR  (\7 

24.433  93 
59.814  24 

009  99 

13,390  37 
104.261  99 

23.646  07 
36.1.166  3S 

24,350  56 
209,531  42 

37.441  27 

24,308  79 

$58,281  32 

5  273  18 
13 ! 646  76 
30,558  34 

5  959  02 

2.311  50 
26,550  17 

3.063  26 
146.636  55 
10.407  43 
93.669  53 
13,538  68 
16,418  18 

—  ^  

■'Cr  $5,534  26 
»  Cr  297  42 

Cr  $348,959  08 
1  974  29 
Cr35!.503  67 
Cr  25,159  51 
12  577  81 
3.132  57 
34.740  77 
Cr 12,274  40 
Cr  360,471  22 

16,263  36 
38.311  40 

'$299,105  03 

45  080  0^ 
'  68,659  31 
'218,512  94 
128  706  45 
48,580  08 
398,542  32 
'67,079  18 
1.27 4, 265  34 
•136,171  43 
658.344  08 
133.566  39 
•163,083  30 
•125,0.53  28 
•127,135  50 

'  $298,685  01 
48  638  74 
1  87,610  81 
'  227,163  64 
119,643  79 
'44,788  41 
392,739  18 
'  66,947  39 
1.286.216  97 
•128.302  57 
1,303.559  31 

•182.982  02 
•99.282  92 
•98,494  20 

$420  02 

J-/  O  .  OOO    1  1 

D  18,951  .50 
D  8,650  70 
9,062  66 
3,791  67 
5.803  14 
131  79 
Dl  1.951  63 
7.868  86 

|d  51 1,648  84 

D  19,898  72 
25,770  36 
28,641  30 

53.135  45 

16.125  90 

$711,933  81 

$295,796  27 

CrS5.831  68 

Cr  $314,896  46 

$2,617,619  32 

$3,098,837  99 

D  $481,218  67 

•$8,550  94 
•4,249  00 

322,779  97 

349,454  94 
90  788  9Q 

714,937  48 

OO  ,  idOO  UtJ 

1,609,016  67 
1.491,705  29 
30,391  77 
'3,000  00 

in  fi4fi  44 

1,535,743  60 

1  72,843  24 

•  J 1  ,  U  OO    ^  1 

135.152  13 
58,035  57 

fin  Q'ifi  QA 

480,063  23 

D  $8,550  94 
D 4,249  Oil 
50,816  95 
19,378  60 
1  204  45 
97! 892  65 

6  015  94 
162,607  95 
D  60,536  31 
D5,458  45 

$93,928  70 
92.443  43 
4  418  52 
202^590  .55 

19  079  59 

406,363  72 
369,702  00 
7„509  71 
2.161  01 

$55,032  99 
53.327  24 

9  5fifl  67 

117,908  61 

R  9QQ  Oil 

235.129  45 
223, m  46 
517  26 

510,000  00 
12,500  00 
5  non  00 
30.000  00 
in  non  no 

67,500  00 
50,000  00 
3,000  00 
838  99 

$373,596  92 
368,833  54 
91  099  74 
812,830  13 
94  271  19 
1,671,624  52 
1,431,168  98 
24,933  32 
3,000  00 
•in  ^65  55 
l,J(69,Jt67  86 

•1  1 0  iflfi  fiO 

'73,085  76 
£;n  707  qi 

•65,156  76 
60,704  18 
ft7  ino  1*? 

429.172  66 

1  99 
223,921  71 
19  989  9fi 
4,999  78 
1  961  34 
l!514  09 

22.234  S9 

T)  980  8Q 

D  66. 27 5  6.5 
11  01  K4 

242  52 

D  69,995  37 
2.668  61 

R  1  tl9  00 

0  60,890  67 

S79.S7t  72 
Q'i  (107  nfi 

25.339  06 

IQ  IKf^  44 

29.1.59  46 
22,536  96 

1  A  QQA  1  9 

146.2SS  W 

53,838  99 

Cr 14,419  81 
800  00 

8,605  73 
1  ^  fido  no 

8,534  94 

$931,949  54 

$481,286  05 

$129,873  93 

$3,570,164  93 

$3,524,823  30 

$45,341  63 

$30,356  35 
145  42 
31,715  78 

$1,950  82 

$17,299  01 

$120,503  13 
•356  12 
•106,301  97 

$94,699  20 
•669  10 
•84,401  03 

$25,803  93 
D312  98 
21,900  94 

4,461  80 

$62,217  55 

$6,412  62 

$17,299  01 

$227,161  22 

$179,769  33 

$47,391  89 

$1,706,100  90 

$783,494  94 

Cr  $5,831  68 

Cr  $167,723  52 

$6,414,945  47 

$6,803,430  62 

D  $388,485  15 

$4,448,697  32 

$2,055,363  78 

Cr $5,831  68 

Cr$l,075,172  29 

$15,527,006  27 

$15,508,614  29 

$18,385  98 

'  Includes  "Other  operations.  New  York  Railways  Co.,  Cr  $5,327.26;  New  York  Railways  Corp.' 
Cr  $207.42. 

*  >See  note  9  on  preceding  double  page. 
'  See  Bote  10  on  preceding  double  page. 
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State  of  New  York,  Transit  Commission 

TABLE  XIII.    Operating  expenses,  1925:    (A)  Summary  for  all  corporations 


OPKRATINQ  StrEBT  RAlbWArs 


Tranbpohtatiom 


Power-plant 
labor 


Sub-station 
labor 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.) ' . . . 


ms.sse  ss 

534,288  41 
419,247  92 
10,200  00 


tiS9.7SO  83 
3.59,244  02 
80,486  81 


Total. 


$963,736  33      $439,730  83 


Manhattan  and  Bronx  Sdrpace 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'wav  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union. 


Westchester  Electric  

Third  Avenue  Railway  System  in  City. 

Second  Avenue,  Receiver  

New  York  Railways  Co.  ((o  April  30,  19S5)  

New  York  Railways  Corp.  (/rom  May  1, 19SS)  

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


Total. 


Brookltn  and  Queens  Surface 

Brooklyn  Heights,  Receiver »  

Williamsburg  Bridge  Line  ^'^  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface ' 

Brooklyn  City '  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Rereivera  

Other  Queens  surface  


Total. 


Richmond  Subfa(ie 

Richmond  Light  &  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. . 

Total  

Total,  street  surface  lines  

Grand  total  


$963,736  33 


837,114  80 


2,554  00 


23,216  64 
11,296  08 
n.lSI  52 


78,486  87 
15,656  54 


$168,324  93 


$17,377  05 


3,902  77 


21.  m  82 


$21,279  82 


$5,532  03 


$5,532  05 


$195,136  80 


$634,867  53 


'  The  Williamsburgh  Power  Plant  Corporation  furnishes  power  to  the  companies  of  the  B.-M.  T 
.'System  and  Brooklyn  City  as  follows:  To  New  York  Rapid  Transit  —  at  contract  rate  (subject 
to  adjustment  for  cost  and  quality  of  coal)  less  credit  for  power  facilities  contributed:  to  B.-M.  T, 
surface  companies  —  at  contract  rate  (subject  to  adjustment  for  cost  and  quality  of  coal)  plus  12' , 
and  15%  rental  on  the  value  of  facilities  contributed  by  it  aud  the  operating  companies  (includinn 
N,  Y.  R.  T.),  which  charge  is  distributed  on  a  ton-mileage  basis,  each  company  being  credited  in 
full  for  power  facilities  contributed  by  it;  to  Brooklyn  City  —  pending  definite  determination  of 
rate,  for  its  proportion  of  power,  on  a  car-mileage  basis  plus  10%. 

2  Includes  storage  battery  maintenance,  $10,328.14. 

•Storage  battery  maintenance. 
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EXFINSB  —  OpBHATIOH  OF  PoWER  PtANT 


Other  power 
supplies  and 
expenses 

Power 
purchased 

Power  exchanged 
balance  (incl. 

other 
operatioijs) 

Total.  1925 

Total,  1924 

Increase 
1925  over 
1924 

160,968  75 
82,286  19 

tti.rss  85 

21.643  34 
90  51 
4.375,652  56 

i6.0!7.8S7  OS 
4.855.129  64 
1.172.707  38 
4.385.852  56 

te.eii.m  f3 

5,358.138  15 
1.263.145  08 
4,289,012  77 

Dt  593, 446  11 
D  503,008  51 
D 90.437  70 
96.839  79 

$l,494,91o  00 
Cr  1.494.918  66 

»243,254  941     $4,397,386  41 

$10,413,689  58 

$10,910,296  00 

D $496,606  42 

$828  91 

«875,334  32 
33.501  89 
78.555  92 
181.470  69 
8,265  70 
48,276  46 
559,593  27 
114,875  10 
1,899,873  35 
184,180  33 

73,511  72 
^^tf^  i  ofi  qa 

95.139  34 
246,194  04 

$5,450  73 

$918,728  76 
33.501  89 
91.497  32 
185.807  94 
116.812  86 
48,276  46 
437,605  24 
97,618  80 
1,919.849  S7 
184,180  33 
478.191  89 
89,768  11 
183,198  96 

$997,317  01 
37,417  79 
135,446  26 
204,158  55 
116,486  48 
48,972  73 
451,419  68 
102,145  63 
2.093,364  IS 
193.601  47 
970,526  43 

203 !  078  43 
88,226  77 
266,319  50 

D $78,588  25 
D3.915  90 
D  43.948  94 
D  18,350  61 
326  38 
D  696  27 
D  13,814  44 
D  4.526  83 
D  163.514  86 
D  9.421  14 

1    0  402,566  43 

D 19,879  47 
6,912  57 
D  19,802  31 

'10,387  40 
» 4,337  25 

» 108,547  16 

930  34 
215  00 
16,69S  90 

Cr  *  146,  loo  01 
Lt  *  Jo ,  7d7  OO 
tr  60,904  oO 

O.Wji  DO 

289  93 

r\..  ti.  na  f\\  o  oo 
L.T  •iO.OlS  OO 

'  309  92 

95,139  34 
246,517  19 

323  15 

$21,214  53 

$3,102,918  59 

Cr  «o3.t>l^  yo 

$3,206,845  09 

$3,815,116  73 

D  $608,271  61 

$8,033  77 
18.769  02 
210.474  44 
247,994  37 
10,415  13 
570,429  66 
12.461  46 
1.078,577  8o 
1,026.068  72 
34.536  43 
8,067  87 
6,955  97 
1,075,618  99 
80,358  28 
125,482  85 
62,015  40 
90,127  60 
27,635  77 
57,765  54 
443.385  44 

D  $8,033  77 
D  18,769  02 
61,036  90 
7,702  59 
D 1,759  88 
115,036  32 
4,273  57 
159. 4S8  71 
D72,&i6  17 
D  2,665  29 
D  1.474  67 
D30  49 
D  76,816  62 
77,720  57 
2,505  38 
D638  30 
D 24,149  42 
3,060  27 
D547  77 
57,950  73 

€071    !J1  1 

255.696  96 
8,655  25 
685.465  98 
16.735  03 
1,138,064  56 
953.422  55 
31,871  14 
6,593  20 
6,925  48 
998.81t  37 
140,164  65 
127,988  23 
60,468  06 
61,867  83 
30,696  04 
56.443  71 
477,618  51 

$271,511  34 
255.696  96 
8.655  25 
685.465  98 
16,735  03 
1.138,064  56 
953.422  55 
31.871  14 
6.593  20 
6.925  48 
998,811  37 
158.078  85 
127,988  23 
61,377  10 
65.978  18 
30.696  04 
•57,217  77 
501,336  17 

$537  15 

356  70 
759  92 

Cr  "$3,350  43 
"3.350  43 

«774  06 

774  06 

1,6SS  77 

$1,653  77 

$2,714,505  45 

$774  06 

$2,738,213  10 

$2,597,592  28 

$140,620  82 

$94,818  58 

1.588  83 
64,274  45 

$94,818  58 
1,588  83 
70,008  99 

$97,472  74 
1,738  07 
87,680  85 

D  $2,654  16 
D  149  24 
D  17.671  86 

^202  49 

$202  49 

$160,681  86 

$166,416  40 

$186,891  66 

D  $20,475  26 

$23,070  79 

$5,978,105  90 

Cr  $84,838  90 

$6,111,474  59 

$6,599,600  67 

D  $488,126  08 

$266,325  73 

$10,375,492  31 

Cr $84,838  90 

$16,525,164  17 

$17,509,896  67 

D  $984,732  50 

•As  reported;  represents  cost  of  power  received  from  Third  Avenue  Sj-stem  companies  other 
than  Third  Avenue  Railway. 

*  As  reported;  represents  for  the  most  part  power  supplied  to  other  system  companies. 
», :  Includes  Other  Operations ;    '  Cr  S18 , 188.24 ;  «  Cr  »672.95. 

•  See  note  9  on  first  double  page  of  this  table. 
See  note  10  on  first  double  page  of  this  table. 

"  See  note  11  on  first  double  page  of  this  table. 
As  reported:  represents  cost  of  power  used  by  respondent's  cars  on  others'  tracks. 
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State  of  New  York,  Transit  Commission 

TABLE  XIII.    Operating  expenses,  IQ25:    (A)  Summary  for  all  corporations 


THANSPOUTilTION 


OpERATINO  STllIiBT  ltAri,WAY.S 

Superintenil- 

ence  of 
transportation 

Motormcn 

and 
operators 

Conductors 
and  other 
trainmen 

Rapid  Transit 

New  York  Rapiil  Transit  fB.-M.  T.)  

Total  

■t738,53f!  8H 
421.307  47 
317.229  41 
.50.5.247  42 

,252,885  23 
1,195,196  51 
1.057,688  72 
1,530,720  27 

■t 4, 55. ',,598  AS' 
2.176,9.50  47 
2.377.648  41 
2,257,019  96 

$1,333,784  30 

$3,783,605  50 

$6,811,618  84 

Manhattan  and  Bronx  Siirpace 
Third  Avenue  

$96,264  66 
30,480  02 
46,886  58 
71,215  66 
49.792  08 
21.762  92 

1.50,973  92 
38,688  04 

506,065  88 
33.842  26 

234,830  98 
44,880  26 
34,414  77 
20,412  18 
57,714  03 

$388,6.58  24 
61.074  98 
128.602  20 
289.581  87 
1.50.477  10 
68.941  51 
.5.58.493  89 
94.390  83 
1,738,220  62 
217.339  68 
876.. 535  57 
173,586  40 
194,664  77 
125,226  78 
233,919  78 

$372,613  23 
59,237  35 
125,401  64 
281.355  33 
146.686  25 
62,864  i)4 
512.473  07 
90.898  .59 
1,651,530  00 
(■) 

743,305  26 
146,056  61 
172,630  42 

("■) 

142,248  59 

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Westchester  Electric  

Third  Avenue  Railway  System  in  City  

New  York  Railways  Co.  (to  April  30, 1925)  

New  York  Railways  Corp.  (/rom  May  1,  1925)  

Eighth  Avenue  

Total  

$932,160  36 

$3.5.59.493  60 

$2,853,770  88 

Brookltn  and  Queens  Surface 

Brooklyn,  Queens  Co.  &  Sub  

Conev  Island  &  Brooklyn  

$121,195  89 
125,912  26 
5,978  61 
258,8.53  26 
88.555  60 
R00,J,95  62 
487.190  71 
25.091  86 
3,552  .52 
1,000  08 
516,835  17 
44,644  .50 
47,216  03 
29,597  78 
34,209  26 
11,620  05 
15,940  74 
183,228  36 

$455,564  43 
399,365  05 
21,071  72 
931,323  57 
5  259,838  20 
2,067,162  97 
1.819,700  32 
31,166  07 
9,806  38 
"34,679  99 
)  ,895,352  76 
130,794  73 
92,057  98 
'  68,388  20 
77.806  44 
36.605  .50 
41,959  04 

11"  0 1  i  on 

$164,845  73 
383,113  14 
9,077  00 
635,777  67 
7,421  85 
1,201,235  39 
1,451.390  85 
29,637  25 
9.806  38 
3,604  .50 
1,494,438  98 
(') 

90,049  82 
'  20.996  46 
26,314  09 
34,937  37 
41,477  95 

Brooklyn-Manhattan  Transit  surface  

Manhattan  Bridge  Three  Cent  Line  

New  York  &  Queens  County.  Receivers  j  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

Total  

$1,300,559  15 

$4,410,127  62 

$2.908,4.50  26 

RrcHMOND  Surface 

$37,651  52 
142  40 
34,560  18 

$133,092  93 
1.935  65 
141.931  51 

$25,903  09 
950  21 

« 

City  of  N.  Y.,  Dept.  of  Plant  and  Structures  

$72,354  10 

$276,960  09 

$26,855  30 

$2,305,073  61 

$8,246,581  31 

$5,791,076  44 

$3,638,857  91 

$12,030,186  81 

$12,602,695  28 

'  The  excess  of  credits  to  Subway  division  over  charges  to  Elevated  division  repre.sents  credits 
made  for  joint  operation,  with  the  Now  York  Rapid  Transit,  of  the  Queensboro  lines. 

-  Respondent  uses  one-man  car  only,  the  wages  for  Operators  being  included  in  preceding  coliiiuii. 
*  See  note  9,  first  double  page  of  this  table. 
•See  pote  10,  first  double  page  of  this  table. 
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Expenses  —  Opbration  op  Cars 


Car  house 
employees 
and  expenses 

Miscellaneous 
transportation 
expenses 

Joint 
operation 
of  cars 

Total,  1925 

Total,  1924 

Increase 
1925  over 
1924 

(1,527, 1  Si  75 
1.099.543  68 
427.591  07 
251.337  68 

U. 774,090  38 
3.588,481  43 
2.185,608  95 
2.430.967  33 

'Cr  t2Sl,310  i9 
•Or  452,120  66 
'230,810  17 

tU. 625, 935  63 
8,029,358  90 
6.. 596, 576  73 
7,065,292  66 

$15,455,046  14 
8,489,661  31 
6,965,384  83 
6,610,944  82 

Dt829,110  SI 
D 460,302  41 
D  368,808  10 
454,347  84 

$1,778,472  43 

$8,205,057  71 

Cr  $221,310  49 

$21,691,228  29 

$22,065,990  96 

D  $374,762  67 

$70,195  79 
10.086  02 
24.083  11 
46,921  24 
19.899  45 
23.6(11  00 
56.230  52 
14.445  53 

265, i6 2  66 
27.475  03 

187,829  89 
30.774  37 
42.046  66 

67.931  .55 

$72,987  80 
10.882  18 
26,679  04 
69.4.32  63 
34.909  38 
18.262  86 

113.315  .50 
16,649  92 

363.119  .11 
32.217  34 

107,230  45 
17,617  52 
13,034  15 
8.892  97 
31.778  70 

Cr.?63l  .50 
Cr  148  .50 

$1,000,719  72 
171.760  55 
351,652  57 
758,506  73 
401,764  26 
193,432  83 

1.391,488  90 
255,072  91 

i. 524,398  47 
310.874  31 

2,149,100  65 
412,766  66 
456,790  77 
1.54,531  93 
533,592  65 

$976,556  36 
173.970  23 
402,959  42 
754,294  44 
377,473  32 
177.064  38 

1,376,916  12 
261,691  97 

J,, 500, 926  24 
316,434  32 

2.742,272  62 

469]569'24 
1.52,272  08 
558,584  42 

$24,163  36 

D  2,209  68 
D  51,306  8.5 
4.212  29 
24,290  94 
16,368  45 
14,572  78 

D  6,619  06 
23.472  93 

D  5,560  01 

1    D  180,405  31 

D  12,718  47 
2,259  85 
D  24.991  77 

$621,520  16 

$573,890  44 

Cr  $780  00 

$8,542,055  44 

$8,739,998  92 

D  $197,943  48 

$25,681  30 
41,685  19 
810,216  76 
9.52,284  96 
37,000  66 
1,882,748  83 
470,345  63 
4.219,963  S3 
4,111,427  80 
101,225  20 
30,881  26 
85,521  79 
4,329,056  05 
220,569  04 
269,293  09 
173,185  36 
208,117  56 
91,726  40 
107,911  25 
1,070,802  70 

D  $25,681  30 
D41,685  19 
15,451  12 
44,590  21 
2,782  .57 
137,277  48 
551  05 
133.285  94 
32,416  86 
D  956  96 
D  3,344  .56 
D  10,18.5  03 
17.930  31 
D  8,567  .53 
D 2.658  a5 
D. 34, 456  32 
D. 52. 072  12 
4,839  57 
5,929  07 
D  86.986  18 

$35,626  38 
35.415  96 
1.694  8.5 
77.523  .57 
18.287  87 
I68.'i8  6S 
1.50,284  88 
7,234  69 
4,371  42 
36,052  19 
I97,9i3  18 
5,147  16 
25,857  59 
6,684  30 
7.986  86 
3.330  75 
7,940  94 
56'.9i7  60 

«48.435  45 
.53.068  76 
1.961  05 
116, .548  24 
96,793  16 
316.806  66 
235,277  90 
7,138  37 

2i2.il6  27 
31.415  12 
11.4,52  82 
13.062  30 

9.728  79 
10.072  10 

6,521  65 
82.252  78 

$825,667  88 
996,875  17 
39,783  23 
2,020,026  31 
470,896  68 
4,353,249  27 
4,143,844  66 
100.268  24 
27,536  70 
75,336  76 
4.346,986  36 
212,001  51 
266,6.34  24 
138.729  04 
1.56,045  44 
96.565  97 
113,840  32 
983',816  52 

$423,439  41 

$641,475  71 

$9,684,052  15 

$9,619,822  OS 

$64,230  07 

$35,809  76 
23  62 
12.888  28 

$19,747  78 
8,423  .59 

$252,207  08 
3.051  88 
197,803  56 

$313,951  27 
4, .54!  00 
220,768  78 

D  $61,744  19 
D  1,490  12 
D  22,965  22 

$48,721  66 

$28,171  37 

{453,062  52 

$539,262  05 

D  $86, 199  53 

$1,093,681  23 

$1,243,537  52 

Cr  $780  00 

518,679,170  11 

$18,899,083  05 

D  $219,912  94 

$2,872,153  66 

$9,448,595  23 

Cr  $222,090  49 

$40,370,398  40 

$40,965,074  01 

D  $594,675  61 

*  Chiefly  electric-locomotive  motormen, 

•Consists  of  passenger  motormen  $3,491.15  and  freight  and  express  motormen  and  trainmen 
$31488.84. 

■Respondent  reports  total  for  motormen  and  conductors;  here  distributed  by  Division  of  Sta- 
tistics and  Accounts  of  this  Commission. 
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TABLE  mil.    Operating  expenses,  1925:    (A)  Summary  for  all  corporations 


Operatino  Street  Railwats 


Rapid  Transit 
Int«rborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.). 


Total. 


Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &B  

42dSt.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Avenue  Railway  System  in  City. 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  SO,  me)  

New  York  Railways  Corp.  (J'om  May  1,  19tS)  

Eighth  Avenue  

Ninth  Avenue   

New  York  &  Harlem  


Total. 


Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  "  

Williamsburg  Bridge  Line  ^  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface . 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total. 


Richmond  Surface 

Richmond  Light  &  R.R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. 


Total  

Total,  street  surface  lines . 
Grand  total  


lNJURn:s  AND  Damages  ■ 


Total, 
1925 

Total, 
1924 

Inoreaw 
1925  over 
1924 

ti,soi,ii6  oe 

945,945  27 
356,170  75 
* 769,883  22 

$1.01S.4S7  SI 
718,694  53 
294,742  78 
'■«801,176  71 

tm,67S  71 
227,250  74 
61,427  97 
D31,293  49 

$2,071,999  24 

$1,814,614  02 

$257,385  22 

$178,896  32 
25,386  84 
59,064  64 
125,302  58 
119,684  78 
54,240  32 
348,440  51 
66,834  88 
!)77, 810  87 
242,337  11 
'501,595  51 
'  101,764  87 
100,200  08 
45,052  35 
M20,086  82 

"$209,505  42 
"24,578  17 
"79,082  38 

"131,150  69 

"166,426  94 
"81,914  00 

"350,936  63 
"47,258  62 

l,0S0,85l  85 
i»41,119  77 

"656.880  52 

D $30,609  10 
808  67 
D 20.017  74 
D5.848  11 
D 46.742  16 
D 27.673  68 
D  2,496  12 
19,576  26 
DllS.OOl  98 
1,217  34 

1     D  53,520  14 

98,383  57 
58.476  40 
"  117.987  76 

1,816  51 
D 13,424  05 
2.099  06 

$1,888,887  61 

$2,063,700  87 

D $174,813  26 

$255  99 

160,132  56 
242,135  23 
12,715  33 
384,366  23 
45,935  53 
''846,640  87 
«,«583,183  97 
'19,516  13 
2,156  00 

$26,234  43 
1,136  74 
118,133  04 
129,078  63 
7,222  90 
310,697  94 
55,825  32 
^648,Si9  00 
36 1,892  98 
"30,299  58 
2,380  00 

D  $25,978  44 
D 1,136  74 
41,999  52 
113,056  60 
5,492  43 
73,668  29 
D  9,889  79 
197,111  87 
221,290  99 
D 10,783  45 
D  224  00 

604,858  10 
835,516  51 
•51,265  96 
"18,923  85 
"23,106  73 
5,960  36 
"10,970  40 

li5  7A^  81 

S9i,67t  66 
20,904  43 
2252.029  64 
22,521  41 
36,074  13 
2,538  50 
2313.096  89 
147,165  00 

110,I8S  54 
14.612  08 
D  763  68 
D 3,597  56 
D 12,967  40 
3,421  86 
D 2,126  49 
Dl,iSl  19 

$1,596,140  78 

$1,190,066  56 

$406,074  22 

"$38,094  12 
801  81 
1*16,579  60 

2*  $36,957  04 
660  35 
2*  18,784  72 

$1,137  08 
141  46 
D  2,205  12 

$65,475  53 

$56,402  11 

D  $926  58 

$3,540,503  92 

$3,310,169  54 

$230,334  38 

$5,612,503  16 

$5,124,783  66 

$487,719  60 

1  Some  companies  make  provision  for  expenses  in  connection  with  Injuries  and  Damages  and 
(yasualty  Reserves  combined,  from  whieh  arc  deducted  actual  expenditures,  which  may  or  may 
not  be  in  excess  of  tlu;  amount  provided  in  any  one  year.  Certain  others  provide  for  a  Casualty 
Reserve  irrespective  of  and  in  addition  to  actual  expenditures.  The  remaining  companies  make 
no  provision  for  injuries.  The  li.-M.  T.  System  companies  have  set  up  an  Employer's  Liability 
Reserve  to  whicli  they  make  concurrent  credits  on  the  basis  of  ultimate  liability  (as  estimated  at 
the  time  of  the  estabHshment  of  the  claim). 

^1*  Includes  amounts  reserved  during  1925  us  follows:  '  $15.390.72 ; '  Or.  $52,513.80;  *  $70,698.23; 
^Cr.  $1,661.15;  «  Cr.  $96,09S.90;  '$10,924.3:3;  »  $11,143.90;  •$1,377.49;  lo  $8,152.38;  "$8,451.71; 
»>  $5,430.01;  '3  $6,605. S2;  '*  $13,392.86. 

"  Reserves  for  Injuries  and  Damages  of  tlic  Third  Avenue  Railway  System  companies,  other 
than  the  Westchester  Electric,  were  closed  out  at  the  close  of  tlie  fiscal  year,  1924. 
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TiuFnc  EiPEMES 

GeNSBM,  iVD  MtaCELLANEOOS  ExPEJfSES 

Total. 
1925 

Total, 
1924 

1925  over 
1924 

Adminis- 
tration 

Insurance 

Miscellaneous 
expenses  of 

general 
management 
(including 

relief 
department 
and  pensions) 

General 
amort  iiation 

$S,I96  94 
2.173  68 
1,123  26 
232  37 

tt.tlt  Ot 
742  18 
409  84 
405  00 

tt,lU  9t 
1,431  50 
713  42 
D 172  63 

^  Ufitijsr  18 

c 615,327  62 
^  406.209  56 
=  377,144  28 

tlt4.S69  Ot 
58,263  39 
66,003  63 
43,305  93 

tS57,4SI  50 
209,861  20 
147,570  30 
171.972  96 

$3,529  31 

$1,557  02 

$1,972  29 

$1,398,881  46 

$167,574  95 

$529,404  46 

$83,922  13 
10,901  67 
19,507  07 
49,042  31 
24.256  78 
9.425  91 
86.881  22 
14,616  95 

198,554  04 
47.928  05 
»  210,544  44 
»47,134  47 
66,382  90 
15,195  78 
49,432  86 

» 1.493  93 

$49,132  60 

3,292  48          4.676  59 
3,212  88          6.807  67 
3.894  84         28,234  31 
.547  08  i          8..S36  69 

5.240  89 

6.369  84 

1,141  14 
51,931  19 
16.128  38 
12.826  41 

2.377  41 
21,858  83 

3,631  07 
24,237  67 

26.063  01 
4.980  93 
133,472  69 
3.375  73 
39.299  45 
8.260  82 
4,717  86 
93  84 
6,017  92 

$735,172  .54 

$133,011  96 

$195,238  31 

$249  32 

$113  75 

$274  22 

42,078  36 
43,411  52 
3,605  33 
92,205  48 
19,879  54 
t01,4t9  75 
314.108  44 
13.537  00 
982  00 
18,000  00 
S 46, 627  44 
"48,719  28 
27,571  07 
16,090  72 
18.249  34 

4.128  15 
6,754  60 
304  31 
14,195  71 
9,003  76 
34,500  18 
24.107  43 
6.873  16 
988  23 
382  05 
31,350  87 
17.121  93 
2,770  68 
3.811  81 
6.616  83 
8,581  36 
4,689  36 
43,6tl  97 

19.163  54 

18.891  86 
1.692  25 

41.765  81 
3,768  99 

83,556  67 
129,387  99 
1,134  38 
1,095  18 
1,506  33 
133,123  88 
2,145  49 
1,156  56 
1,230  39 
1,553  51 
186  70 
3,981  39 

10.254  04 

$215  90 

$191  38 

$24  52 

7  00 
ttt  90 

7  00 
19S  SS 

ti  5t 

33  50 

10  00 

23  50 

"$6,380  00 

"3,388  90 
9,768  90 

JJ  BO 
11  fU 

id  do 
Ai  nn 

2S  50 
D49  16 

 1 

18  01 
43  05 

18  01 
37  80 

5  25 

950  11 

; .ots  01 

472  15 

53S  40 

477  96 
484  61 

18.484  02 
li9,114  43 

$1,279  41 

$746  78 

$532  63 

$677,171  62 

$110,473  12 

$228,934  59|        $9,768  90 

$622  95 

%na  .V) 

tAHQ  ^ 

$43.102  93       $20.184  66 
1.090  03             376  19 
26,238  58             774  80 

$22,257  34 
263  22 
1.095  84 

$622  93 

$263  50 

$359  45 

$70,431  54j       $21,335  65 

$23,618  40 

$1,902  36 

$1,010  28 

$S92  08 

$1,482,775  70|     $264,820  73 

$447,791  30 

$9,768  90 

(5,431  67 

$2,567  30 

$2,864  37 

$2,881,657  16|     $432,395  68 

$977,195  76 

$9,768  90 

Includes  amounts  reserved  during  1924,  as  follows:    i«$l,670.10;  i'S12,799.40;     Cr  $99,236. 
29 $1,145 J28 :    Cr  $207,485.66 ;  ='  $8,387.28;  =  Cr  $941 .42 ; »  $1,734.30 ;    $13,379.43;  ^  $13,610.98 
*•  Settlements  made  by  the  Brooklyn-Manhattan  Transit  Corporation  are  inf^luded  propor- 
tionately by  the  various  Brooklyn-Manhattan  Transit  System  companies  and  the  Brooklyn  City, 
Includes  Joint  General  Kxpenses  as  follows:    -'Subway  di\ision,  Cr  $70,748.15;  Elevated 
division,  $49,218.41;  total  I.  R.  T..  Cr  .$21. .529. 74;  '*  $16,068.66;  "  Cr  $114;  "  Cr  $20.93. 
"  See  note  9,  first  double  page  of  this  table. 
"See  note  10,  first  double  page  of  this  table. 

"Includes  $445  "  Receivers'  Expense  Account  —  Cost  of  Receivership." 

**  Amortiiation  of  property  which  will  revert  to  the  City  at  the  expiration  of  the  franchise. 
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TABLE  XIII.    Operating  expenses,  1925:    (A)  Summary  for  all  corporations 


Gensral  and  Mibceluneou 


Operating  Street  Railwayb 


Raimd  Transit 
l!itcrb(iroU(i:ii  Rapid  Transit  

Subway  division  

Klcvated  division  

New  York  Rapid  Transit  (B.-M.  T.) . 


Total. 


Manhattan  and  Bronx  Surface 

Tliird  Avenue  

Belt  I/ine  

Drv  Doclt.  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborougii 

Southern  Boulevard  

Union   

Westchester  Electric   

Third  Avenue  Railway  System  in  City. 

Second  Avenue,  Receiver   

New  Y'ork  Railways  Co.  ((o  April  -i'l,  laZii)  

New  York  Railways  Corp.  {from  May  i,  1925)  

Eighth  Avenue  

Ninth  Avenue   

New  York  &  Harlem  


Total . 


Brooklyn  and  CJueens  Surfack 

Brooklyn  Heights,  Receiver   

Williamsburg  Bridge  Line  ^   

Brooklyn.  Queens  C\).  ^  Sub   

Coney  Island  &  Brooklyn   

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn    

Brooklyn-Manhattan  Transit  surface 

Brooklyn  City    

Manhattan  Bridge  Three  Cent  Line  

\"an  Brunt  St.  &  Erie  Basin  

Bush  Terminal   

Other  Brooklyn  surface   

New  Y'ork  &  Queens  County,  Receivera.  

iSteinway  Railways,  Receivers   

Long  Island  Electric,  Receivers 
New  York  &  Jjong  Island,  Receivers 

Ocean  Electric  

Manhattan  &  Qrieens,  Receivers  

Other  Queens  surface  


Total. 


Richmond  SimrACR 

llicliinoiid  Light  &  R.  R  

Southficld  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures 


Total  

Total,  street  surface  lines . 


Grand  total 


General 
stationery 
and  printing 


L5,387  92 
10,888  69 
.34,021  36 


t60.297  97 


$8,194  8.5 
1,757  72 
2,634  31 
7,023  92 
4.342  61 
1,874  82 

11,521  61 
2,073  25 

59,183  OS 

225  62 
3,271  29 
1,701  80 
1,8.59  07 

226  30 
2,700  66 


149,407  83 


$97  80 


4,063  57 
4,046  28 
259  42 
8,6.52  83 
1,380  76 
18, m  66 
18,345  00 
353  50 
234  73 


18.9SS  IS 
959  41 
677  84 
710  81 
557  89 
143  27 
797  41 
a  Me  63 


$41,280  52 


$3,082  53 
70  92 
883  02 


$4,036  47 


$94,724  82 


$1.55,022  79 


Store  and 

stable 
expenses 


m7.09i  01 
145,065  57 
92.028  44 
94.186  11 


$331,280  12 


$13,726  01 
2,049  44 
3,701  75 
9,538  30 
.5,197  29 
3,191  93 

17,786  95 
2,857  56 

58.099  es 
2,611  53 

63,426  78 
9,224  97 
6,218  88 


15,152  37 


$154,733  76 


$15,242  69 
14.934  68 
723  54 
32,635  21 


63,536  IS 
63,778  05 


2,740  79 

66,518  Si 
2,545  34 
1,924  47 
940  51 
1,042  14 


3,504  79 

9,957  25 


$140,012  21 


Cr  $778  84 

5,'457  i5 


$4,678  31 


$299,424  28 


$630,704  40 


*  Signifies  that  company  has  failed  to  make  a  charge  for  depreciation, 

'This  fifcuro  does  not  iiKdude  expenditures  for  maintenance  charged  to  the  depreciation  reserve 
as  indicated  in  note  1  on  the  first  and  second  double  pasea  of  this  table  and  is  consequently  under- 
stated by  these  amounts. 

'Class  A  classification  is  used  by  corporations  with  annvial  operating  revenues  of  more  than 
SoOO.OOO  and  also  by  corporations  affiliated  with  such  class  A  corporations  even  though  with  operat- 
ng  revenues  under  .$500,000;  class  B  classification  is  used  by  corporations  with  annual  operating 


Ftptii  Anni-ai,  Rkport.  192r.  '.m 


by  accounts  of  class  C  classification  (the  least  detailed)  -  Concluded 


KxPENHBS  —  Coudiidcd 

Grand  Total 

Accountiog 

class  of 

Increase 

Increase 

com- 

Total, 1925 

Total,  1924 

1925  over 

1925 

1924 

1925  over 

pany  - 

1924 

1924 

— ■  •  

ti.rer.OM  63 

tl. 510. 388  83 

$257, £33  SO 

^$33,068,385  34 

'$33,841,416  07 

D  $763. 0  >9  73 

A 

1 .044,636  81 

862.649  04 

181.987  77 

'  21  ,.580 ! 448  .55 

'  21 ,956,033  09 

D  370. 184  .54 

722,985  82 

647,739  79 

75^246  03 

1 11 1507^936  79 

'  111884^781  9S 

D 376,845  19 

715,242 

682,918  24 

32^324  41 

19,497,145  02 

18,31 1 ,990  06 

1,185,1,54  36 

A 

$2,482,865  28 

$2,193,307  07 

$289,558  21 

$52,585,530  36 

$52,153,405  73 

$432,124  63 

- 

$171 ,934  56 

 • — ■  

5180,070  04 

D  $8  135  48 

'$3,018,039  25 

'  $3  110.161  36 

D $92,122  11 

A 

24  i  677  90 

25.210  86 

0  532  96 

''368.027  26 

'382,773  91 

D 14,746  65 

A 

35.863  68 

36.232  01 

D  368  33 

1  709.726  48 

'  872,747  11 

D 163,020  03 

A 

97,668  49 

84,192  02 

13,476  47 

'  1 ,713,568  10 

1,741,704  81 

0  28,136  71 

A 

42,680  45 

39.364  03 

3,316  42 

1 ,002.708  47 

998.860  25 

3,848  22 

.\ 

19,733  55 

18,191  64 

1,541  91 

437,133  42 

438,113  79 

D  980  37 

\ 

148,622  03 

139,976  70 

8,645  93 

] 3,322,513  08 

3.301 ,097  09 

21.415  99 

,\ 

25.669  83 

26,668  84 

d'999  01 

1  612,894  37 

'  605,133  .55 

7,700  82 

\ 

sne.srii  on 

5iU,906  14 

16,944  95 

11 ,184,610  43 

11,450,691  87 

D  21:5, 981  41, 

69,623  23 

00,846  98 

8^776  25 

'899,736  96 

'894 ! 702  55 

5,034  41 

A 

329,368  37 
68,699  47 

478,003  07 

1  D  79,935  23 

1  5,025^742  35 
'99l!oi4  33 

7, 967 i 805  10 

J  01,951.108  42 

A 
A 

100,117  62 

93,875  81 

0.241  81 

*1,133!.524  38 

•1,209,700  02 

0  76.176  24 

A 

19,146  99 

18,776  60 

370  39 

*5.54i810  06 

'504! 770  13 

50.039  93 

A 

97,541  48 

125,271  17 

D  27.729  69 

*1 .267!337  00 

•1 ,315/355  67 

048,618  67 

A 

 . — . — .  

$1,251,348  25 

$1,326,679  77 

D  $75,331  52 

$21,0.56,775  51 

$23,343,585  94 

D $2,280,810  43 

$735  29 

5841  67 

D  $106  38 

•$1,694  28 

•$73,565  81 

D  $71, 871  ,53 

A 

2,500  00 

D  2 , 500  00 

*7o!968  94 

D  70,968  94 

A 



84,293  11 

77,241  13 

7^051  98 

2,138,758  28 

1,775,213  30 

303,. 544  98 

A 

87.626  02 

91,107  27 

D  3!.541  25 

2 [245 .122  9S 

2!l.5o!630  15 

94.492  83 

A 

6.. 165  25 

5,483  03 

li082  22 

' 123 1 266  36 

93,449  56 

29,816  80 

A 

188  .Ml  68 

175,992  30 

121549  38 

4, 930^636  64 

4.327^836  57 

602,800  07 

A 

34,033  05 

34,189  12 

D 156  07 

'756,030  71 

743,170  75 

12,859  96 

A 

inl .  794  il> 

14.379  68 

10,195,609  26 

9,234,835  08 

960.674  17 

.'547,945  27 

525,603  36 

22,341  91 

9,066,963  81 

8.760,449  22 

306,514  59 

A 

28,461  14 

27,700  84 

760  30 

222.468  38 

239,594  61 

0 17,126  23 

B 

3,300  14 

8,239  20 

D 4,939  06 

46,707  60 

56,749  89 

D  9,982  29 

C 

26,018  07 

27,855  92 

D 1 ,837  85 

•145,263  11 

1  155,129  44 

D  9,866  33 

c 

K06J21,  62 

589,399  32 

is] 3^5  30 

9  48I  462  90 

.9  211  ',923  16 

269.539  74 

71,491  45 

63,797  70 

I'.m  75 

•676! 093  87 

•577 [220  72 

98,867  15 

A 

34,031  83 

35,825  22 

D  1,793  39 

'  662,882  67 

1  663,586  08 

0  703  41 

A 

22,814  24 

18,586  40 

4,227  84 

350,258  50 

418,455  18 

0  68,196  08 

B 

28,019  71 

24.849  90 

3.169  81 

•392.475  93 

565,081  75 

D  1 72 . 005  82 

B 

8,911  33 

7,745  80 

1,165  47 

222,641  08 

209,763  95 

12,877  13 

B 

35,379  71 

45,238  02 

D  9,858  31 

317,111  89 

308,320  84 

8.791  05 

B 

S00,84S  S7 

196,043  10 

4.605  17 

2,621,463  94 

2,742.434  52 

D  120.970  58 

il. 208, 167  29 

$1,172,850  94 

$35,310  35 

$22,298,436  09 

$21,189,192  76 

$1,109,243  33 

J87,848  62 

$66,473  33 

$21,375  29 

=■$709,912  31 

5 $736,410  23 

0  $26,497  92 

A 

1,802  36 

1,268  58 

533  78 

•8,826  41 

•11.015  27 

02.188  86 

C 

34,449  39 

51,473  42 

D  17,024  03 

•500.735  82 

•.505,801  82 

0  5,126  00 

B 

5124,100  37 

$119,215  33 

$4,885  04 

$1,219,474  54 

$1.2.53.287  32 

D $33,812  78 

$2,583,615  91 

$2,618,752  04 

D $35, 136  13 

$44,574,686  14 

$45,786,066  02 

D$l,211,379  88 

$5,066,481  19 

$4,812,0.59  11 

$254,422  08 

$97,160,216  .50 

$97,939,471  75 

D  $779,255  25 

revenues  of  more  than  $100,000  but  not  more  than  $500,000,  except  as  modified  above;  class  C 
claflsification  ia  uaed  by  corporations  with  annual  operating  revenues  of  not  more  tlmn  $100,00)), 
except  as  modified  above. 

'  See  note  9,  first  double  page  of  this  table. 

*  See  note  10,  first  double  page  of  this  table. 

*  A  charge  for  depreciation  was  made  only  for  equipment. 
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TABLE  Xin.    Operating  expenses,  igis^ 


Nahii  or  AccocNT 


Maintenance  of  Wat  and  SrRncmjHEB 

Superintendence  of  way  and  structures  

Ballast  

Ties. 


Rails    

Rail  fastenings  and  joints  

Special  work  

Underground  construction  

Roadway  and  track  labor  

Paving.  

Miscellaneous  roadway  and  track  expenses  

Cleaning  and  sanding  track  

Removal  of  snow,  ice  and  sand  

Repairs  of  tunnels  

Repairs  of  elevated  structures  and  foundations  

Repairs  of  bridges,  trestles  and  culverts  

Repairs  of  crossings,  fences  and  signs  

Repairs  of  signal  and  interlocking  systems  

Telephone  and  telegraph  repairs  

Other  miscellaneous  way  expenses  

Pole  and  fixture  repairs  

Underground  conduit  repairs  

Transmission  system  repairs  

Distribution  system  repairs  

Miscellaneous  electric  line  expenses  

Hepaira  of  buildings  and  structures  

Power  plant  (including  sub-station  buildings). 

Other  buildings  and  structures  

Joint  way  and  structures  

IJepreciation  of  way  and  structures'  


Total  

Maintenance  of  Equipment 

Superintendence  of  equipment  

Repairs  of  furnaces,  boilers  and  accessories  

Repairs  of  steam  engines  

Repairs  of  power  plant  electric  eauipment  

Repairs  of  miscellaneous  power  plant  equipment . 

Repairs  of  sub-station  equipment  

Repairs  of  passenger  and  combination  cars  

Repairs  of  freight,  express  and  mail  cars  

Repairs  of  locomotives  

Repairs  of  service  cars  

Repairs  of  electric  (motor)  equipment  of  cars . . . . 

Repairs  of  electric  equipment  of  locomotives  

Repairs  of  shop  machinery  and  tools  

Shop  expenses  

Repairs  of  vehicles  

Other  miscellaneous  equipment  expenses  

Maintaining  joint  equipment  

Depreciation  of  equipment '  


Total  

Transportation  Expenses  —  Operation  of  Power 
Plant 

Power  plant  labor  

Fuel  for  power  

Water  for  power  

Lubricants  for  power  

Miscellaneous  power  plant  supplies  and  expenses  

Sub-station  labor  

Sub-station  supplies  and  expenses  

Power  purchased  

Power  exchanged  —  balance  

Other  operations  


Total. 


iNTXRBoaonoB  Rapid  Transit 


Subway 
division 


$337,821  99 
2,154  60 
37,954  47 
123,808  59 
46,629  75 
44,389  15 


490,586  02 


32,567  04 
120,767  73 

15,673  34 
240,660  46 

84,261  34 
230  99 


298,075  10 
43,834  49 
57,733  60 


23,257  05 
43,192  60 
196,963  35 
7,942  77 
501, eu  11 
60,604  26 
441,020  85 
*Cr  94,903  01 
361,215  38 


$3,016,441  91 


$331,991  67 
214,975  98 
17,486  37 
37,902  10 
12,364  55 
24,474  27 
1,882,203  84 


11,922  82 
1,212,118  54 


37,742  79 
383,629  50 
12,242  13 
8,505  00 


Cr  500,797  22 


$3,686,762  34 


$534,288  41 
2,284,066  46 
28,671  55 
12,070  81 
103,971  39 
359,244  02 
16,255  00 
21,643  34 
1,494,918  66 


Elevated 
division 


$175,487  38 

36]642'76 
29,458  64 
35,570  98 
6,819  03 

'276i665 '66 

28J45'65 
9,199  67 
20,415  04 
49  16 
556,591  30 
15,827  36 

'  iii'.iii  M 

23,510  26 
60,269  18 

i6i225'5i 
6,967  13 
69,875  18 
6,932  27 
367,879  73 
20,618  80 
337,260  93 
•46,267  79 
Cr 706,062  28 


$1,196,267  78 


$194,660  33 
200,288  44 
8,884  64 
13,050  43 
7,650  71 
2,767  52 
808,357  72 


67  83 
5,689  93 
612,073  79 

12,342  io 
233,712  68 
6,586  51 
2,623  99 

'crMeiesi'M 


$1,462,105  07 


$419,247  92 
2,085,514  61 
10,331  39 
6,934  30 
52,442  12 
80,486  81 
12,578  38 
90  51 

Or  1,494,918  66 


$4,8.55,129  64      $1,172,707  38 


^  The  B.-M.  T.  surface  companies  total  column  was  obtained  by  addition  of  the  operating  ex- 
penses as  returned  by  each  of  the  reporting  subsidiary  companies,  and  does  not,  therefore,  represent 
a  consolidated  statement  from  which  intercompany  items  have  been  eliminated. 

'  The  Third  Avenue  Railway  System  figures  have  been  taken  from  the  consoUdated  statement 
of  the  system  and  therefore  exclude  intercompany  items.  The  system  includes,  however,  the  fol- 
lowing companies  not  filing  annual  returns  with  this  Commission:  Yonkers  R.  R.,  Hastings  Ry. 
and  N.  Y.,  Westchester  and  Conn.  Traction. 

'  Credit  entries  (Cr)  indicate  that  the  expenditures  for  maintenance  have  exceeded  the  eitimated 
depreciation  (including  maintenance) ,  the  excess  being  drawn  from  the  depreciation  reserve 
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(B)  Complete  details  for  selected  corporations 


New  York 
Rspid 
Transit 
(B.-M.  T.) 


B.-M.  T. 
surface 
companies, 
total' 


Brooklyn 
City 


Third 
Avenue 
Railway 
System  2 


New  Yobs  Railwits 


Company 
10  moTitks 
ended 
April  SO,  1916 


Corporation 
S  months 
beginning 

May  1, 19tS 


Total 


$196,108  94 
14  30 
54,294  32 
119,228  34 
100,199  90 
30,135  25 

"467,009  08 

'"esisoi  29 
8,569  18 
30,259  36 
91,291  82 
305,455  83 
1,831  09 
4,639  81 
396,222  72 
29,806  27 
4,220  79 
2,305  30 
6,816  54 
3,363  74 
133.280  40 
3,823  98 
371,4.95  61 

"  372,495  61 
12,580  31 
160,000  OO 


$87,489  88 
26,002  96 
48,103  81 
99,823  37 
40,069  15 
91,426  48 

'444,'3i6'91 
432,676  07 
46,153  41 
37,668  84 
57,476  52 


91  75 
2,553  61 
21,648  69 
1,328  05 
5,172  18 
18,400  31 
3,987  87 
4,263  98 
61,328  28 
25,459  22 
67,171  S9 

'  67!  in  39 

'62!566'66 


$93,581  69 
24,906  52 
32,822  04 
60,439  94 
34,187  11 
78,918  72 

'296|l75'33 
337,060  03 
46,338  16 
38,611  66 
57,654  39 


24  20 
745  21 
20,398  21 
681  52 
4,324  77 
14,547  42 
4,680  76 
7,458  48 
72,242  77 
23,421  32 
108,178  IS 

"bo.bbbbo 


$141,970  40 

'  '49!643  05 
60,038  57 
54,893  61 

132,555  31 
46,885  15 

512,973  50 

654,631  31 
50,956  11 
6 106,570  13 

106,821  99 


35,722  62 

347633 
206  98 
20,740  02 
33,956  19 
772  20 
703  02 
164,530  49 
1,216  03 
SU.193  16 
227,328  61 
16,864  55 
Cr  13,873  21 
Or  292,177  41 


$39,516  31 


19,771  04 
9,077  31 
24,745  23 
24,969  18 
237,474  46 
219,701  99 
11,484  35 
'  104,949  04 
80,278  84 


2,479  50 


2,626  54 
13,808  10 
123,680  22 

'  56,12969 
1,128  98 
55,000  71 
»Cr26,999  54 
Cr  34,550  41 


$7,539  37 


861  50 
1,034  18 
2,042  52 
4,311  89 
33,759  50 
43,030  44 
2,299  58 
'  16,282  89 


683  41 


251  66 
1,291  23 
18,252  68 


102  63 
7,138  23 
•Cr  3,592  51 
49,159  63 


$2,597,454  li 


81,685.112  73 


$1,407,398  38 


$2,116,505  55 


S,141  85 


fl84,448  83 


$84,343  01 


2,135,203  10 

346  72 
10,406  33 
917,536  36 
867  73 
47,907  88 
526,285  78 
290  48 


240,000  00 


$27,538  44 


882,030  95 
34,317  97 
2,526  44 
16,127  55 
406,052  79 
300  93 
15,611  86 
216,613  10 
2,901  39 
3  10 

"wisoo '66 


$3,963,187  39 


$1,671,524  52 


$32,435  57 


741,459  99 


14,168  96 
369,702  00 

"isliii  97 

205,499  95 
2,688  73 
1  81 

'  '56,'666'66 


$31,181  78 


7,692  05 
1,153,782  82 


$1,431,168  98 


26,089  27 
400,810  35 

""ie^ies'eg 

74,182  74 
36,752  83 
13,698  67 

Cr'358;758  92 


SI, 411, 600  28 


$31,776  45 


5,491  18 
303,921  77 


3,224  63 
209,531  42 

"6;682  32 
55,103  84 
24,798  01 
7,085  36 
i»Cr 5,534  26 
16,263  36 


$5,845  36 


5  08 
38,705  81 


16  21 
37,441  27 

"  'i!965'69 
6,964  99 
3,019  62 
1,588  38 
10  Cr  297  42 
38,311  40 


$658,344  08 


$133,566  39 


$47,055  68 


20,632  54 
10,111  49 
26,787  75 
29,281  07 
271,233  96 
262,732  43 
13,783  93 
»  121,231  93 
80,278  84 


3,162  91 


2,878  20 
15,099  33 
141,932  90 

63,S70  55 
1,231  61 
62,138  94 
'Cr  30,592  05 
14,609  22 


$1,093,590  68 


$37,621  81 


5,496  26 
342,627  58 


3,240  84 
246,972  69 

 »,m'6i 

62,068  83 
27,817  63 
8,673  74 
i»Cr  5,831  68 
54,574  76 


$791,910  47 


$10,200  00 


'4,375,652  56 


$4,385,852  56 


'$1,238,064  56 


$1,238,064  56 


'$953,422  55 


$953,422  55 


$85,048  90 
2,429  29 
879,012  81 


» 14,665  39 


$981,156  39 


$78,486  87 
3,902  55 
420,820  85 
Cr  6,830  14 
Cr  18,188  24 


$478,191  89 


$15,656  54 
289  93 
73,511  72 
982  87 
Cr  672  95 


$89,768  11 


$94,143  41 
4,192  48 
494,332  57 
Cr  5,847  27 
Cr  18,861  19 


$567,960  00 


Actual  expenditures  of  the  companies  reporting  credits  are  understated  by  the  amount  of  these 
credit*,  and  in  addition,  no  provision  is  made  for  depreciation. 

*  The  excess  of  credits  to  Subway  division,  over  charges  to  Elevated  division,  represents  credits 
made  for  joint  operation,  with  the  New  York  Rapid  Transit,  of  the  Queensboro  lines. 

'  See  note  1  on  third  double  page  of  Div.  A  of  this  table. 

Includes  tube  cleaning:  '$47,706.70;  'Company  — 10  months,  $59,987.88;  Corporation  — 
2  months,  $8,190.46;  total  New  York  Railways,  $68,178.34. 

*  Storage  battery  maintenance. 

Includes  Other  Operations:  'Company,  Cr  $6,393.36;  Corporation,  Cr  $232.68;  total,  Cr 
$6,626.04;    Company,  Cr  $5,327.26;  Corporation,  Cr  $207.42;  total,  Cr  $5,534.68. 
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TABLE  XIII.    Operating  expenses,  1925:    (B)  Complete 


iNTKRBOBOnOII  UaWD  TnANRIT 


Naub  of  Account 


Subway 
division 


Elevated 
division 


Total 


Transportation  Expenses  —  Operation  op  Cars 

Superintendence  of  transportation  

Passenger  motormen  

Surface  car  conductors  

Operatora  (one-man  cars)   

Elevated  and  subway  conductors  ami  guards  

Other  passenger  trainmen  

Freight  and  express  motormen  and  trainmen  

Miscellaneous  car-service  employees  

Miscellaneous  car-service  expenses  

Station  employees  

Station  expenses  

Car-house  employees  

Car-house  expenses     

Operation  of  signal  and  interlocking  systems   

Operation  of  telephone  and  telegraph  systems  

Other  transportation  expenses  

Joint  operation  of  cars   


$421,307  47 
1 ,195,196  51 


2.176.950  47 


$317,229  41 
1.057.688  72 


2,377.64.S  41 


501,893  36 
243,875  73 

2,080.221  90 
187,734  69 

1,099, .543  68 

'507,387'43 
30.338  27 
37.030  05 
:Cr  452.120  66 


266.977  12 
101.916  39 
1.383.373  69 
104,762  04 
427, .591  07 

2ai!645'79 
18,208  91 
48,723  01 
■1230,810  17 


t73g,S36  88 
2.252,885  23 


4. 554.. 598  88 


768,870  48 
345,792  12 

3. 463.. 595  59 
292.496  73 

1.527.134  75 

"  "769!633'22 
48.547  18 
85.755  06 

»Cr  221.310  49 


Total 


$8,029,3.58  90 


$6,. 596.. 576  73 


J14.625.935  63 


Injuries  to  Persons  and  Damages  to  Property 

Claim  department  expense  

Medical  expenses  

Claims  for  injuries  to  employees  

Other  injuries  and  damages   

Law  expenses  in  connection  with  damages   

Salaries  and  expenses  of  attorneys 

Court  costs  and  expenses  

Law  printing  

Other  expenses  

Reserved  


S60.869  87 

42,935  44 

145.034  78 

517,092  72 

nsjoe  78 

157,226  21 
IS. 367  50 
2.712  07 
1,706  68 


«21.1()0  32 
14.925  73 
.50.418  74 
179.7.58  01 
M.Sli  6S 
78,755  73 
9.200  43 
1 .3.58  49 
593  30 


$82,0.30  19 

57,861  17 

195,4.53  .52 

696,8.50  73 

sm.am  j.i 

233.981  94 
27.. 567  93 
4.070  56 
2.299  98 


Total. 


$945,945  27 


$356,170  75 


$1,302,116  02 


Traffic  Expenses 

Advertising  

Parks  and  other  attractions  

Miscellaneous  traffic  expenses  


$2,173 


$1,123  26 


$3,296  94 


Total. 


$2,173  68 


SI.  123  26 


$3,296  94 


General  and  Miscellaneous 

Salaries  and  expenses  of  general  officers  

Salaries  and  expenses  of  general  office  clerks . . 

General  office  supplies  and  expenses  

General  law  expenses  

Insurance  

Relief  department  and  pensions  

Miscellaneous  general  expenses  

.Joint  general  expenses   

General  stationery  and  printing  

Store  expenses  

Stable  expenses  

Undistributed  adjustments  —  balance  


$83, 
331. 
121, 
149, 
58, 
76. 
133. 
Cr  70 
15, 
143, 


969  14 
067  80 
371  79 
867  04 
265  39 
752  65 
108  55 
748  15 
387  92 
005  57 


529  11 


$45,213  99 
168.225  11 
62.667  21 
80.884  84 
66,003  63 
63,602  72 
81,967  .58 
49.218  41 
10.S88  69 
92.028  44 

285 '20 


Total. 


$1,044,636  81 


$722,985  82 


$129,183  13 
499,292  91 
184,039  00 
230.731  88 
124.269  02 
142.3.55  37 
215.076  13 
021. .529  74 
26.276  01 
237.094  01 

8i4'3i 

$1,767,622  63 


Giand  total. 


'$21,580,448  .55 


$11,507,930  79 


<  $33,088,3^5  34 


See  these  notes  on  preceding  double  page. 
'  See  note  4  on  preceding  double  page. 

'  These  figures  arc  understated  by  the  excess  of  actual  niainteiiance  expenditures  over  the  aniounts 
provided  by  tne  company's  rule  for  niuiiitenance  and  depreciation,  combined,  as  follows;  Subway 
Div  J139,581.84;  Elevated  Div.,  $1,3.52,713.79;  total,  I.  R.  T.,  $1,492,295.83:  Third  Avenue 
Railway  S.vstem,  $050,936.33.  Further  adjustment  would  have  to  he  made  for  depreciation; 
see  note  3  on  preceding  double  page. 
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details  for  selected  corporations  —  Concluded 


New  York 
Rapid 
Transit 

(B.-M.  T.) 

B.-M.  T. 
surface 
companies, 
total ' 

Brooklyn 
City 

Third 
Avenue 
Railway 
System  ■ 

New  York  Railwats 

Company 
1 0  tnonlhs 
ended 
April  Sn,  1926 

Corporation 
2  month  s 
bsffinninQ 

May  1,  19SS 

Total 

$595,247  42 
1,521,784  24 
9,106  16 
8,936  03 
2,240,843  94 
7,069  86 

$600,495  62 
1,203,762  98 
1,193,899  47 
669,277  45 

$487,190  71 
1,455,996  14 
1,444,737  71 
363,704  18 



$576,454  73 
'  1,886,247  33 
» 1,819,266  56 
(«) 

$234,830  98 
775,731  81 
743,305  26 
100,803  76 

$44,880  26 
153,418  53 
146,056  61 
20,167  87 

S279,711  24 
929,150  34 
889,361  87 
120,971  63 

6,335  92 
194,122  54 

89,741  65 
116,041  67 

33,624  36 

54,196  86 
129,730  96 

38,817  67 
18  70 

10.915  28 
'  12,268  14 

6,653  14 

337,080  51 
152,363  47 
1,508,416  71 
152,211  89 
250,559  27 
778  41 
231,757  55 
27,387  58 
21,749  62 

96,013  07 
109,404  61 
340  41 
723  13 
117,6^50  35 
32,634  53 
6,568  51 
9,350  21 
12,877  96 

193,155  69 
132,725  30 
2,383  79 

17,841  48 
58,314  41 

3,323  17 
11,013  62 

21,164  65 
69,328  03 

265,491  08 
23,297  09 

165,485  91 
22,343  98 

"6!745'53 
24,329  03 
Cr  631  50 

29,348  35 
1,426  02 

194,834  26 
23,770  00 

86,654  89 

844  24 
2,436  49 
Cr  148  50 

7,589  77 
26,765  52 
Cr  780  00 

$7,065,292  66 

$4,353,249  27 

$4,143,844  66 

$4,985,676  46 

$2,149,100  65 

$412,766  66 

$2,561,867  31 

$80,185  30 
15,316  83 
'■'178,925  28 
'396,584  62 
98,871  19 
83,283  58 
14,747  75 
839  86 

$49,161  13 
14,866  21 
'•'65,728  82 
'617,150  78 
98, ess  93 
58,279  36 
38,911  66 
1,442  91 

$47,012  66 
11,252  38 
'  61,650  60 
'480,125  95 
79,Sil  28 
48,285  05 
29,912  59 
1,043  64 

Cr  96,098  90 

$143,182  44 
45,700  48 
69,951  26 
642,912  88 
1^3,592  1,2 
88,957  39 
52.403  55 
2,231  48 
10,717  46 
Or  2,096  71 

«il9  710 
^■1  £i ,  t  ly  OO 

ly , Loo  OO 

17,623  44 
"^^n  inn  oo 

1S0,1H3  46 
127,826  15 
1,177  60 
1,189  70 
4,283  53 
Cr  52,513  80 

Rn"?  9i 
I  ,'itV  04 

342  34 
^'\  m  9  79 

6,919  36 
6,919  36 

sis  44 
70,698  23 

9KQ  K99  70 
90\1 ,0£ii  it) 

90  R^ifl  QQ 
iUjODO  oy 

17,965  78 

0'±0,XlO  ll 

137,112  81 
134,745  51 
1,177  60 
1,189  70 
4,801  97 
18,184  43 

$769,883  22 

$845,540  87 

$583,183  97 

$1,053,960  23 

$501,595  51 

$101,764  87 

$603,360  38 

$232  37 

$215  90 
7  00 

$232  37 

$222  90 

$53,916  70 
148,653  08 
87,994  21 
70,511  63 
43,305  93 

ioe  771  7n 
l£0, ill  lU 

46,201  26 
16,068  66 
34,021  36 
94,186  11 

Cr  5,387  99 

$32,080  70 

89,835  06 
48,736  84 
30,777  15 
34,500  28 

21,117  21 

$110,974  10 
96,393  69 
27,981  50 
78,759  15 
24,107  43 

fit    fiOQ  HA 
01 ,  O^o  lyk 

67,759  15 

$103,451  19 
153,932  33 
24,719  27 
45,883  94 
53,658  95 

121,710  72 

$31,447  49 
143,413  62 
29,129  53 
6,667  80 
12,826  41 
25,770  59 
13, .528  86 
Cr  114  00 
3,271  29 
51,734  76 
11,692  02 

$10,533  34 
27,622  90 
2,714  04 
6,285  12 
2,377  41 
5,105  90 
3.154  92 
Cr  20  93 
1,701  80 
7,910  29 
1,314  68 

$41,980  83 
171,036  52 
31,843  57 
12,952  92 
15,203  82 
30,876  49 
16,683  78 
Cr  134  93 
4,973  09 
59,645  05 
13,006  70 

18,500  66 
60,925  26 
2,610  86 
Cr  1,729  08 

18,345  00 
61,098  05 
2,680  00 
Cr  1,781  64 

43,662  39 
36,963  70 
26,109  19 
Cr  14,650  15 

$715,242  65 

$401,794  40 

$547,945  27 

$617,952  98 

$329,368  37 

$68,699  47 

$398,067  84 

$19,497,145  02 

$10,195,509  25 

$9,066,963  81 

*  $11,166,851  89 

$5,025,742  35 

$991,014  33 

$6,016,756  68 

'  Includes  proportionate  share  of  settlements  made  by  Brooklyn-Manhattan  Transit  Corporation. 
"Includes  charges  (concurrently  credited  to  Employer's  Liability  Reserve)  made  on  the  basis 
of  ultimate  liability,  as  estimated  at  the  time  of  the  establishment  of  the  claim. 
'  Includes  Loss  and  Damage  $2,192.13,  reported  by  the  South  Brooklyn. 
^  Wages  of  Operators  are  distributed  equally  between  Motormen  and  Conductors. 
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TABLE  XIV.  TAXES, 
(Cents  included  in  tabulation,  but  omitted  in 


Local 


Operating  Street  Railways 

Real 
estate 

Cor- 
porate 
real 
property 

Special 
franchise 

Per-^ 

Car 

license 

Gross 
receipts, 
percent- 
age of 

Rapid  Transit 
Interborough  Rapid  Transit  

1638,801 
172,928 
365,877 
66,406 

$H8,9i9 
9,366 
139,582 
456,138 

$1,220,986 

Elevated  division  

1,220,986 
551,158 

New  York  Rapid  Transit  {B.-M.  T.)  

Total  

$605,212 

$605,087 

$1,772,144 

Manhattan  and  Bronx  Surface 

$152,665 
20,731 
24,448 

$106,770 
19,359 
19,661 
10,629 

$270 

$3,020 
1,850 
6,300 

$19,441 

Dry  Dock,  E.  B'way  &B  

576 
93,409 
74,078 
24,537 

227,541 
10,874 

i60,i69 
13,938 
91,041 
18,699 

42dSt.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

20,654 
5,438 
m,9S9 

38,688 
258,712 

49,019 

14,779 

Westchester  Electric  

7,086 
163.608 
32,904 
112,395 
22,725 
58,073 
48,807 
50,582 

Third  Ave.  Ry.  System  in  City  

270 

11,170 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (fo  April  SO,  192S)  

$51 
10 

17,833 
4,050 
4,250 
963 

New  York  Railways  Corp.  (/rom  May  1,  ISHS) .... 

2,091 
25,978 

New  York  &  Harlem  

4,072 

270 

Total  

$589,211 

$62 

$488,997 

$540 

$38,266 

$602,209 

Brooeltn  and  Queens  Surface 
Brooklyn  Heights,  Receiver '  

$3,531 
13,449 
51,008 

$2,766 
48,431 
1,011 

$661 

48,788 
43,054 
4,641 
66,480 
794 
iei,i20 
217,610 
1,804 
788 
5,397 
226,600 
10,739 
13,962 
2,348 
9,913 
97 
9,753 
46,816 

$275 
291 
11 
636 

$11,370 

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

27,554 
232 
96,777 
168,955 
2,549 
646 

35,930 
117,666 
206,806 

18,185 

54,635 

South  Brooldyn  

Brooklyn-Manhattan  Transit  surface. 

1.215 
1,176 

66,005 
2,164 
13,009 

Manhattan  Bridge  Three  Cent  Line  

$1,573 

100 

Bush  Terminal  

Other  Brooklyn  surface  

m,m 

11,198 
6,268 
1,971 
3,604 
783 

18,186 
5,103 

1,673 

1,276 

16,17i 
4,785 
967 
5,218 
4,068 
4,278 

Stein  way  Railways,  Receivers  

Long  Island  Electric,  Receivers  

913 
5,583 

Other  Queens  surface  

S3, 826 

11,600 

19,317 

Total  

$291,754 

$235,592 

$436,836 

$1,573 

$2,491 

$100,498 

Richmond  Surface 

$1,886 
1,627 
1,641 

$1,849 

$13,635 

$270 

City  of  N.  Y.,  Dept.  of  Plant  &  Structures'"  

15,231 

Total  

$5,154 

$1,849 

$28,866 

$270 

Total,  street  surface  lines  

$886,120 

$237,504 

$954,700 

$2,384 

$40,758 

$702,707 

$1,491,333 

$842,591 

$2,726,845 

$2,384 

$40,758 

$702,707 

'  Represents  taxes  charged  to  Non-operating  income. 

'  Includes  adjustments  to  Surplus  for  taxes  applicable  to  prior  years  and  taxes  charged  to  tenants 
or  others. 

'  Capital  stock  tax. 

•Includes  tax  on  bond  interest  payments:    Subway  division,  $24,308.80;  Elevated  division, 
$27,920.18;  total  I.  K.  T.,  $52,228.98. 
6  Franchise  tax  on  dividends. 

•  Stipulated  rents  to  City. 

•  Operation  discontinued  May  18,  1924. 
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1935:    (A)  Tax  charges 

publication;  totals  include  additions  of  cents) 


State 

Federal 

Total 
assign- 
able to 
street 
railway 
operation 

Other 
charges 

against 
income  < 

Other 
charges' 

Bridge 
tolls 

Other 

Total 

Gross 

pamingfl 

Other 

Income 

Capital 
stock 

ti.mju 

1S2.295 
1.726.445 
1,166.782 

tSSS.tlB 
197,407 
190,822 
141,982 

-  ■ 

't5S,750 
•35,730 
•18,000 
' 17.010 

t89l,000 
390.000 
501,000 
408,000 

'{57.868 
•29,948 
♦27.920 
22.551 

tS. 199. 589 
835.401 
2,464.188 
1.756,325 

t9.7S4 

H.m 

4.166 

253 
24,170 

9,784 
6.108 

$93,079 

$93,079 

$3,075,523 

$530,212 

$70,760 

$1,299,000 

$80,419 

$5,055,915 

$13,892 

$28,592 

$282,169 
41,941 
50.986 

104,038 
74,078 
24,537 

248,196 
23,399 

S49,«47 
85,532 

514,200 

101,171 
77,103 
51,862 
80,904 

$31,143 
4,828 
7,689 
22,352 
12,991 
4,902 
40.322 
6,983 
ISl.tH 
9.417 
70.972 
13,739 
11,067 
4.848 
13,714 

$1,678 
163 

$314,990 
46,932 
58,676 

126  483 
87,070 
29,440 

288,518 
30,382 

98S.437 
94,949 

585,173 

114,910 
89,165 
57,505 

103,538 

$6,759 
1,802 
570 
14,633 

94 

3 

ts,7e8 

1.9S5 

•$34,166 
•6.666 

$60,728 

6.538 
6.701 

28,6i8 
1,007 
1.150 
4.320 

995 

795 
8,920 

$40,833 

$1,760,121 

$234,974 

$12,645 

$2,027,741 

$73,967 

$38,863 

$6,939 
122,315 
104.443 
4.653 
192.314 
118,692 
549.S79 
432,866 
27,387 
1,534 
10,840 
471.618 
31,825 
21,198 
10,452 
23,170 
5,160 
9,753 
101.560 

$969 

26,106 
29.762 
1.405 
61.819 
9,239 
119.S01 
117,774 
2,601 
608 
2,280 

m.tes 

7,285 
7,437 
4,136 
4,681 
3,294 
4,039 
SO, 876 

$7,929 
150,922 
148,724 
6.058 
261 .288 
135,804 
710,7*7 
759  906 
32,861 
2,192 
13,135 
808.096 
39  111 
28,636 
14,773 
27,852 
16,573 
13,793 
140.739 

$949 
4,799 
1,938 

$2,500 

10,500 

$388 

$9,077 

$4,018 

7,076 

4,500 
7,400 
i4,900 
174,071 
2,669 

2,655 
472 
7.145 
12,994 
203 
•48 
15 

is,m 

7,337 
2,576 
17,601 
11  866 
'330 

348 

16. IBS 
24,773 
3,514 

7JS 
755 

•$22,200 

•$2,936 

">5,443 
S.SSO 

so.tm 

tt.too 

178,740 

it.m 

755 
IS 
1,754 

185 

258 
6,369 

8,118 

8.118 

18S 

8.400 

$46,441 

$8,380 

$1,123,569 

$283,444 

$22,200 

$209,759 

$20,590 

$1,659,563 

$29,799 

$9,892 

$17,641 

1,627 
16,872 

$8,007 
149 

"$976 
4 

"$26,624 
1,781 
!•  16,872 

"$2,972 

$36,140 

$8,156 

$980 

« $43,277 

$2,972 

$46,441 

$49,213 

$2,919,831 

$346,575 

$22,200 

$209,759 

$34,216 

1=  $3,732,582 

$103,767 

$71,729 

$139.520|     $49,213  $5,995,354 

$1,076,787 

$92,960 

$1,508,759  $114,636 

i 

1=  $8,788,497 

$119,660 

$100,322 

•  On  terminal  facilities. 

•  Includes  $2.72  tai  on  bond  interest  coupons. 

'•  Consists  of  Passenger  minimum  tax,  SoOO;  trackage  (linear  foot)  tax,  $4,188.16,  and  respondent's 
proportion  of  tax  on  Brooklyn  City  tracks,  $755.27. 

"  Tax  on  bonds,  withneld  at  source. 
On  its  Income  Statement  Richmond  Light  &  R.  R.  charges  to  Operating  Expenses,  $2,972.02, 
taxes  properly  chargeable  to  Surplus. 

"  "  Tne  City  of  New  York  does  not  pay  taxes  to  itself.  The  amount  for  Real  Estate  and  Special 
Franchise  Taxes  sbown  in  the  report  are  deducted  for  the  purpose  of  comparison  with  otner  roada." 
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TABLE  XIV.    Taxes,  192s: 
(Cents  included  in  tabulations,  but  omitted  in 


Operating  Street  Railways 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T). 


Total  

Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union   

Westchester  Electric  

Third  Ave.  Ry.  Sys.  in  City.. 

Second  Avenue,  Receiver  

N.  Y.  Railways  Corp.  (jrom  May  1,  1925)  « 

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  


Total*  

Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver'  

Brooklyn,  (Jueens  Co.  &  Sub  

Coney  Island  &.  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

B.-M.  T.  surface  

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line .  . . . 

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface .  .  . 
New  York  &  Queens  Co.,  Receivers.  . .  . 

Steinway  Railways,  Receivers  '«  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers. . . . 

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total  

Richmond  Surface 

Richmond  Light  &  R.  R. »  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Str.21. 


Total. 


Total,  street  surface  lines . 


Local 


Real 
estate 


mo.m 

550,380 


$550,380 


14,844 


S14.814 


»  $164,918 


11,533 


178,462 


93,889 


1,601 
5,294 


100,785 


$277,238 


$292,082 


Cor- 
porate 

real 
property 


$89,723 
28,290 
61,433 


$89,723 


»  $9,251 
253,607 


4,561 

267,420 


37,458 


1,288 
8,218 


J,e,98S 


$314,386 


$314,386 


Grand  total'   $842,462  $404,110  $4,190,758  $29,909  $77,690  15,152  $5,560,084 


Special 
franchise 


$232,264 


232,254 
■■'665.472 


$897,726 


'$109,950 
6,698 
31,981 
3,744 


63,011 


21 5, m 

76,927 
6,979 
338,144 
282,872 

50,675 


$970,985 


8 $574,978 
263,401 
'M20,760 
11,144 
471,258 
3,924 
1,446,467 
470,558 


"45,437 
616,996 
155,133 


2,319 
17,081 


I'  106,053 

280,689 


$2,242,052 


$79,994 


$79,994 


$3,293,031 


Car 
license 


$25,145 
4,763 


$29,909 


$29,909 


Gross 
receipts 
percent- 
age of 


<$2,383 


2,S8S 


7,211 


$9,595 


$46,583 


9,135 
12,376 


68,096 


$68,095 


$77,690 


Bridge 
tolls 


$5,495 


$5,495 


<$390 


S90 


$390 


$1,907 
2,808 
1,411 


944 


7,072 
2,194 


2,194 


$9,266 


$9,657 


Total 


$872,368 
578,670 
293,687 
670,967 


$1,543,326 

$109,9.50 
6,698 
31,981 
6,518 


63,011 


218,160 
76,927 
21,824 
363,290 
294,848 
50,675 


$1,025,725 


$751,056 
519,817 
122,172 
11.144 
483,737 
8.485 
1.896.413 
472,752 


45,437 
618,189 
333,065 


14,345 
42,971 


106,053 
496,436 


$2,911,038 


$79,994 


$79,994 


$4,016,758 


'  Of  $1,201,000  accrued  for  Federal  Income  Taxes  for  1924  and  1925  ($550,000  on  the  Subway 
Division  and  8651,000  on  the  Elevated  Division!,  $193,928.55  was  paid  on  the  Manhattan  Division 
in  1925;  the  balance  is  still  unpaid.  Furttiermorc  tbe  company  carries  in  Suspense  the  sum  of 
$541,910.95,  representing  a  reserve  for  Federal  Income  Taxes  for  the  years  1918,  1920,  1921,  1922 
and  1923.    See  note  3,  first  page  of  Table  XIX,  B. 

'  Of  which  $172,379.48  is  on  account  of  Contract  No.  4. 

>  Includes  tax  for  Kingsbridge  Ry.  $15,516.91. 

<  Tax  for  Third  Avenue  Bridge  Co. 

'  Exclusive  of  $8,427  State  Gross  Earnings  tax  unpaid  and  included  in  Judgments  unpaid. 

8  Exclusive  of  taxes  of  the  New  Y^ork  Railways  Company  due  and  unpaid  at  April  30,  1925,  as 
follows:  Local  —  Real  estate,  $540,248.33;  Special  franchise,  $676,744.97;  Car  licenses,  $8,390; 
Gross  receipts,  percentage  of  $46,205.12;  total  Local  $1,277,588.42;  State  Excess  dividends, 
$13,891.71;  Federal  Income,  $66,562.13;  Grand  total,  $1,358,042.26. 

'  Operation  discontinued  May  18,  1924. 

»  Of  which  the  following  taxes  were  due  by  tlie  Brooklyn  Heights  on  Brooklyn  City  property  at 
October  18,  1919:  Local  —  Real  estate,  $164,918.81 ;  Corporate  real  property,  »9,251. 81 ;  Special 
franchise,  $570,710.38;  State— Gross  earnings,  $91,233.10;  Federal  —  Income  tax,  $146,971.18; 
total,  $983,085.26. 
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(B)  Taxes  due  and  unpaid 

publication;  totals  include  additions  of  cents) 


State 

Federal 

Grand  Total 

Gross 

Excess 
dividends 

Total 

Income 

Capital 
stock 

Total 

Amount 

Of  which 
not  taken 
on  books 

by  re- 
spondent 

{') 
(') 
{') 

't872.358 
<  .578,670 
■293.687 
670.968 

928 .092 
28,992 

15,539 

 — ■ — ■ — — 

$1,543,326 

$44,532 



$109.9.50 
6 . 608 
31,981 
6,518 

63.011 

218, m 

5  76,927 
« 21, 824 
374,357 
299,696 
.50,675 

$1,010 

$11,067 
4,848 

$11,067 
4,848 

$15,915 

$15,915 

6 $1,041,640 

$1,010 

'$91,233 



$91,233 

$147,140 
i«  155 
i«3,315 

S147,140 
155 
3,315 

">  $989,430 
"  519,972 
1M25.487 
11.144 
■'486.074 
8.485 
2,H<).69o 
'•472.752 

$19,214 
36.687 
4.411 
11.144 
35.280 
7.659 
114.397 



"2,337 

2,337 

91,SS3 

91, m 

161,9/,S 

162,948 

608 

608 

608 
45.437 

518.798 

608 
50,793 

eo8 

50,793 

» 383.859 
(■») 
14.345 
47 . 765 

4,793 

4,793 

106.053 

552,022 

66,687 

56,687 

$147,429 

$147,429 

$152,948 

$152,948 

$3,211,416 

$114,397 

™ $79,994 

(2.) 

$79,994 

$163,345 

$163,345 

$152,948 

$152,948 

$4,333,051 

$115,407 

$163,345 

$163,345 

$152,948 

$152,948 

«  85,876,378 

$159,940 

•  Includes  $169.50,  special  excise  tax. 

io_i3  Of  the  taxes  entered  on  the  books  the  following  amounts  are  reported  as  "  Contingent  Tax 
LiabiUty":    >o  $207,434.02 ;  "$344,386.41;     S115.958.53:  '3  $432,442.12. 
'*  Special  Excise  tax. 

15  Includes  tax  for  DeKalb  .\venue  &  North  Beach  R.  R..  $3,270.66. 

'6  Of  which,  Special  Franchise  taxes  amounting  to  3470,558.40  are  in  dispute. 

Pending  lititication. 
'8  Of  which  $292,447.35  was  accrued  prior  to  the  receivership. 

"Company  reports  no  Taxes  Due  and  Unpaid  but  shows  a  tax  liability  at  June  30,  1925  of 
$60,311.45.  "Awaiting  final  segrcKation  of  the  property,  the  Receivers  did  not  pay  any  taxes  to 
the  City  of  New  York." 

20  The  Company  reports  "  In  addition  tne  Company  has  tendered  to  ttie  City  and  the  City  has 
refused  to  accept  payment  for  the  taxes"  (local  franchise  tax  on  gross  earnings,  $80,050.15). 
"  The  Company  does  not  consider  tliese  as  taxes  due  and  unpaid." 

21  The  City  of  New  York,  Dept.  of  Plant  and  Structures  reports  no  Taxes  Due  and  Unpaid  but 
shows  a  tax  liabilitv  at  June  30,  1925  of  $78,268.67.  Taxes  are  accrued  merely  "  for  purposes  of 
comparison  with  other  roads,"  as  the  City  does  not  pay  taxes  to  itself. 
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TABLE  XV.    CONDENSED  INCOME  (AND  SURPLUS)  STATEMENTS, 


OpERATiNa  Street  Railways 

Revenue  from 
street  railway 
operations 
(Table  XII) 

Street  railway 
operating 
expenses 

(Table  XIII) 

Street 
railway 
taxes 
(Table  XIV) 

Street 
railway 
operating 
income 

Rapid  Transit 

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T. )  

Total  

Manhattan  ant>  Bronx  Sxirface 
Third  Avenue  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Union  

SS8,il8,990  76 
39,430,613  22 
18,988,377  53 
30,560,446  16 

■  m,088,S85  34 
■21,680,448  55 
'  11,507,936  79 
19,497,145  02 

$3,299,689  72 
835,401  24 
2,464,188  48 
1,756,325  81 

m, 031, 01 6  69 
17,014,763  43 
5,016,252  26 
9,306,975  33 

S88,979,436  91 

$52,585,530  36 

$5,055,915  53 

$31,337,991  02 

$5,054,733  72 
498,005  81 
776,384  27 
2,243,034  99 
1,317,360  70 
490.151  10 
4,124,186  19 
743,360  07 
16,247,216  86 
1,049,888  82 
6.693,719  11 
1,364,170  19 
1,106,725  05 
484,593  45 

1,359,311  88 

'-53,018,039  25 
'368,027  26 
'  709,726  48 
■1,713,568  10 
1,002.708  47 
437,133  42 
■3,322,513  08 
'  612,894  37 
11,184,610  43 
899,736  96 
'5,025,742  35 
991,014  33 
1,133,524  38 
554,810  06 

1,267,337  00 

$314,990  98 
46,932  63 
58,676  18 

126,485  10 
87,070  39 
29,440  54 

288,518  85 
30,382  87 

982,497  64 
94,949  70 

585,173  60 

114,910  85 
89,165  43 
57,505  63 

103,538  60 

$1,721,703  49 
83,045  92 
7,981  61 
402,981  79 
227,581  84 
23,577  14 
513,154  26 
100,082  83 
3,080,108  SS 
55,202  16 
1,082,803  26 
258,245  01 
D 115,964  76 
D 127,722  24 

D 11,563  72 

Westchester  Electric  

Third  Ave.  Ry.  System  in  City. . 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  SO,  1925)  

New  York  Railways  Corp.  (from  May  1, 19SS'i . 

Ninth  Avenue  

New  York  &  Harlem: 

Total  

Brookltn  and  Queens  Surface 

Brooklyn  Heights,  Receiver '  

Williamsburg  Bridge  Line   

$27,305,625  35 

521,056,775  51 

$2,027,741  25 

$4,221,108  59 

$19,032  31 

$1,694  28 

$7,929  23 

$9,408  80 

Coney  Island  &  Brooklyn  

Nassau  Electric  

Brooklyn-Man.  Transit  surface  . 

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railwavs,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Other  Queens  surface  

Total  

Richmond  Surface 

Richmond  Light  &  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  &  Structures. . . . 

Total  

Total,  street  surface  lines  

Grand  total  

2,594,005  49 
2,906,537  94 
133,419  70 
5,973,350  47 
1,272,200  97 
12,898,646  88 
11,663,679  43 
260,191  63 
42,305  87 
228,012  01 
12,194,188  94 
823,940  82 
743,779  65 
412,208  56 
470,879  43 
339.824  68 
405,997  91 
S, 196,631  05 

2,138,758  28 
2,245,122  98 

123.266  36 
4,930,636  64 

756,030  71 
10,195,609  25 
9,066.963  81 

222,468  38 
46,767  60 

145,263  11 

9.481.462  90 
676,093  87 

'  662,882  67 
350,258  50 
392,475  93 
222,641  08 
317,111  89 

2.621.463  94 

150,922  19 
148.724  29 
6,058  .53 
261,288  96 
135,804  14 
710,727  34 
759,906  49 
32,861  56 
2,192  40 
13,135  55 
808,096  00 
39,111  02 
28,636  03 
14,773  94 
27,852  47 
16,573  13 
13,793  14 
140,739  7S 

304.325  02 
512,690  67 
4,094  81 
781,424  87 
380,366  12 
1,992,310  29 
1,836,809  13 
4,861  69 
D  6,654  13 
69,613  35 
1,904,630  04 
108,735  93 
52,260  95 
47,176  12 
50,551  03 
100,610  47 
75,092  88 
434.4^7  SS 

$28,289,366  87 

$22,298,436  09 

$1,659,563  07 

$4,331,367  71 

$791,605  39 
15,499  40 
449,019  58 

$709,912  31 
8,826  41 
500,735  82 

"$29,596  46 
1,781  13 
"16,872  18 

$52,096  62 
4,891  86 
D  68,588  42 

$1,256,124  37 

$1,219,474  54 

$48,249  77 

D$U,599  94 

$56,851,116  59 

$44,574,686  14 

$3,735,554  09 

$8,540,876  36 

$145,830,553  50 

$97,160,216  50 

$8,791,469  62 

$39,878,867  38 

Note. —  Duplications  in  the  totals  result  from  intercompany  transactions,  affecting  chiefly 
rents,  sales  of  power,  interest  and  dividends.  A  consolidated  income  statement  for  all  companies 
in  the  city,  considered  as  a  single  system,  would  eliminate  such  intercompany  transactions  and 
reduce  income  and  expenses  by  an  identical  amount. 

1  Operating  Expenses  of  the  companies  indicated  by  footnote  1  are  understated  and  Gross  Income 
and  Net  Corporate  Income  are  currespoiidingly  overstated  because  of  a  credit  to  depreciation, 
for  expenditures  for  tnaiutenance  which  have  exceeded  the  estimated  amount  for  maintenance 
and  depreciation  combined.    See  first  two  double  pages  of  Table  XIII,  A. 

•  Of  which  $65,310  represents  reserve  to  cover  amount  of  additional  dividend  rental  which  might 
become  payable  to  owners  of  Manhattan  Railway  stock  not  assenting  to  Plan  of  Readjustment, 
for  period  July  1,  1924  to  June  30,  1925. 

■  Included  in  both  Non-Operating  Income  and  Deductions  from  Gross  Income  is  $3,480  interest 
on  ?S7,000  First  mortgage  4%  gold  bonds  reacquired  for  Sinking  Fund. 

'Represents  interest  on  Receiver's  Certificates;  excludes  interest,  in  default,  on  funded  debt 
of, Company  which  is  not  accrued  by  Receiver. 

'  Of  the  guaranteed  dividends  on  stocks  of  associated  companies  and  interest  on  first  mortgage 
bonds  paid  by  respondent  as  lessee,  $124,839.36  representing  accruals  on  its  own  holdings  of  such 
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YEAR  ENDED  JXTNE  30,  1925:    tA)  Operating  companies 


Otiier  income 
(net) 

Gross  Lvcom:  Appucable  to  Cok- 

POBATE  ANO  LEASED  PROPERTIES 

Deductions  From  Gross  Income 

Total  for 
the  year 

Year's 
increase  or 
(D)  decrease 

Interest 
on  funded 
debt 

Other 
interest 

Rent  for  lease 
of  other  road 
and  equipment 

t!9l,lOO  SO 
213,592  15 
78,608  35 
469,506  39 

'tl!,3SS,ll6  19 
'17,228,355  58 
■5,094,860  61 
9,776,481  72 

175 1.6 S3  IS 
1,069.124  35 
D31",501  12 
1,519,414  79 

tll.0H,il9  66 
8,471,194  85 
2,543,224  81 
5,606,775  00 

t87,t6S  15 
65,733  15 
21,529  10 
10  48 

S7.569  4S6  6S 
2,644,905  28 
'4,924,521  34 

$761,706  89 

$32,099,697  91 

$2,271,038  02 

$16,621,194  66 

$87,272  73 

$7,569,426  62 

$1,453,060  93 
7.506  60 
1,058  97 
18,654  09 
» 6,760  56 
575  66 
53,258  82 

1,5S4,50S  19 
1  683  38 
'246!512  97 
9,812  87 
58,588  82 
251  59 

12,113  91 
'1,420,000  00 

'$3,174,764  42 
'90,552  52 
■9,040  58 
'421,635  88 
234,342  40 
24.152  80 
'566.413  08 
'  113,710  39 
i.63i,61i  07 
56,885  54 
'1,329.316  23 
268,057  88 
0  57.375  94 
D  127,470  65 

550  19 
1.420.000  00 

$242,967  89 
D33,661  01 
D 21.189  49 
D 37,788  21 
83,202  95 
36,555  96 
0  36,286  03 
45  74 
S3S,847  80 
0  38,932  53 

1    1,027,585  02 

0  16,909  99 
D  57,683  01 

0  80.244  69 

$2,256,420  00 
87,500  00 
68,620  00 
53,527  78 
'86,560  00 
12,500  00 
100,000  00 
25,000  00 
1,690,117  78 
•188.400  00 
/    1,025,034  66 
\       « 37,208  33 
15,977  21 

$19,667  45 
4,880  75 

78,271  70 
354.852  62 
9.802  22 

29,773  68 
329,949  55 
148,525  48 
975. 7SS  io 

19,480  42 
123,824  81 

'$271,130  75 

24,729  46 
19,330  64 

75,916  81 

8  420,000  00 

$3,303,466  73 

$7,524,575  32 

$1,067,662  60 

$4,376,747  98 

$1,239,005  59 

$271,130  75 

$76,939  16 

$86,317  96 

$8,981  56 
0  29,312  26 
0  324,885  12 
045,916  58 
D 23,249  89 
0  323,660  09 
40.076  37 
D 697. 966  01 
0  677.507  07 
2.892  30 
0  7,677  20 
D 2.129  39 
D68i.m  36 
55,320  48 
0  1,988  65 
65,650  01 
169,983  28 

n  ^  fifi7  77 

0  6,227  44 
176,869  91 

$12,500  00 

$682,965  26 

11,852  31 
67,733  89 
7,118  24 
201,079  13 
17,265  57 
SSI .98S  SO 
ini  940  7^ 
5.771  43 
1  014  16 
2^411  51 
ill, 137  83 
4,365  26 
^  464  36 
823  18 
1  341  25 
2^961  45 
2,375  21 
lo'.330  71 

316.177  33 
580.424  56 

11.213  05 
982.504  00 
397.631  69 
e,S7i.l98  59 
1,938,749  86 

10,633  12 
D  5,639  97 

72,024  86 
1,015.767  87 
113,101  19 
'  55,725  31 

47,999  30 

51,892  28 

77,468  09 

U9,758  09 

329,369  02 
263,685  10 

185,787  43 
14,687  70 
158,316  43 
434,934  28 
177,801  90 
l,65i.49S  00 
44,579  32 

575,930  00 

l,18l.m  IS 
240,370  75 

1,616  25 

73,866  95 
118. U6  17 
234,334  73 

3iS.017  00 
59,179  87 

30.000  00 
45  000  00 

9,858  95 
4,121  27 
170  42 
83,540  65 

331.016  oe 

sw)  no 

134.179  87 

500  00 

$508,456  84 

$4,839,824  55 

0  $1,105,517  46 

$1,557,680  99 

$2,104,965  29 

$500  00 

$9,113  93 
56  03 
935  37 

$61,210  55 
4.947  89 
D67.653  05 

'=0$»4,781  46 
01,750  67 
02,003  09 

$103,145  58 

$13,318  31 
2,160  00 

■n7,260  32 

$10,105  33 

D  $1,494  61 

0  $58,535  22 

$120,405  90 

$15,478  31 

$3,822,028  90 

$12,362,905  26 

0  $96,390  08 

$6,054,834  87 

$3,359,449  19 

$271,630  75 

$4,583,735  79 

$44,462,603  17 

$2,174,647  94 

$22,676,029  53 

$3,446,721  92 

$7,841,057  37 

stock  and  bonds,  is  excluded  from  non-operating  income  and  also  from  Rent  for  lease  of  other  road 
and  equipment. 

•  Exclusive  of  accumulated  and  unpaid  interest  amounting  to  $206,854.72  for  the  two  months 
ended  June  30,  1925  on  $20,685,472  face  value  Forty-year  6%  Income  Gold  Bonds,  which  interest 
has  not  been  declared  due  and  payable. 

'  Represents  annual  rental  paid  by  the  New  York  Central  R.  R.  Co.  for  lease  of  steam  portion 
of  the  New  York  &  Harlem. 

8  Represents  interest  on  bonds  paid  directly  to  bondholders  by  New  York  Central  R.  R.;  see 
note  7  above. 

•  Discontinued  operation  May  18.  1924  but  Company  has  not  gone  out  of  existence. 

1*  Figures  covering  operation  by  City  of  New  York  since  December  1,  1923  are  not  available. 
"  Richmond  Light  &.  R.  R.  includes  here  $2,972.02  properly  chargeable  to  Surplus. 
"  Includes  D  $58,863.03.  representing  income  from  lighting  properties  for  month  of  July,  1923. 
^  Neither  taxes  nor  interest  (estimated  at  5%)  on  Corporate  Stock  Bonds  and  Special  Revenue 
Bonds  is  paid  out  of  trolley  earnings,  but  is  reported  for  comparison  with  other  roads. 
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TABLE  XV.    Condensed  income  (and  surplus)  statements, 


OpERATiNC  Street  Railways 


Deductions  from  Gross  Income  —  Coriduikd 


Other  rent 


Other 
deductions  2 


Total 
deductions 


Year's 
increase  or 
(D)  decrease 


Rapid  Transit 
Interborough  Rapid  Transit  

Subway  division  

Elevated  division  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Surface 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Westchester  Electric  

Third  Ave.  Ry .  System  in  City . . 

Second  Avenue,  Receiver  

New  York  Railways  Co.  (to  April  30,  1925). .. 
New  York  Railways  Corp.  (from  May  1, 1925) . 

Eishth  Avenue  

Ninth  Avenue  

New  York  &  Harlem: 

Traction  lines  

Steam  lines  


Total  

Brooklyn  and  Queens  Surface 

Brooklyn  Heights,  Receiver  i"'  

Williamsburg  Bridge  Line   

Brooklyn.  Queens  Co.  k  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  k  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Man.  Transit  surface. 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County,  Receivers  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Receivers  

New  York  &  Long  Island,  Receivers  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total  

Richmond  Surface 

Richmond  Light  &  R.  R  

Southfield  Beach  

City  of  N.  Y.,  Dept.  of  Plant  and  Structures. . 

Total  


t2S9M0  S5 
23,806  24 
215,634  11 
297,601  81 


tS, 265,880  00 
1,694,884  63 
570,995  37 
10,980  50 


t2i,n6,m 

12,900,524  15 
8,275,904  73 
5,915,367  79 


terfi,oii  7.5 

225,268  14 
450,744  61 
151,283  28 


$537,042  16 


$2,276,860  50 


527,091,796  67 


$827,296  03 


$5,882  48 
33,303  70 
75,051  28 

170,623  90 

117,011  58 
49.796  13 

341,869  12 
60,714  45 

854,262  64 
1,268  70 
97,390  48 
21,191  32 
1,450  00 
27,720  00 

103,432  50 


6 $835,889  90 
2,916  60 


$1,106,705  64 


$115,917  36 

77,778  31 
4,537  80 

97,288  49 
126,548  30 
422,070  28 
208,030  75 


100  00 
73,631  46 

281,762  21 
11,451  21 
64,086  55 
11,349  05 
31,458  69 
65,362  22 
36,073  76 

219,781  48 


$923,613  95 


$11,263  37 
483  87 
19,932  34 


Total,  street  surface  lines. 
Grand  total  


$31,679  58 


$2,061,999  17 


$2,599,041  33 


1,674 
39,480  00 
371  79 
6,653  39 


'680,821  38 
'» 119,687  05 


-53,117 
128 
221 
580 
252 
92 
778 
234 
5,407 
209 
2,198 
178 
42 
47, 


,859  83 
601  05 
942  98 
679  18 
853  80 
441  60 
472  06 
239  93 
090  43 
149  12 
202  08 
086  70 
156  67 
050  64 


179,349  31 
420,000  00 


$351,235  23 

5,092  56 

20,683  41 

32,100  14 

20,610  88 

12,868  40 

86.346  41 

14,268  60 

543,205  63 

D 9,046  50 

D 235,351  73 

D  91, -528  19 

2,259  38 

D 11,658  65 


$1,687,494  99 


$8,681,084  95 


$197,879  94 


$695,465  26 


$75  00 
3,125  00 


6,849  00 


10,049  00 

13,461  09 
3,559  05 


17,020  14 


631 
359 
162 
1,115 
304 
3,268 
506 
3 
1 

147 

659 
304 
64 
51 


119 


148  81 
276  11 
854  23 
001  77 
350  20 
096  38 
,441  91 
,559  05 
746  25 
498  41 
,S45  62 
965  81 
086  55 
208  00 
579  96 
032  64 
614  41 
487  57 


D  $48,979  04 
D29,312  26 
28,219  28 
27,242  09 
D  26  37 
21,672  22 
D 16,028  02 
D  17,212  10 
D  57,695  40 
146  11 
D  300  01 
4,458  01 
D  53,391  29 
D 11,334  78 
11,475  75 
5,785  73 
D  11,2.59  59 
581  75 
D 5,359  07 
D  10,110  21 


$27,069  14 


$4,613,829  37 


D  $80,713  60 


$127,727  26 
2,643  87 
37,192  66 


$14,753  75 
D32  48 
19,443  74 


$167,563  79 


$34,165  01 


$1,714,564  13 
$3,991,424  63 


$13,462,478  11 


$151,331  35 


$40,554,274  78 


$978,627  38 


^  See  this  note  on  preceding  double  page. 

'  Includes  charges  on  account  of  amortization  of  debt  discount,  income  tax  on  bond  interest 
assumed,  sinking  fund  accruals,  etc. 

3  For  details  see  abstracts  of  companies'  returns. 

*  Several  companies,  indicated  by  footnote  4,  have  not  made  charges  to  the  account  .Accrued 
Amortization  of  Capital,  in  accordance  with  the  accounting  order,  and  this  affects  the  significance 
of  the  SurpUis  returned  by  each. 

5  Of  which  $378,000  is  payable  July  2,  192.1. 

^  Inclutles  Loss  on  Operations  of  Others,  .$790,(117.2.5. 

'  Includes  Adjustment  of  Surplus  Charges  of  contrcjUed  companips,  Cr  $21o,90o..')2  and  appro- 
priations to  Reserve  for  Loss  or  Gain  on  Operation  of  Others,  Dr  $14S,ti()1.99. 
'  Includes  Cr  $617,411.81,  net  gain  on  property  sold. 

'Consists  of  $324, 140. .50,  "  extra-ordinary  expenses  involved  in  the  Receivership  proceedings  " 
and  $350,680.88  account  Operation  under  Agreements,  as  follows: 
Interest  on  bonds: 

23rd  Street   $10,080  (1.5  (March  13  to  April  30) 

34th  St.  Crosstown   (),720  43  (March  13  to  April  30) 

Bway.  &  7th  Ave   339,5i<3  33  (July  1,  1924  to  April  30,  1925) 

Sinking  Fund  —  23rd  St   296  47  (March  13  to  April  30) 
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year  ended  June  30,  1925:    (A)  Operating  companies  —  Concluded 


Net  Corporate  Incohi 
OR  (D)  Loss 

SoRPLDs  Account 

Total  for 
for  the  year 

Year's 
increase  or 
(0)  decrease 

Accumulated 

balance 
June  30.  1924 

Oividends 

Net 
adjustments ' 

Accumulated 

balance 
June  30.  1925  < 

'tl.li6,7S7  31 

t75.eiO  48 

mi. 534  07 

Drf8.457  83 

t I, 529, 863  66 

■  03,181,044  12       0  768.245  73 
3,861.113  93l       1.368.131  51 

2,783,661  90 

'$3,024,000  00 

Or  14,058  52 

3.606.717  31 

$5,007,901  34      SI. 443. 741  99 

$3,175,195  97 

Or $22,516  35 

$5,136,580  86 

'  ?56,904  59i     D $108,267  34 
1  n.^«  fus  .m'      nas  7.w  .w 

0 $2,467,679  35 
0  428,703  64 
O 1,273,882  54 
66.681  59 
01,172.765  18 
0  536,707  54 
49.502  73 
0  1,970.431  95 
D  7. 733. 985  88 
02,185.706  14 
1  017,455,798  00 

■Cr $102, 993  41 
OrQS  Q7Q  IS 
Or  47,200  28 
»Cr393,513  85 
Or 37,559  70 

0  52.307,781  35 
D. 565. 731  35 
D  1.. 533, 985  22 
301,152  14 
01,228.83  6  28 
0  604,996  34 
O 336.246  87 
02,086,457  94 
D8.S6S  883  21 

<  0  2,342,212  36 

("1 
513,784  82 

<  i3  t  .      107  89 

*,  "1,620.509  61 
« 722.387  67 

'0  212,902  40 
'  0  159.043  30 
018,511  40 
0  68,288  80 
'  0212.058  98 
'  0120.529  54 
D77g,i78  36 
O 152.263  58 
(  '0888.885  85 
\       89,971  18 
0  99,532  61 
0  174,521  29 

n 17S  799  12 

D 41. 872  90 
D  69,888  35 
62,592  07 
23.687  56 
O 122.632  44 
0  14.222  86 
1  309.357  83 
0  29.886  03 

1    1.262.936  75 

74.618  20 
0  59,942  39 

n  68  .M6  04 

Or  173,690  62 
Cr 4,503  55 
Cr  143.581  OS 
Or 4. 242  64 
Or  55,411  77 
'2Cr413,813  64 
"Cr 412, 147  65 
Cr 56,291  34 

"3,620,492  85 
"1,744,739  56 

901,186  79 

1,000.000  00  

■'$1,000,000  00 

0 $1,156. 509  63        $869,782  66 

OS21.109.070  82 

$1,000,000  00 

Cr  $966,179  25 

"0  53,919,305  58 

D$609,117  30 

$57,960  60 

0  $4,930,037  19 

Or $30,482  94 

<0$5,569,637  43 

D 314.971  48 
221.148  45 
0151,641  18 
0  132.497  77 
93.281  49 
Dm. 7 97  79 
1,432.307  95 
7.074  07 
0  7,386  22 
0  75,473  55 
1,316,521  25 
0191,864  62 
■D  8,361  24 
0  3,208  70 
0  28,687  68 
37,539  28 
0  42,146  32 
D 136.729  28 

0353.104  40 
0  73,158  67 
0  23,223  52 
D 345.332  31 
56,104  39 
D 680,753  91 
O  619.811  67 
2.746  19 
0  7,377  19 
O  6,587  40 
D 631, 030  07 
66,655  26 
D 13,464  40 
59.864  28 
181,242  8" 
O  6.449  52 
0  868  37 
286.980  12 

01.765,435  49 
1.110,480  70 
0  548.214  08 
0  1,624.343  24 
179,106  87 
D  7.578,442  43 
2,877.392  40 
12.940  64 
48,213  33 
O  1,028,767  94 
1,909.778  43 
0  5,773,423  22 
20,704  97 
0  409,995  40 
0 1,020.310  98 
81^804  16 
0  639,676  75 
D  7,740,897  22 

Cr  148,876  87 
Or  11. 670  04 
Or  64  91 
Or  103,728  38 
Cr 29,363  95 
Cr  32,294  55 
18  Or  292. 859  49 
Cr580  97 
Or  1.046  S3 
19  Or 20,557  61 
rk  272,767  74 
Or  61,209  21 
Or 4,200  00 
Or4,011  14 
Or 9. 420  74 
Cr5.185  20 
Or  129  80 
Dr  73,785  69 

01,931,530  10 
1,319,959  11 
0  699,920  17 
O  1,860,569  39 
301,752  31 
D  8.439.945  67 
2,676,986  16 
20,595  68 
39,780  28 
'  0 1,083,683  88 
l'.653'.678  24 
*  0  6,026,497  05 
8,143  73 
0  417,215  24 
•01,058,419  40 
103,528  64 
D 681.952  87 
D8.072.41S  19 

$1,339,854  70 

1,339,854  TO 

21,000  00 

21,000  00 

$225,995  18 

0 $1,024,803  86 

O$13,409,561  22 

$1,360,854  70 

Or  $314,258  88 

0$14.858.679  62 

0 $66,516  "1 
2,304  02 
0104,845  71 

0 $69,535  21 
D1.718  19 
0  21.446  83 

0 $82,570  67 
14.625  51 
0  166,770  59 

Or $10,632  59 
Dr224  24 
Or 2,985  72 

O $159,719  97 
M6,705  29 
<  0  274,602  02 

0 $169,058  40 

O $92,700  23 

01234,715  75 

Or $13,842  55 

O $417,616  70 

0  $1,099,572  85 

0  $247,721  43 

0 $34,753,347  79 

$2,360,854  70 

Cr $638,077  82 

'■0819.195,601  90 

$3,908,328  39 

$1,196,020  56 

0 $31, 578, 151  82 

$0,384,854  70|    Cr $615,561  47l'>D $14,059,021  04 

"  Includes  $113,575.95  account  Operation  under  Agreements,  as  follows: 
Interest  on  bonds  (May  1  to  June  30,  1925) 


Bway.  &  7th  Ave   $83,958  34 

Bleecker  St.  &  Fulton  Fy   4,666  67 

23rd  Street   16.250  00 

34th  S'.  Crosstow-n.   8.333  33 

Sinking  Fund  —  23rd  St   367  61 


"  Deficit  at  April  30,  1925  of  $18,380,095.62  is  excluded  from  this  column  showing  balance  at 
June  30,  1925. 

1'  Of  which  $413,709.44  is  reported  as  Credit  Balance  at  May  1,  1925  "  equivalent  to  four  months 
interest  to  April  30,  1925  on  Income  Bonds." 

1'  See  note  19,  first  double  page  of  Table  XVII,  A. 

'*  Includes  profit  on  sale  of  property,  $588,174.99. 
Represents  dividends  paid  direct  to  stockholders  by  New  York  Central  R.  R.;  see  note  7  on 
preceding  double  page. 

■'  See  note  9  on  preceding  double  page. 

1"  See  note  10  on  preceding  double  page. 

"  Includes  Dr  $200,000  for  transfer  to  Casualty  and  Insurance  Reserve  and  Dr  $83,966.28 
%  dissolution  of  Brooklyn  City  Development  Co. 

"  Includes  Cr  .^OS, 40 1.45  for  r:\neellation  of  part  of  Reserve  for  Increased  Rates. 
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TABLE  XV.    Condensed  income  (and  surplus)  statements, 


Lessor  and  Subsidurt  Coupanies 
WITH  Lessees  and  Controluno 
Corporation  Indicated 


Non-Operating  Revenues 


Rent 
of  road  and 
equipment 


Interest' 


Total 


Non- 
operating 
revenue 
deductions 


Non- 
operating 

iDCome 


Rapid  Transit 
Interborough  Rapid  TraDsit: 

Rapid  Transit  R.  R  —  City  of  N.  Y.2 
Manhattan  Railway  


Total. 


Manhattan  and  Bronx  Surface 
Third  Avenue: 

Kingsbridge  

Union: 

Bronx  Traction  

New  York  Railways'  

Bleecker  St  &  Fulton  Ferry   

Broadway  &  Seventh  Avenue  "  

Christopher  &  Tenth  Street  "  

42d  Street  &  Grand  St.  Ferry 

Sixth  Avenue   

34th  Street  Crosstown  '»  

23d  Street '»  


Totol. 


Brookltn  Surpace 
Coney  Island  &  Brooklyn: 

De  Kalb  Ave.  &  North  Beach. 


Richmond  Surface 
City  of  N.  v.,  Dept.  of  Plant  &  Str.: 
Staten  Island  Midland,  Receiver. 

Grand  total  


$2,644,905  28 
<5, 459, 211  35 


6,657  24 


$2,644,905  28 
5,465,868  59 


$35,898  99 


$2,644,905  28 
5,429,969  60 


$8,104,116  63 


$6,657  24 


$8,110,773  87 


$35,898  99 


$8,074,874  88 


S6,000  00 
390,311  1,5 
"29,424  72 


109  47 


$6,000  00 
392,379  69 
29,424  72 
109  47 


tm,960  «e 
25  00 
114,848  29 


'2  94,103  23 
"101,344  08 

'2  34,946  24 
« 130,493  18 


25  92 
561  37 


1,371  38 


94,129  15 
101.905  45 

34.946  24 
131.864  56 


$396,311  45 


$2,068  14 


$398,379  59 


$12  14 


$12  14 


$27  47 


$27  47 


$8,500,428  08 


$8,764  99  $8,509,193  07 


$6,000  00 

i71,J,19  S3 
29,399  72 
D 114,738  82 


25  00 
5,986  97 


75  00 


94,104  15 
95,918  48 
34,946  24 
131,789  56 


$120,960  26 


$277,419  33 


$12  14 


$27  47 


$156,859  25 


$8,352,333  82 


Note. —  When  the  lessee  pays  the  interest  on  the  bonded  debt  of  the  lessor  direct  to  the  holders 
of  the  bonds,  the  amount  of  such  accruals  is  entered  in  this  table  as  a  part  of  the  rental  and  also  as 
an  income  deduction,  whether  or  not  it  appears  on  the  books  of  the  lessor.  When  the  corporate 
expenses  of  the  lessor  company  are  paid  wholly  or  in  part  by  the  lessee,  in  addition  to  a  fixed  rental, 
the  amount  of  such  expenses  as  reported  by  the  lessee  is  entered  in  this  table  as  part  of  the  rent 
received  and  as  a  non-operating  revenue  deduction. 

'  Except  as  noted. 

*  Contracts  1  and  2  only;  figures  reported  by  the  Interborough.  T\  hile  the  City  of  New  York 
has  street  railway  fixed  capital  under  Contracts  3  and  4,  no  income  has  been  received  from  it  yet, 
hence  no  entries  appear  in  this  table. 

'  Sinking  Fund  accruals  on  City  bonds. 

<  Includes  $3,600,000  dividend  rental,  of  which  $600,000  represents  1  per  cent  for  dividend  rental 
unpaid  in  second  quarter  of  1924. 

^  Includes  miscellaneous  non-operating  revenue,  32,046.69. 
^  Amortization  of  debt  discount  and  expense. 
'  See  note  4. 

^  Respondent  accrues  no  rental  from  lease  of  road  and  no  interest  on  its  note  to  the  Third  Avenue. 

•  Fort  George  &  Eleventh  Avenue  R.  R.  Co.  reports  '*  None  "  for  Income  Statement  and  Surplus. 
'0  Effective  March  13,  1925,  the  New  York  Railways  surrendered  these  properties  under  lease 

and  began  operation  of  the  properties  under  agreement;  see  note  1,  Table  XVI  C. 
"  Operated  under  agreement;  see  note  1,  Table  XVI  C. 

"  Represents  entire  rent  accrual  to  March  13,  1925,  whether  paid  or  in  default.  Of  lhe.« 
accruals,  amounts  actually  received  during  the  year  were  as  follows; 

Bleecker  St.  &  Fulton  Ferry   $19,569  89  interest  on  bonds 

34th  Street  Crosstown   34,946  24  interest  on  bonds 

23d  Street  ^  52,419  35  interest  on  bonds 

\   1,541  63  Sinking  Fund  contributions 
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year  ended  June  30,  1925:    (Bl  Lessor  and  subsidiarj  companies 


Dbdoctions  From 
Gross  Incohk 

Net 
corporate 

income 
or  (U)  loss 

SttRPLDS  ACCOONT 

Inter  6st 
on  funded 
debt 

Other 
deductions 

Accumulated 

balance 
June  30,  1924 

Dividends 

Net 
adjustments 

Acctimulated 

balance 
June  30. 1925 

$2,076,163  37 

1,808,240  00 

"$568,741  91 

6 1)71  35 

$3,620,758  25 

$7,628,349  19 

$7,649,107  44 

$3,884,403  37 

$o69,713  26 

$3,620,758  25 

$7.6^8.349  19 

fro     CrU^    iV^A  AA 

$3,600,000  00 

  $7,649,107  44 

$7,260  o2 
1.541  63 

So. 052  98 

D  105,772  03 
3.683.202  79 
183,199  68 
843,587  45 
240,877  98 
1,003,588  72 
757,720  95 
D  8,048  00 
662,276  01 

S5,052  98 

D 107.037  55 
4,739,941  58 
"193,029  51 
■n. 675. 540  83 
"241.577  98 
"1.097.692  87 
"800.043  80 
D  8.048  00 
"740,104  59 

D $1,265  52 
D 40.807  78 
9,829  83 
D 318,488  82 

tsio.ess  is 

"19,569  89 
"203,750  00 

(") 
(») 
(") 
(») 
(") 

Ct  11.097,546  57 

i5Crl,156,442  20 
Cr  700  00 

94,104  15 
95,918  48 

"34,946  24 
"52,419  35 

"Dr53,595  63 

'»i,54i  63 

77,828  58 

(") 

$310,685  48 

$8,807  15 

D  $42,073  30 

$3,582,483  74 

Cr  $1,097,546  57 

$4,637,957  01 

S12  14 

S117  37 

$129  51 

1 

$50,000  00 

S6,031  84 

D  $56,004  37 

1' $213,463  68 

Dr  $2,970  65 

"$154,488  66 

$4,245,088  85 

$o&t,5o2  25j$3,522,692  72j$ll,424,413  98 

$3,600,000  00|Cr$1.094,575  92 

$12,441,682  62 

"  See  note  12. 

^*  See  notes  12  and  15. 

"  Di\'idend8  on  stock  guaranteed  by  lessees  as  part  of  rental  but  in  default  are  included  in  Accu- 
mulated balances.  June  30,  1925,  as  follows: 

Bleecker  St.  &  Fulton  Ferry   $90,435  48  from  July  1.  1918-March  12,  1925 

Broadway  &  Seventh  Ave   1.110,403  23  from  Oct.  1,  1918-January  15,  1924 

Christopher  &  10th  St   268,666  66  from  April  1.  1919-June  1.  1924 

42d  St.  4  Grand  St.  Ferry   823.403  23  from  Feb.  1,  1919-March  12.  1925 

Sixth  Avenue   536.344  08  from  July  1.  1921-March  12.  1925 

23d  Street   660.483  81  from  Feb.  1.  1919-March  12.  1925 

Allowances  for  corporate  expenses  in  default  are  also  included:  Bleecker  St.  &  Fulton  Ferry, 
$3,719.35  (Jan.  1,  1919-Mar.  12,  1925) ;  23d  Street.  $9,298.39  (Jan.  1,  1919-March  12.  1925). 

"  For  details,  see  abstract  of  company's  return. 

"  Represents  interest  for  six  months  ended  Dec.  1.  1924.  paid  by  New  York  Railways  Co..  for 
which  the  respondent  gave  a  note.  Interest  for  the  next  six  months  was  paid  by  the  New  York 
Railways  Corp.  but  neither  accrual  nor  payment  are  reflected  in  income  statement  as  respondent 
gave  no  note  and  books  are  kept  on  cash  basis. 

"  Sinking  fund  accruals. 
Represents  "  Receiver's  Equity  *'  or  the  difference  between  $1.000.(X)0  common  stock  and  the 
deficit  at  June  30.  1924  and  June  30,  1925.  respectively. 
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TABLE  XVI.    BALANCE  SHEETS  AS  OF  JUNE  30,  1925:    (A)  Summary  ot 

§  I. 

Accounts 

details 

see 
Table 

Rapid 
Transit 
Companies 
Div.  B,  §  1 

Third  Avenue 
Railway 
System  > 
Div.  B,  §  2 

Other 
Manhattan 
Div.  B,  §  3 

Fixed  Capital  —  Gross  Investment 

XVII 
XIX,  A 

$479,181,109  28 
2.639,106  13 

$76,630,552  15 
2,364,841  25 

$70  074  Qft7  e;o 
534,042  83 

Less  Accrued  amortization  of  capital  

$476,542,003  15 

«74  9fi<;  71(1  on 

«7q  440  Q24  7fi 

Other  Investments; 

Miscellaneous  investiuentiS 

XVIII 
XVIII 

XVIII 

$24,596,141  84 
879,767  50 

$35,571,922  90 
2^276! 887  08 

$15,032,299  03 

Total  other  investments 

$25,475,909  34 

040     Of\f\  AD 

$37,848,809  98 

tfi  c   000  nf\r\  AO 

$15,032,299  03 

Current  Assets: 
Cash 

$6,995,503  00 
2,271  97 

o  A  OK  ^ 1 A  no 
o,4o5,41U  yd 

323  51 

#i  OA    CtH  CI 

•484,010  51 

OO    1 AA  CT 
^^,100  07 

159,305  20 

toca  OA E  0  c 

•860,^05  00 

Special  deposits: 

RinkincT  funds  uninvested 

Funded  debt  reacQUired  in  sinlcins  and 

Cash  in  sinking  fund 

842,388  97 

301,899  94 

Proceeds  of  sale  of  Equip.  Trust  Certificates.  . 

Bills  and  accounts  receivable 

1  031  053  69 
■476U13  59 

390,696  75 
1  08q'q14  5Q 

2,729,747  56 
64,583  14 
2*1  842  17 

1 ,462,238  00 
37^500  00 

1  nf PrP^f  linn  niviflpnnQ  rpppivsinip 

Controlling  account  (sec  cohItq') 

Second  Avenue  R.ailroad  Co.  Kst&te  Account . 
Other  current  assets 

$27,486,872  73 
3,8S2.879  83 

748,388  18 

$5,486,016  16 
746! 299  70 

MaTFRIALS  \ND  Sl'PPLIES 

Total  floating  capital 

531  3fi<)  752  56 

,40l,'llu  Of 

S6  232  8fi 

MlSf'ELLANEOUS  TkMPORAR Y  DkBI  I S : 

Construction  in  process 

$226,733  10 

Tpmnnrfirv  5*nv?inppfl  tn  oQ^ni^tfifpn  f*nmTiflniP^ 

£7  061  58^  84 
395,804  3^ 
10  522,58)  '2 

$8,975,448  96 
26,408  95 
1,105! 526  23 

Prepayments 

101,849  59 
386  6  )6  68 
l',376  15 

U namorti /ed  debt  discount  and  expense 

Contingent  assets 

Deficit  accruals  payable  from  future  earnings.. 

61,003,635  i3 
10  093  460  3£ 
50!910!l75  05 

Contract  No  3 

Ti^lpvntpH  Rvfpndinn  f^prfifipal'Pia 

Assets  ttiken  over  by  Receiver  (sec  contra} 

Liabilities  liquidated  by  Receiver  (see  contra).. 

Purchase  of  car  lease  warrants  (see  contra) . .  . . 

B  -M.  X.  Oorp.  Bond  Interest  Adjustmenl 

580,281  58 
630,400  00 

B.-M.  T.  Corp.  Trustee,  Joint  Stock  Purchase 

3,502,754  23 

Accrued  amortization  of  capital^ — debit  balance 

XIX,  A 

2,384,257  37 
1,483,396  62 

146,239  67 

3,721,894  54 

$84,061,941  2S 

$10,253,623  81 

$7,941,274  29 

$617,449,606  30 

$126,105,555  56 

$108,646,813  94 

'  Repreaento  total  for  Third  Avenue  Railway  System  Companies  which  file  annual  reports  with 
this  Commission;  not  a  consolidated  balance  sheet  for  the  entire  aysteni. 
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condensed  statements  for  operating,  lessor  and  subsidiary  companies  by  systems  or  groups 
Assets 


Street  Shrface  Companies 

Grand  total 

Brooklyn- 
Manhattan 

Transit 
Div.  B,  5  4 

Other 
Brooklyn 
Div.  B,  §  5 

Queena 
Div.  B,  §  6 

Richmond 
Div.  B,  §  7 

Total 

$73,155,603  70 
823,870  10 

$35,680,924  37 
936,103  40 

$14,875,820  66 
826,198  72 

$6,552,178  46 
152,556  44 

$286,870,046  93 
5,637,612  71 

$766,051,156  21 
8,276,718  87 

$72,331,733  60 

$34,744,820  97 

$14,049,621  94 

$6,399,622  02 

$281,232,434  19 

$757,774,437  34 

$5,393,658  42 

$235,720  45 

$60,403  75 

$340,501  00 

$56,834,505  55 

2,276.887  08 

$81,430,647  39 

3,156,654  58 

$5,593,658  42 

$235,720  45 

$60,403  75 

$340,501  00 

$59,111,392  63 

$84,587,301  97 

$1 ,230,277  55 

$862,825  62 

$397,984  94 

$50,149  80 

$3,892,059  77 
22,100  67 
159,305  20 

$10,887,562  77 

24,372  64 

8,644,716  12 
323  51 
12,360,785  99 
3,269,091  37 
5,003,055  60 
2,063,580  93 
23,842  17 
1,462.238  00 
46.089  18 

231,698  80 

116,941  17 
3,269,091  37 
238,725  32 
2,209  94 

327,961  06 

44,666  66 

1,864,889  94 
3,269.091  37 
3,972,001  91 
1,587,167  34 

23,842  17 
1,462,238  00 

46,089  18 

542,344  54 
421,528  29 

59,440  51 
8,931  38 

11,047  23 

8.589  18 

$2,425,849  18 
4,709  65 

$4,489,793  42 
10.988  67 

$802,907  07 
157,038  90 

$105,197  03 
180.225  60 

$16,298,785  55 
1,847,650  70 

$43,785,658  28 
5,730,530  53 

$2,430,558  83 

$4,500,782  09 

$959,945  97 

$285,422  63 

$18,146,436  25 

$49,516,188  81 

$238,198  28 
2,221  47 
16,276  46 

$464,931  38 
10,265,856  84 
278,607  98 
1,732,452  64 
1,376  15 

$464,931  38 
17,327,442  68 
674,412  36 
12,255.03  2  67 
1,376  15 
61,003.635  iS 
10,093,460  38 
50,910,175  05 
8,092,605  70 
3.686,875  48 
315,909  25 
2,351,284  63 
1,137,610  46 
600,773  84 
429,120  01 
1.627,000  00 

I  I Qli , loo  £0 

1,929,710  00 
1,636,843  44 

1,077,560  00 
1,421,451  50 
3,502,754  23 
2,384,257  37 
6,412,639  89 

$1,117,000  00 
82,039  77 
92,187  50 

$171,186  41 
16.245  39 

$55,787  82 
148,072  23 

8,092,605  70 
3,686,875  48 
315,909  25 

8,092,605  70 
3,686,875  48 
315,909  25 
2,351,284  63 
1,137.610  46 
600,773  84 
429,120  01 
1,627.000  00 
1.612,155  26 

1,929,710  00 
1,056,561  86 

447,160  00 
1,421,451  50 
3,502,754  23 

2,351,284  63 
1,137,610  46 
600,773  84 
429,120  01 

1.627,000  00 
1,612,155  26 

1,929,710  00 
1,056,561  86 

447,160  00 

1.421,451  50 

728,321  55 

31,436  05 

165,586  54 

135,764  92 

4,929,243  27 

$9,951,769  62 

$3,474,451  36 

$12,448,408  77 

$1,813,912  63 

$45,883,440  48 

$129,945,381  73 

$90,307,720  47 

$42,955,774  87 

$27,518,380  43 

$8,839,458  28^  $404,373,703  55 

$1,021,823,309  85 
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TABLE  XVI.   Balaace  sheets  as  of  Juae  30,  1925:   (A)  Summary  of 

§  2.  Liabilities 


Accounts 


For 

details 
see 
Table 


Rapid 
Transit 
Companies 
Div.  B,  §  1 


Third  Avenue 
Railway 
System  ' 
Div.  B,  §  2 


Gross  Capitauzation: 

Capital  stock  

Fimded  debt  

Other  capitalization. 


XX,  B 
XX,  C 
XX,  D 


$116,339,516  23 
374,103,349  02 


$28,840,700  00 
59,468,700  00 
18,372,485  53 


Total  gross  capitalization  

Capitalization  Applicable  to  "  Steam  Line" 


$490,442,865  25 


$106,681,885  53 


Expended  for  Betterments  by  Lessee. 
Capital  Expenditures  from  Schplus  . . . 


UNruNDED  Debt: 

Taxes  accrued  

Receiver's  certificates  

Tort  creditors  

Judgments  unpaid  

Matured  funded  debt  unpaid  

Working  advances  due  associated  companies. . 

Amounts  due  associatied  companies  

Miscellaneous  bills  and  accounts  payable.  . . . 

Car  lease  warrants  (bills  payable)  (see  contra) 

Interest  accrued : 

On  income  bonds  

On  other  funded  debt  

On  unfunded  debt  

Rent  accrued  for  lease  of  road  

Other  rents  accrued  

Dividends  declared  

Funded  debt  of  associated  companies  deliver- 
able to  Reorg.  Comm  

Corporation  

Receiver  in  Foreclosure  

Receiver  —  other  than  in  Foreclosure  

Assets  taken  over  by  Receiver  (nee  contra) .... 

Liabilities  liquidated  by  Receiver  (see  contra) . 

Controlling  accounts  between  Receiver  and 
Corporation  (see  contra)  

Second  Ave  R.  R.  Co.,  Estate  Account .  . 

Scrip  certificates  for  arrears  of  dividends  on 
stock  of  Manhattan  Ry  

Due  for  wages  and  salaries  

Other  unfunded  debt  


$3,884,518  21 


$667,440  91 


XX,  C 


3,553,449  81 
2,334,252  57 


,513,035  53 

'sisisss'ig 


7,970,553  93 
86,727  69 

3,642,738  41 
33,330  82 
387,755  50 


5,409,486  25 
676,182  50 
1,278,601  51 


26,570  25 
395,975  33 


86,313  80 
38,886  27 


Total  unfunded  debt. 


$22,315,872  52 


$15,183,504 


Propertt  and  Leasehold  Liability  Suspense 
Account  


Reserves,  Including  Suspense  Credit  Bal- 
ances  


XIX,  B 
XIX,  B 


$91,905,180  23 


$12,705,032  85 


Special  Surplus  

Corporate  Surplus  oh  (D)  Deficit. 
Total  Liabilities  and  Capital  


XV 


$12,785,688  30 


D $8, 464, 867  78 


$617,449,606  30 


$126,105,555  56 


$108,646,813  94 


'  Represents  total  for  Third  Avenue  Railway  System  Companies  which  file  annual  reports  with 
this  Commission;  not  a  consolidated  balance  sheet  for  the  entire  system. 

'  Receiver's  Certificates  of  the  Second  Avenue,  .$3,140,000  are  included  under  Funded  Debt. 
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condensed  statements  for  operating,  lessor  and  subsidiary  companies  by  systems  or  groups 
and  capital 


Street  SuarACE  Companies 

Grand  total 

Brooklyn — 
Manhattan 

Transit 
Div.  B,  §  4 

Other 
Brooldyn 
Div.  B,  §  5 

Queens 
Div.  B,  §  6 

Richmond 
Div.  B,  §  7 

Total 

$21,043,900  00 
26,278,927  50 
27,388,817  87 

$16,670,000  00 
10,307,750  00 
336,045  00 

$5,205,000  00 
2,321,170  00 
1,750,:  00  00 

$4,116,450  00 
4,047,723  86 
36,000  00 

$92,321,119  16 
143.785,743  36 
49,943,348  40 

$208,660,635  39 
517,889,092  38 
49,943,348  40 

$74,711,645  37 

$27,313,795  00 

$9,276,170  00 

$8,200,173  86 

$286,0.50,210  92 

$776,493,076  17 

$19,500,000  00 

$19,500,000  00 

$5,866,288  42 

$5,866,288  42 

$888,000  00 

$888,000  00 

$888,000  00 

$2,532,346  62 
600,773  84 
62,505  92 
90,981  73 
388,800  00 

$1,113,578  97 

$676,994  86 

$271,887  42 
9,000  00 

$6,152,032  23 
609,773  84 
62,505  92 
998,474  05 
2,089,300  00 
6,766,116  90 
13,832,420  07 
5,428,493  42 
429,120  01 

3  5,409,486  25 
9,286,875  98 
8,177,069  07 

$10,036,550  44 
609,773  84 
62,505  92 
998,474  05 
2,089,300  00 
6,766,116  90 
17,385,869  88 
7,762,745  99 
429,120  01 

'5,409,486  25 
17,257,429  91 
8,263,796  76 
3,642,738  41 
442,321  66 

1 ,0ol ,000  00 

1,814,362  32 
541,286  98 
9, 739, 741  13 
2,351,284  63 
1,137,610  46 

23,842  17 

Oft  K7rt  OC 

634,532  80 
991,293  82 

539,324  33 
1,700,500  00 

2,641  98 

253,081  37 

2,578,384  92 
709,677  76 
429,120  01 

1,034,217  31 
1,569,485  22 

8.070,318  84 
249,045  22 

234,195  31 

4,997,200  84 
5,650,317  54 

207.937  50 
176,781  03 

1,182,970  07 
848,844  33 

889,900  07 
91,522  00 

56,450  00 

197.356  34 

7,884  51 

408,990  84 
3,594  32 

1,061,000  00 
1,814,362  32 
541,286  98 
9,739,741  13 
2,351,284  63 
1,137,610  46 

23,842  17 
53,225  23 

3,594  32 

1,061,000  00 

1,814,362  32 
541.286  98 
9,739,741  13 

2,351,284  63 
1,137,610  46 

8,343  16 
47,000  00 

9,086  99 
2,370  00 

17,582  00 
364,179  67 

9,860  71 
19,156  89 

238,557  47 
991.293  82 

$22,701,797  43 

$4,117,051  34 

$25,942,506  09 

$1,789,130  26 

$77,606,457  11 

$99,922,329  63 

$7,800,000  00 

$7,800,000  00 

$7,800,000  00 

$1,334,093  83 

$787,870  05 

$372,116  53 

$113,282  20 

$21,670,393  58 

$113,575,573  81 

$395,380  24 

$395,380  24 

$395,380  24 

D $8,439,816  16 

$1,653,678  24  D$8,072,412  19 

D$l,263,128  04 

D $15, 403, 026  72 

'D  $2,617,338  42 

$90,307,720  47 

$42,955,774  87    $27,518,380  43 

$8,839,458  28 

$404,373,703  55 

$1,021,823,309  85 

3  Exclusive  of  $620,564.16  accumulated  and  unpaid  interest  on  Income  bonds  of  New  Yoric 
Railways  Corporation. 

'  For  difference  of  $1,000,000  from  net  deficit  for  operating  and  lessor  companies  as  shown  on 
the  Income  Statement  (Table  XV,  A  and  B)  see  note  19,  Table  XV  B,  and  note  8,  Table  XVI 
B,  }7. 
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TABLE  XVI.    Balance  sheets  as  of  June  30,  1925:    (B)  Condensed 

§  I.  Rapid  Transit 

Accounts 
ASSETS 

Fixed  Capital  —  Gross  Investment  

Lesa  Accrued  amortization  of  capital  

Fixed  capital  —  net  investment  

Other  Investments: 

Miscellaneous  investments  

Cost  of  bonds  reacquired  and  held  alive.  

Total  other  investments  

Current  Assets: 

Cash  

Special  deposits: 

Sinking  funds  uninvested  

Funded  debt  reacquired  in  sinking  funds  

Cash  in  sinking  funds  

Other  special  deposits  

Bills  and  accounts  receivable  

Interest  and  dividends  receivable  

Total  current  assets  

Materials  and  Supplies  

Total  floating  capital  

Miscellaneous  Temporary  Debits: 

Temporary  advances  to  associated  companies  

Prepayments  

Unamortized  debt  discount  and  expense  

Deficit  accruals  payable  from  future  earnings  

Contract  No.  3  

Elevated  Extension  Certificates  

Accrued  amortization  of  capital  —  debit  balance  

Re-organization  Committee  

B.-M.  T.  Corp.,  Trustee,  Joint  Stock  Purchase  Account  

Other  suspense  

Total  deferred  debit  items  

Total  Assets  

'  This  Balance  Sheet  excludes  $59,602,000  First  and  Ref.  5%  Gold  Bonds  pledged  as  collateral 
with  the  Bankers  Trust  Company,  Trustee,  under  the  collateral  indentures  dated  Sept.  1  &  2,  1918 
and  Sept.  1,  1922,  and  8464,000  bonds  originally  pledged  as  collateral  to  the  Three-year  7%  notes, 
but  which  have  been  released  by  the  Trustee  of  these  notes  and  returned  to  the  Treasury  of  the 
Company. 

'  Debit  balance;  for  amount  see  "Accrued  Amortization  of  Capital,"  below. 
'  Investment  of  Depreciation  Reserve  and  interest  thereon. 

*  Deposit  for  account  of  Sinking  Fund  on  First  and  Refunding  Mortgage  5%  bonds,  S8,485,734.43, 
which  includes  $323.51  cash,  is  made  up  as  follows: 

I.  R.  T.  Co.  Ist  &  ref.  5's   »10, 131,000  00 

Cash   323  51 


Complete  details  are  as  follows: 


Par  Value 
of  Bonds 
or  Sinking 
Fund  Credit  Cash  Cost 


1.  Bonds  purchased  by  company  and  deposited  at  par 

in  part  payment  of  Sinking  Fund  obligations   $4 , 007 , 000  00      $2 , 723 , 469  50 

2.  Pledged  bonds  drawn  from  Collateral  under  Indentures 

of  Sept.  1  &  2,  1918,  by  deposit  of  cash  at  67,  and 
turned  over  to  Trustee  in  part  payment  of  Sinking 

Fund  obligations  at  par   1,521,000  00       1,019,070  00 

3.  (a)  Cash  deposited  by  the  Company  as 

part  payment  of  Sinking  Fund 

obligations   8827,670  00 

(b)  Interest  collected  by  Trustee  on  the 

bonds  in  the  Sinking  Fund   2,130,064  43 


(c)  Total  amount  of  cjish  to  be  accounted  for  by  Trustee       2,957,734  43 

Total   $8,485,734  43 

(Tue  Trustee  has  purchased  .14,603,000  par  value  of  bonds  with  the  cash  shown  in  Item  3  (c), 
which  bonds  cost  the  Trustee,  with  interest,  $2,957,410.92). 
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statements  for  operating,  lessor  and  subsidiary  companies 
Companies 


For        1  Interborongb 
details  see  Rapid 
Table                 Transit ' 

Manhattan         1        New  York 
Railway  Rapid 
OesBor)                    Transit  ^ 

ToUl 

XMIB,  5  1              $220,979,483  59 
XIJC  A      !  (51 

$112,943,654  16 

•$145,257,971  53 
•2.639,106  13 

'"$479,181,109  28 
2,639,106  13 



$220,979,483  59 

$112,943,654  16 

•$142,618,865  40 

$476,542,003  15 

xvin 
xvm 

xvin 

$19,149,420  81 

•879,767  50 

$80,000  00 

$5,366,721  03 

$24,596,141  »4 
879,767  50 

$20,029,188  31 

$80,000  00 

$5,366,721  03 

$25,475,909  34 

$2,826,209  38 

1,186  02 
'  8,485,410  92 
'323  51 
'  10  260  368  60 
691,973  42 
353,672  62 

$66,946  47 

$4,102,347  15 
1.085  95 

$6,995,503  00 

2,271  97 
8,485.410  92 
323  51 
10.495,896  05 
1,031,053  69 
476.413  59 



24.367  SI 
13,035  96 

211,159  94 
326,044  31 
122,740  97 



$22,619,144  47 
2.673.108  73 

$104,349  94 

$4,763,378  32 

$27,486,872  73 
3.882.879  83 

1,209,771  10 

$25,292,253  20 

$104,349  94 

$0,9'.i,14U  i2 

$31,369,752  56 

$7,061,585  84 
275,771  53 
9,904,626  78 
*et.m.63d  is 
10,093.460  38 
50,910.175  05 
2,384,257  37 

$7,061,585  84 
395.804  38 
10.522,580  03 
6t,00S,eSo  iS 
10,093.460  38 
50.910.175  05 
2,384,257  37 
580.281  58 
630,400  00 
1,483,396  62 

$120,032  85 

$617,953  25 

XIX,  A 

580. 28i  58 
630.400  00 
182.091  94 

389,313  51 

'9ii,99i  17 

$81,019,190  46 

$1,529,944  42 

$1,512,806  37 

$84,061,941  25 

$347,320,115  56 

$114,657,948  52 

$155,471,542  22 

$617,449,606  30 

*  Consists  of  the  following : 
1.  Coupon  special  deposits: 

To  meet  interest  on  I.  R.  T.  1st  <fe  Ref.  o's. 
Other  coupon  special  deposits  


2.  Other  Special  Deposits: 

To  meet  di\-idends  on  Man.  Ry.  capital  stock. 
Other  special  deposits  

3.  Bond  Construction  Funds: 


Subway  Contribution  

Manhattan  Third  Tracking . 

Elevated  Extension  

Manhattan  Power  Plant .  .  .  , 


Cash 
$922,753  30 
84,960  99 
552,825  72 
76,091  48 


Total   $1,636,631  49 

Cash  Deposits: 

Construction  funds  and  other  special  deposits: 

Guaranty  Trust  Co.,  Trustee.  First  &  Ref.  mtge.  . 
New  York  Trust  Co..  Trustee: 

Equipment  Trust  Series  "  C   

Other  cash  deposits  


83.364.633  08 
55.885  58 


$1,415,902  00 
57.750  25 


U.  S.  Securities 


$1,000,000  00 
100,000  00 


$1,100,000  00 

447,420  30 

1,962,842  00 
219,303  90 


$3,420,518  66 


1,473,652  25 


2,736,631  49 


2,629,566  20 

Total   $10,260,368  60 


•  Represents  a  claim  on  future  income  precedent  to  the  City  of  New  York's  claim  thereon; 
deferred  charges  concurrently  credited  to  Reser-ve. 
^  Consists  of : 

I.  R.  T.  Co.  Lease  Account  (materials  and  supplies)   $377,322  73 

I.  R.  T.  Co.  Equipment  Reserve  Account   310.434  17 

1.  R.  T.  Co.  Man.  Rv.  Co.  Construction  Cash  Account   216.833  90 

I.  R.  T.  Co.  Amortization  Fund  (Man.  Ry.  2d  Mtge  Bonds)   7,400  37 


Total. 


$911,991  17 


For  footnotes,  8,  9,  10,  see  next  page. 
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TABLE  XVI.    Balance  sheets  as  of  June  30,  1925:    (B)  Condensed 

§  I.  Rapid  Transit 


Accounts 


liabilities  and  capital 

Gross  Capitalization: 

Capital  stock  

Funded  debt  

Total  gross  capitalization  

Unfunded  Debt: 

Taxes  accrued  

Amounts  due  associated  companies  

Miscellaneous  bills  and  accounts  payable  

Interest  accrued  on  funded  debt  

Interest  accrued  on  unfunded  debt  

Rent  accrued  for  lease  of  road  

Other  rents  accrued  

Dividends  declared  

Due  for  wages  and  salaries  

Scrip  certificates  for  arrears  of  dividends  on  stock  of  Manh.  Ry  

Total  unfunded  debt  

Reserves,  Including  Suspense  Credit  Balances  

Corporate  Surplus  or  (D)  Deficit  

Total  Liabilities  and  Capital  


Reference  Footnotes  to  Page  369  —  Concluded. 

s  Company  reports  as  a  Contingent  .\sset,  $18,011,197.04  unearned  preferential  under  Contract 
No.  4  and  Allied  Certificates. 

"Company  erroneously  credited  Fi,xed  Capital  with  $148,371.80,  the  amount  of  tne  "  Reserve 
for  Amortization  of  Capital  prior  to  Contract  No.  4,"  closing  out  the  Reserve;  figures  here  snown 
for  Fixed  Capital  and  for  Accrued  Amortization  of  Capital  have  been  corret^ted  accordingly  by  the 
Division  of  Statistics  and  Accounts. 

10  Exclusive  of  investment  of  City  of  New  York  in  rapid  transit  lines  under  Contracts  1-4;  see 
note  7,  first  double  page  of  Table  XVII,  A. 

Reference  Footnotes  to  Page  371. 

1  See  this  note  on  preceding  double  page. 

'  The  company  states:  "  Taxes  accrued  makes  no  allowance  for  Federal  Taxes  on  Income  from 
date  of  operation  under  Contracts  vrith  the  City  of  New  York  to  January  1,  1924.  Complete 
exemption  to  that  date  is  claimed  because  of  the  profit  sharing  contracts  with  New  York  City." 
At  June  30,  1925  there  was  carried  in  Suspense  $541,910.95  for  Federal  Income  Taxes,  applicable 
to  periods  prior  to  1924,  made  up  as  explained  in  note  3,  first  page  of  Table  XIX,  B. 
'  Due  Rapid  Transit  Construction  Company : 

a/c  Saratoga  Award   $2 , 224 , 457  00 

a/o  Contract  2   1,240,107  83 

Total   $3,464,564  83 
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statements  for  operating,  lessor  and  subsidiary  companies 
C  ompanies  —  Concluded 


For 
details  see 
Table 

Interborough 
Rapid 
Transit ' 

Manhattan 
Railway 
(lessor) 

New  York 

Rapid 
Transit' 

Total 

XX,B 
XX,  c 

$35,000,000  00 
'212,428,470  00 

$60,000,000  00 
45,199,379  02 

'$21,339,516  23 
116,475,500  00 

$116,339,516  23 
374,103,349  02 

S247  428  470  00 

SI  OS  IQfl  37Q  02 

X137  815  016  23 

$490,442,865  25 

2 $2,506,095  54 

1.367.047  92 

86,727  69 
•3,642,738  41 
33,330  82 

$1,378,422  67 
88,884  98 
967^124  65 
2,812,460  01 

$3,884,518  21 
3,553,449  81 
2^334 ',252  57 
7,970,553  93 
'  86 [727  69 
3,642,738  41 
33,330  82 
387,755  50 
395,975  33 
26,570  25 

$80  00 

387,755  50 
21,477  58 

374,497  75 
26,570  25 

$16,659,667  13 

$80  00 

$5,656,125  39 

$22,315,872  52 

XIX,  B 
XV 

'$81,702,114  88 

•$1,809,382  06 

'$8,393,683  29 

$91,905,180  23 

$1,529,863  65 

$7,649,107  44 

$3,606,717  31 

$12,785,688  30 

$347,320,115  56 

$114,657,948  52 

$155,471,542  22 

$617,449,606  30 

*  Of  which  $896,369.49  represents  interest  and  sinking  fund  accruals  due  the  City  of  New  York 
on  Contracts  Nos.  1  and  2  lines;  the  remainder  represents  rentals  due  the  Manhattan  Railway 
and  includes  $299,127  "  Contingent  Reserve  for  Di\'idend  Rental  on  Non-assenting  Manhattan 
Railway  Company  Stock." 

'  Includes  $61,003,635.43  accruals  under  Contract  No.  3  and  Elevated  Extension  Certificate 
(see  note  6,  on  preceding  double  page)  and  $18,462,594.43,  Sinking  Fund  on  First  and  Refunding 
Mortgage  5%  Gold  Bonds.  The  full  Sinking  Fund  on  First  and  Refunding  Mortgage  Bonds  has 
been  accrued  to  June  30,  1925;  however,  under  the  Plan  of  Readjustment  the  payment  of  the 
Sinking  Fund  from  January  1,  1921,  is  deferred  until  July  1,  1926.  The  Interborough  has  included 
the  suspense  credit  balances  with  the  debit  balances  on  the  debit  side  of  the  balance  sheet. 

'  Represents  premium  on  capital  stock. 

'  See  note  8  on  preceding  page. 

'  Represents  Equity  at  June  15,  1923  of  189,000  shares  of  no  par  value. 

•  Includes  $7,228,680.55,  "  Reserve  for  Undetermined  Assets,  Deferred  Obligations  and  Other 
Contingencies." 


372  State  of  New  York,  Transit  Commission 


TABLE  XVI.    Balance  sheets  as  of  June  30,  1925: 


(B)  Condensed 
Third  Avenue 


Acconwra 


For  details 
see 
Table 


Third 
Avenue 


Kingsbridge 
(lessor)' 


ASSETS 

Fixed  Capital  —  Gross  Investment. 
Less  Accrued  amortization  of  capital . . . 


XVII  B,  §  2 
XIX,  A 


Fixed  capital  —  net  investment . 

Other  Investments: 

Miscellaneous  investments  

Cost  of  bonds  reacquired  and  held  alive. . 


Total  other  investments - 


XVIII 
XVIII 

XVIII 


Current  Assets: 

Cash  

Special  deposits: 

Sinking  funds  uninvested  

Cost  of  bonds  reacquired  in  sinking  and  amorti- 
zation funds  

Other  special  deposits  

Accounts  receivable  

Interest  and  dividends  receivable  


Total  current  assets. 
Materials  and  Supplies  


Total  floating  capital . 


Miscellaneous  Temporaht  Debits: 

Temporary  advances  to  associated  companies . 

Prepayments   

Unamortized  debt  discount  and  expense  

Other  suspense  


Total  deferred  debit  items. 


Total  Assets . 


LIABILITIES  AND  CAPITAL 
Gross  Capitalization: 

Capital  stock  

Funded  debt   

Other  capitalization  


XX,  B 
XX,  C 
XX,  D 


Total  capitalization. 


Unfunded  Debt: 

Taxes  accrued  

Working  advances  due  associated  companies . 

Accounts  payable  

Interest  accrued: 

On  income  bonds  

On  other  funded  debt  

On  unfunded  debt.  

Due  for  wages  and  salaries  

Other  unfunded  debt  


Total  unfunded  debt  

Resebtes,  Inclddinq  Suspense  Credit  Balances. 

Corporate  Surplus  or  (D)  Deficit  

Total  Liabilities  and  Capital  


XIX,  B 
XV 


$34,528,992  43 
325,477  78 


J2, 276, 168  17 


$34,203,514  65 


$2,276,168  17 


< $33, 664, 819  68 
'2,276,887  08 


$35,941,706  76 


$306,276  72 

15,854  45 

•99,305  20 
'  726,350  78 
193,368  52 
1,031,995  72 


$2,373,151  39 
688,831  76 


$3,061,983  15 


$7,934,230  48 
11,656  68 
1,037,483  77 
146,239  67 


$9,129,610  60 


$82,336,815  16 


$2,276,168  17 


$16,590,000  00 
49,526,500  00 


$8,600  00 


',"  2,262,515  19 


$66,116,500  00 


$2,271,115  19 


$155,122  35 
108,284  20 
220,624  29 

5,409,486  25 
585,435  00 
80,609  16 
52,658  43 
26,367  30 


(I!) 


$6,638,586  98 


'$11,889,509  53 


D $2,307, 781  35 


$5,052  98 


$82,336,815  16 


$2,276,168  17 


1  Exclusive  of  the  New  York,  Westchester  &  Connecticut  Traction,  the  Yonkers  R.  R.  and  the  Hast- 
ings Ry.,  which  are  not  required  to  file  annual  returns  with  this  Commission. 
'  Operated  by:    '  Third  Avenue  Railway:  '  Union  Railway. 

*  See  note  .5. 

'  Represents  reacquired  bonds,  par  value  $2,840,500,  not  deducted  from  Funded  Debt  outstanding 
but  carried  on  the  Balance  Sheet  as  "Assets  at  Cost  "  under  Special  Deposits  and  called  Fund  for 
Depreciation  and  Contingencies.  II.  8.  Government  securities,  cost  $849,250,  are  also  reported  as  held  in 
this  fund,  here  included  with  Miscellaneous  Investments. 

•  Cost  of  $192,000  par  value  Third  Avenue  First  and  Refunding  Mortgage  bonds  reacquired  and 
held  in  fund  for  Amortization  of  Debt  Discount  and  Expense. 

'  Consists  of  Coupon  special  deposits,  $654,285.54;  Fund  for  Injuries  and  damages,  and  Contingencies, 
$31,903.29;  other  deposits,  $40,161.95. 
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statrments  for  operating,  lessor  and  subsidiary  companies 
Railway  System  Companies  ■ 


Dry  Dock, 
E.  B  way 
4  Battery 

42d  Street, 
Manh.  &  St. 
Nich.  Ave. 

New  York 
City 
Interborougb 

Southern 
BoiUevard 

Union 

Bronx 
Traction 
(lesaor)^ 

Westchester 
Electric 

ToUl 

14,290,785  40 
312,692  74 

$12,374,318  30 

882,378  08 

$6,992,011  67 
291.408  63 

$697,781  43 
147.418  43 

$9,794,282  86 
244,908  13 

$1,056,852  30 

$2,816,279  90 
160.557  46 

$76,630-552  15 
2,364,841  25 

$3,978,092  66 

$11,491,940  22 

$6,700,603  04 

$550,363  00 

$9,549,374  73 

$1,056,852  30 

$2,655,722  44 

$74,265,710  90 

$20,500  00 

$24,500  00 

$81,000  00 

$9,263  50 

$1,751,839  72 

$10,000  00 

$35,571,922  90 
2,276.887  08 

$20,500  00 

$24,500  00 

$81,000  00 

$9,263  50 

$1,751,839  72 

$10,000  00 

$37,848,809  98 

cfi  uq  an 

S21  108  79 

$14,025  60 

$4,361  30 
457  49 

$67,536  03 

5  788  73 

$43,689  23 

$484,616  51 

22.100  67 

159.305  20 
842.388  97 
390.696  75 
1,089,914  59 

"60,000  00 

7,509  81 
83,865  51 
'l78  00 

18.371  98 
21  232  95 
'240  63 

R  900  00          2  7.50  00 

80,506  40 
7  616  34 
10,745  18 

2  483  47 

81 

41.539  69 
45.472  12 

1.094  72           90  83 

$100,102  92 

$60,954  o5 

$77,603  79 

$12,045  43 

$163,086  57 
57,458  11 

$142,557  15 
2,098  31 

$2,989,022  69 
748,388  18 

$100,102  92 

$60,954  35 

$77,603  79 

$12,045  43 

$220,544  68 

$144,655  46 

$3,737,410  87 

$37,923  57 
2,610  34 

$24,894  95 
1,913  72 

$58  90 
410  31 
17,000  00 

$507,344  49 
4,777  38 

$126,822  58 

$225,763  17 
1.071  16 

$8,975,448  96 

26,408  95 
1,105 '.526  23 
146,239  67 

$40,533  91 

$26,808  67 

$17,469  21 

$512,121  87 

$126,822  58 

$226,834  33 

$10,253,623  81 

$4,139,229  49 

$11,604,203  24 

$6,876,676  04 

$571,671  93 

$12,033,881  00 

51,183,674  88 

$3,037,212  23 

$126,105,555  56 

$1,200,000  00 
2,778,200  00 

$2,500,000  00 
500.000  00 
"7,902.152  98 

$5,000,000  00 
2,164,000  00 
7,358  29 

$250,000  00 
250,000  00 
186,472  71 

$2,000,000  00 
2,000,000  00 
4.715,064  39 

$58,100  00 

$500,000  00 
500,000  00 
2,142,161  17 

$28,840,700  00 
59,468,700  DO 
18,372,485  53 

1  1,083,669  27 

$3,978,200  00 

$10,902,152  98 

$7,171,358  29 

$686,472  71 

$8,715,064  39 

$1,141,769  27 

$3,142,161  17 

$106,681,885  53 

$37,182  17 
1,498!364  27 
42,806  4£ 

$100,871  98 
185,603  73 
36.254  84 

$69,233  56 
127,458  42 
43.682  15 

$23,748  91 
434,492  94 
267  00 

$251,843  04 
2,930,571  39 
146,656  06 

$9  284  12 
1, 220^472  94 
335  20 

$667,440  91 
6,513!035  53 
513,558  19 

5,409,480  2o 
676,182  50 

1,278,601  51 
86,313  80 
38,886  27 

6,283  33 
98,369  36 
2,399  92 

8.333  33 
11.959  15 
5.696  69 
947  7C 

14,426  67 
9,434  30 
3,148  64 

6,800  00 
21,675  00 
1.015  84 

42,266  67 
197,254  83 
16,773  13 
5.104  52 

12,637  50 
709,130  40 
2,951  72 
6,466  75 

$148,943  16 



) 

$1,685,405  54 

$349,667  42 

$267,383  74 

$487,999  69 

$3,590,469  64 

$148,943  16 

$1,961,278  63 

$15,183,504  96 

$9,609  17 

$51,230  70    $666,770  29 

$2,195  87 

$64,593  84 

$20,230  37 

$12,705,032  85 

D$l,533,985  22 

$301,152  14  D  1,228.836  28 

jD$604,996  34 

D  $336,246  87 

D$107,037  55 

D$2.086.457  94 

D$8.464.867  78 

$4,139,229  49l$11.604,203  24l$6.876.676  04 

$571,671  93 

$12,033,881  00 

$1,183,674  88 

1  $3,037,212  23 

$126,105,555  56 

>  Includes  $6,S45.074.89.  Reserve  for  Loss  or  Gain  in  Operation  of  Others  and  $5,015,873.28 
Reserve  for  .Adjustment  of  Stock  and  Obligations  of  Controlled  Companies. 

*,  ^®  Includes  non-interest  bearing  advances  for  betterments  owing  to  lessee  company:  •$13,722.49; 

$770,963.49. 

"  See  note  12. 

"The  company  does  not  report  matured  interest  at  4%.  amounting  to  $1,634,171,  on  note  to  lessee, 
Third  Avenue  Ry.  Co. 

"  Includes  $1,487,000  Second  mortgage  income  bonds  matured  January  1,  1915,  held  by  Third  Avenue 
Railway  Co. 

"  Cost  of  First  mortgage  bonds,  par  value  $87,000,  reported  under  Special  Deposits  as  Sinking  Funds 
Uninvested. 
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State  of  New  York,  Transit  Commission 


TABLE  XVI.    Balance  sheets  as  of  June  30,  1925:    (B)  Condensed 

§  3.  Other  Manhattan 


Accounts 


Fixed  Capital - 
Fixed  Capital  • 


ASSETS 

-  Street  Railway  

-  Other  Departments  


Fixed  capital  —  gross  investment. 
Less  Accrued  amortization  of  capital  


Fixed  capital  —  net  investment. 
Other  Investments  —  Miscellaneous  


Current  Assets; 
Cash. 


Special  deposits  

Bills  and  accounts  receivable  

Interest  and  dividends  receivable  

Controlling  account  (see  contra)  

Second  Avenue  R.  R.  Co.,  Estate  Account . 
Other  current  assets  


Total  current  assets. 
Materials  and  Supplies  


Total  floating  capital. 


Miscellaneous  Temporary  Debito: 

Construction  in  process  

Prepayments  

Unamortized  debt  discount  and  expense. 

"  Contingent  Assets  "  

Rentals  unpaid  

Other  suspense  


Total  deferred  debit  items . 


Total  Assets. 


For 
details 

see 
Table 


New  York 
Railways 
Corporation  > 


XVIII 


XVII  B,  §3      t20,092,249  00 

"xixVa 


$20,092,249  00 
87,471  03 


$20,004,777  97 


$9,915,763  00 


$675,974  43 
174,655  96 
462,559  32 
2,394  04 


$1,315,583  75 

482,950  83 


$1,798,534  58 


$35  45 
63,600  67 
386,666  68 
1,376  15 


980  93 


$452,659  88 


$32,171,735  43 


'  The  property  of  the  New  York  Railways  Company  and  its  associated  companies  heretofore 
operated  by  Hugh  J.  Sheeran  as  Receiver,  New  York  Railways  Co.,  passed  to  the  respondent  New 
York  Railways  Corporation  as  of  midnight  April  30,  1925,  as  a  result  and  in  accordance  with 
Final  Decree  of  Foreclosure  and  Sale  dated  May  21,  1924  and  Plan  and  Agreement  of  Reorganiza- 
tion dated  July  18,  1924.  This  Balance  Sheet  provides  for  all  property  acquired  or  to  be  acquired 
(including  all  shares  of  stocks  of  associated  companies  heretofore  outstanding)  as  well  as  all  new 
securities  issued  or  to  be  issued  and  obligations  assumed  in  accordance  witn  terms  of  said  decree 
and  Plan  and  Agreement  of  Reorganization.  This  balance  sneet  is  subject  to  revision  after  exam- 
ination and  analysis  has  been  completed  by  the  Transit  Commission. 

'  For  supporting  schedule  see  Div.  C  of  this  table. 

'Exclusive  of  I5alance  Sheet  for  Second  Avenue  (Corporation).  The  following  is  an  approxi- 
mate Balance  Sheet  as  of  June  30,  1925:  Assets  —  Fixed  Capital,  $6,952,214;  Realization  of 
capital  retirements,  $53,225;  total,  $7,005,439;  Liabilities  —  Capital  Stock,  $1,862,000;  First 
Consolidated  mortgage  bonds,  $5,682,000;  Matured  funded  debt  unpaid,  $38,000;  Interest  accrued 
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statements  for  operating,  lessor  and  subsidiary  companies 
Companies 


New  York 

Railways 
subtiidiary 
companies 
combined  ^ 

Eighth 
Avenue 

Ninth 
Avenue 

New  York 
and 
Harlem 

Second 
Avenue. 
Receiver  ^ 

Total  > 

(    t^R  'ilQ  2AA  Q7 

< $5,046,520  51 

*  M  167  S87  81 

'$2,913,726  12 

SI  .297.508  19 

1  $79,974,967  59 

128.519.266  97 

446,571  80 

«  lfi7  ftK7  81 

S21  SSI  S-^n  11 

$79,974,967  59 
534, U4J  83 

$28,519,266  97 

$4,599,948  71 

$3,167,887  81 

$21,851,535  11 

$1,297,508  19 

$79,440,924  76 

$4,547,700  00 

$331 .300  00 

$237,536  03 

$15,032,299  03 

too  Qflfi 

121,174  56 

1   114  ^^il  'iA 

$19,434  59 
40  00 
42Q  08J1  'il 

OO  ,  06  U  OiJ 

$81  62 

1 U ) 1 Ua 

1.000  00 
64  "i  747  70 

£10^  on  70 

5.029  42 
61  88^  85 

$866,205  35 
301,899  94 
2,729,747  56 
64,583  14 
23,842  17 
1,462,238  00 
37,500  00 

23,842  17 

1.462.238  00 

37.500  00 

$1,326,174  64 

$507,869  69 
65.511  11 

$16,216  24 

$600,004  o7 
146.351  46 

$1,632,166  97 
51,486  30 

$5,400,010  10 
746,299  70 

$1,326,174  64 

$573,380  80 

$16,216  24 

$834,356  33 

$1,683,653  27 

$6,232,315  86 

$226,697  65 
22.395  45 

$226,733  10 
101.849  59 
386.666  68 
1,376  15 
3,502,754  23 
3,721,894  54 

$3,728  62 

$10,093  09 

$2,031  76 

$3,502,754  23 
134,181  91 

'642,718  50 

•279,668  42 

8  2.664,344  78 

$3,636,936  14 

$891,811  60 

$283,397  04 

$2,674,437  87 

$2,031  76 

$7,941,274  29 

$38,030,077  75 

$6,396,441  11 

$3,467,501  09 

$25,597,865  34 

$2,983,193  22 

$108,646,813  94 

on  funded  debt.  $4,957,650;  Receiver.  Second  Ave.  R.  R..  $1,462,238;  Deficit,  §6.996,449;  total 
$7,005,439. 

*  See  note  19  on  first  double  page  of  Table  XVTI.  A. 

S  ^  Includes  sundrv  charges  to  New  York  Railways  Company  and  Receiver  (see  also  note  8): 
» $630,987.03;  ^  $279,565.99;  see  Table  XIX.  B  for  amounts  credited  to  New  York  Railways  carried 
in  Suspense. 

'  Distribution  of  "  Fixed  Capital,  December  31,  1908  *'  between  street  railway  line  and  steam 
line  (other  departments)  has  been  estimated  by  the  Division  of  Statistics  as  indicated  in  note  8 
on  the  following  double  page. 

*  Consists  of  $1,443,015  representing  the  "  value  of  equipment  and  materials  and  supplies  con- 
veyed to  lessees  at  time  of  lease  (SI, 103,900  to  the  New  York  Central  R.  R.  and  S339.115  to  tne 
New  York  Railways)  and  51,221,329.73  representing  sundry  charges  to  the  New  York  Railways 
Company  and  Receiver. 
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State  of  New  York,  Transit  Commission 


TABLE  XVI. 


Balance  sheets  as  of  June  30,  1925:    (B)  Condensed 

I  3.  Other  Manhattan 


AcCODNTS 


For 
details 


Table 


New  York 
Railways 
Corporation ' 


Gross  Capitalization: 

Capital  stock  

Funded  debt  

Other  capitalization. 


LIABILITIES  AND  CAPITAL 


XX,  B 
XX,  c 
XX,  D 


Total  capitalization  

Capitalization  Applicable  to  "  Steam  Line  ' 
Expended  for  Betterments  by  Lessee  


Unfunded  Debt 

Taxes  accrued  

Judgments  unpaid  

Amounts  due  associated  companies  

Bills  and  accounts  payable  

Interest  accrued  on  funded  debt  

Interest  accrued  on  unfunded  debt  

Rent  accrued  for  lease  of  road  

Other  rents  accrued  

Controlling  account  (see  contra)  

Second  Ave.  R.  R.  Co.,  Estate  Account. 

Due  for  wages  and  salaries  

Other  unfunded  debt  


Total  unfunded  debt  

Reserves,  Inclddino  Suspense  Credit  Balances. 

Corporate  Surplus  or  (D)  Deficit  

Total  Liabilities  and  Capital  


XIX,  B 
XV 


<»1,447,069  16 

23,685,472  00 
1,850,000  00 


$26,982,541  16 


164,166  57 


272,243  69 
'84,500  00 


(•) 

5,633  32 


66,245  24 
1,021  10 


$493,809  92 


$4,191,599  53 


$503,784  82 


$32,171,735  43 


'  See  these  notes  on  preceding  double  page. 
Represents  Equity  at  May  1,  1925  of  184,830  shares  of  Preferred  and  90,200  shares  of  Common 
stock  issuable  under  Plan  of  Reorganization. 

>  Exclusive  of  8620,564.16  accumulated  and  unpaid  interest  on  40-year  6%  Income  Gold  Bonds 
for  6  months  ending  .Tune  30,  1925,  not  declared  due  and  payable. 
•  See  note  1,  Div.  C  of  this  table. 
■  Sec  note  19  on  first  double  page  of  Table  XVII,  A. 

8  The  $12,000,000  issue  of  bonds  of  the  New  York  &  Harlem  is  secured  by  a  mortgage  on  the 
"steam"  line.  Of  the  $10,000,000  Capital  Stock,  $2,500,000  is  allocated  to  the  street  railway  Une 
(Case  No.  1305,  P.  S.  C.  R.,  Ist  Dist.  N.  Y.  190).    Street  railway  fixed  capital  at  December  31, 1908 
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statements  for  operating,  lessor  and  subsidiary  companies 
Companies  —  Concluded 


New  York 

Railways 
subsidiary 
companies 
combined  ^ 

i^igDla 
Avenue 

XT- 

Nmtb 
Avenue 

New  York 
and 
Harlem 

Second 
Avenue, 
Receiver  ^ 

Total ' 

»10,698,000  00 

210.000  00 

$1,000,000  00 

$800,000  00 

8 $2,. 500. 000  00 

(») 

$16,445,069  16 
41,361,472  00 
2,060.000  00 

>° $3, 140,000  00 

49 !l  AAA    tV\f\  fin 

CI  nnn  nnn  nn 
«1 .UUU . UUU  UU 

CQnn  nnn  nn 
♦?SUU ,  UUU  UU 

$2,500,000  00 

*Q  1  An  nnn  nn 

90 , 14U , UUU  UU 

$59,866,541  16 

a  9 1  n  i^nn  nnn  nn 
Sly. oUU, UUU  UU 

S19.5O0.0O0  00 

$5,866,288  42 

$5,866,288  42 

$374,357  75 

$299,696  49 

$47,811  94 

$103,750  70 
365,526  01 

$889,783  45 
365. .526  01 
2,149.499  00 
2. 152, ,531  72 
1.332. 685  00 
131.002  66 
(•) 

147,299  99 
23,842  17 
53,225  23 
107,370  81 
519,700  99 

$705,547  04 

650,810  85 

1.443,951  96 
341,093  67 
70,000  00 
3,171  63 

412.392  37 

424,133  77 

51.857  37 
"  1.178,185  00 
71,192  59 

5.822  76 

50,815  68 

141,666  67 

23,842  17 

53,225  23 
4,007  94 
9,084  88 

1,796  50 

15.497  22 

3,039  28 

18,581  13 
•507,798  51 

$1,381,996  56 

$808,070  10 

$777,685  22 

$2,574,075  51 

$1,836,829  72 

$7,872,467  03 

$597,851  19 

$655,263  12 

$263,306  26 

$301,402  16 

$348,575  86 

$6,357,998  12 

$4,739,941  58 

'$3,933,107  89 

'$1,626,509  61 

$722,387  67 

D  $2,342,212  36 

$9,183,519  21 

$38,030,077  75 

$6,396,441  11 

$3,467,501  09 

$25,597,865  34 

$2,983,193  22 

$108,646,813  94 

has  been  estimated  by  the  Division  of  Statistics  at  $2,630,395.57  or  one-quarter  of  $10,521,582.27. 
cash  realized  from  issue  of  stock,  less  $339,115  representing  "value  of  equipment  and  materials 
and  supplies  conveyed  "  to  lessee  of  the  street  railway  line  and  here  included  in  Other  Suspense. 
There  is  also  included  in  Other  Suspense,  $1,103,900  for  corresponding  personal  property  con- 
veyed to  New  York  Central,  lessee  of  the  "  steam  "  line. 

« Includes  dividends  declared,  $500,000. 
Receiver's  Certificates. 

"  Of  which  $1,177,710  represents  interest  accrued  on  $3,140,000  Receiver's  Certificates. 
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TABLE  XVI.    Balance  sheets  as  of  June  30,  192s:    (B)  Condensed 

§  4.  Brooklyn-Manhattaii 


ACCODNTS 


ASSETS 

Fixed  Capital  —  Gross  Investment. 
LetB  Accrued  amortization  of  capital . . . 


Fixed  capital  —  net  investment. 
Other  Investments  —  Miscellaneocs  


Current  Assets: 

Cash  

Special  deposits  

Bills  and  accounts  receivable  

Interest  and  dividends  receivable. . 

Total  current  assets . 
Materials  and  Supplies  


Total  floating  capital . 


Miscellaneous  Temporary  Debits: 

Temporary  advances  to  associated  companies  

Prepayments  

Unamortized  debt  discount  and  expense  

Receivers  certificates  purchased  (see  contra)  

Purchase  of  car  lease  warrants  (see  contra)  

Assets  taken  over  by  Receiver  (see  contra)  

Liquidation  of  liabilities  of  corporation  (see  contra)  

B.-M.  T.  Corp.  Bond  Int.  Adjustment  Account  ^  

Comm.  acting  under  Plan  of  Reorganization  *  

B.-M.  T.  Corp.,  Trustee,  Joint  Stock  Purchase  Account. 
Other  suspense  


Total  deferred  debit  items . 


Total  Assets  . 


For 
details  see 
Table 


XVII  B,  5  4 
XIX,  A 


XVIII 


Brooklyn  Heiobts  ' 


Corporation 


$11,381,717  87 
146,214  67 


$11,235,503  20 


$34,765  00 


$3,200  00 
31,601  09 


$34,801  09 


$34,801  09 


$24  98 


2,351.284  63 


30,040  54 


.52.381,3.50  15 


$13,686,419  44 


1  Respondent  discontinued  all  operation  May  18,  1924  but  has  not  gone  out  of  existence. 

2  Lessor  of  Coney  Island  and  Brooklyn. 

*  Represents  amount  of  interest  in  default  provided  for  in  the  Plan  of  Reorganization,  contra 
credit  being  included  in  "  Amounts  due  associated  companies." 

*  Respondent  reports  that  this  item,  carried  as  a  charge  to  the  Reorganization  Committee 
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statements  for  operating,  lessor  and  subsidiary  companies 
Transit  Surface  Companies 


Brooklyn. 
Queens  Co. 
&Sub 

Coney  Island 
& 

Brooklyn 

DeKalb 
Ave.  and 
North 
Beach! 
(lessor) 

Coney  Island 
& 

Gravesend 

Nassau 

Electric 

South 
Brooklyn 

Total 

til. 679. 777  22 
296.649  40 

$9,872,078  85 
144,081  46 

$30,114  93 

$261,267  19 
72,228  44 

$35,864,962  08 
73,484  02 

$4,037,250  32 
65,202  17 

$73,155,603  70 
823,870  10 

til, 383, 127  82 

$9,727,997  39 

$30,114  93 

$189,038  75 

$35,791,478  06 

$3,972,048  15 

$72,331,733  60 

t57,494  30 

$S51,283  05 

$2,650,417  88 

5 $1,347,423  52 

$214,479  63 

$5,593,658  42 

tl81,759  39 
134,095  48 
46,253  81 
12,683  74 

$538,421  88 
9,986  10 
166,056  20 
23,712  93 

$629  51 

$2,285  58 

1,893  78 

70  83 

$308,466  13 
83.417  22 
124.954  43 
18.563  39 

$53,274  66 
1.000  00 

120.551  34 
8.855  04 

$1,230,277  55 

231,698  80 
542.344  54 
421.528  29 

$374,792  42 

$738,177  11 
98  43 

$629  51 

$4,250  19 

$535,401  17 

183.681  04 

$2,425,849  18 
4,709  65 

$374,792  42 

$738,275  54 

$629  51 

$4,2.50  19 

$535,401  17 

$183,681  04 

$2,430,558  83 

$130,500  00 
13.068  82 
92,187  50 

$11,500  00 
9,368  20 

$1,117,000  00 
62,039  77 
92,187  50 
600,773  84 
429.120  01 
2.351.284  63 
1,137.610  46 
1,929,710  00 
1,056,561  86 
447,160  00 
728,321  55 

$10,617  41 

$424  67 

$27,225  48 

600,773  84 
372,925  73 

56,194  28 

420,450  00 
506,561  86 
79,100  00 
11,620  09 

1,509,260  00 
550,000  00 
210,400  00 
'463.288  08 

131,800  00 
11,896  28 

1,039  40 

25,860  00 
4,770  69 

$1,028,349  36 

$435,646  88 

$1,464  07 

$3,733,873  13 

$51,498  89 

$9,951,769  62 

$12,843,763  90 

$11,753,202  86 

$30,744  44 

$2,845,170  89 

$41,408,175  88|$4,421,707  71 
1 

$90,307,720  47 

•'cannot  be  otherwise  disposed  of  until  the  Reorganization  is  completed  and  the  'n  erest  on  the 
funded  debt  satisfied  in  accordance  with  the  "  Reorganization  Plan." 

» Includes  $1,061,000  bonds  of  the  old  B.  R.  T.  Co.,  deliverable  to  the  Reorganization  Committee 
in  connection  \^ith  Reorganization  Plan. 

•  Includes  $444,450  Atlantic  Avenue  R.  R.  General  Consolidated  Mortgage  bond  coupons 
purchased. 
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TABLE  XVI.    Balance  sheets  as  of  June  30,  1925:    (B)  Condensed 

§  4.  Brooklyn-Manhattan 


Accounts 

For 
details 

see 
Table 

Brooklyn  Heights  > 

Corporation 

Receiver 

LIABILITIES  AND  CAPITAL 
Gross  Capitalization: 

XX,  B 
XX,  C 
XX,  D 

$200,000  00 
250,000  00 
'  11,372,6.50  32 

Funded  debt  

$11,822,650  32 

Unfunded  Debt, 

$846,672  97 



$156,278  75 

322  00 
33.860  83 

XX,  C 

'  2.066.133  53 
2.506  34 

106  69 
21,929  00 

78.125  00 
3.356.991  08 
56.450  00 

Interest  accrued  on  unfunded  debt  

15.879  95 

runded  debt  01  .iBsoc.  cos.  deuverabie  to  Reorg.  Comm 

2.351.284  63 

1,137,610  46 

Due  for  wages  and  salaries  

4.071  39 

Other  unfunded  debt  

»  11,7.50  00 

Total  unfunded  debt  

$7,590,422  21 

$2,549,550  41 

Reserves,  Includinq  Suspense  Credit  Balances  

XIX,  B 
XV 

$469,252  20 

$142,717  08 

Corporate  Surplus  or  (D)  Deficit  

D  $6,195,905  29 

$626,267  86 

$13,686,419  44 

$3,318,535  35 

S  2  See  these  notes  on  preceding  double  page. 

3  Includes  Construction  advances,  $3,380,476.79  made  by  B.  R.  T.  Co.  account  of  Brooklyn 
City  R.  R.  Co. 

^Represents  interest  on  item  of  note  3. 
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statements  for  operating,  lessor  and  subsidiary  companies 
Transit  Surface  Companies  —  Concluded 


Brooklyn, 
&  Sub. 

Coney  Island 
Brooklyn 

Dp  Kalh 

Ave.  and 
North 
Beach: 
(lessor) 

Coney  Island 
& 

Gravesend 

Nassau 
Electric 

South 
Brooklyn 

Total 

$2,000,000  00 
6,387,000  00 
3,442,648  24 

$2,983,900  00 
6,053,000  00 

$10,000  00 

$350,000  00 

$15,000,000  00 
13,588,927  50 
7,068,680  19 

$500,000  00 

$21,043,900  00 
26,278.927  50 
27,388,817  87 

20,614  93 

2.637,000  00 

2,847,224  19 

$11,829,648  24 

$9,036,900  00 

$30,614  93 

$2,987,000  00 

$35,657,607  69 

$3,347,224  19 

$74,711,645  37 

$568,268  62 

$240,130  38 

$1,417  13 

$684,074  90 
600,773  84 
5,469  65 
15,017  42 

$35,503  87 

$2,532,346  62 
600,773  84 
90,981  73 
62  'iOt  Q2 
388.800  00 

709,677  76 

49Q  12n  01 

4.997.200  84 

56,450  00 
1,061,000  00 
2,351,284  63 
1,137,610  46 
8,343  16 

47,000  00 

83,860  79 
5,069  52 

1,329  29 
8,558  15 
231 [200  00 
18  8.'S3  82 
70,792  26 

647,965  00 

157,600  00 
40  086  4Q 
74,215  61 

101  46Q  46 
142,675  47 

28  Q08  fi\ 
3.765  95 

282  826  42 
393,793  13 

O 1 ^  t  U^O    1 o 

2.772.252  50 
1  041  878  Q4 

1,498,858  34 
373  157  28 

515  822  51 

«  1,061,000  00 

284  55 
'  11,750  00 

1,316  63 
Ml, 750  00 

2,137  50 
*  11,750  00 

533  09 

$2,785,394  03 

$1,331,117  92 

$549,914  10 

$7,247,900  03 

$647,498  73 

$22,701,797  43 

$160,251  73 

$65,225  83 

$8,176  96 

$363,237  55 

$125,232  48 

$1,334,093  83 

D  $1,931,530  10 

$1,319,959  11 

$129  51 

D  $699,920  17 

D  51,860,569  39 

$301,752  31 

D  $8,439,816  16 

112,843,763  90 

$11,753,202  86 

$30,744  44 

$2,845,170  89 

$41,408,175  88 

$4,421,707  71 

$90,307,720  47 

*  Represents  one-quarter  joint  purchase  money  mortgage  for  property  at  Centre  and  Walker 
Streets,  Manhattan. 

'See  note  5  on  preceding  double  page. 
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TABLE  XVI.    Balance  sheets  as  of  June  30,  1925:    (B)  Condensed 

§  s.  Other  Brooklyn 


Accounts 


Fixed  Capital  —  Gross  Investment. 
Le4i  Accrued  amortization  of  capital. . . 


ASSETS 


Fixed  capital  —  net  investment. 
Other  Investments  —  Misckllanbocs  


Current  Assets: 

Cash  

Proceeds  of  sale  of  Equipment  Trust  Certificates. 

Special  deposits  

Bills  and  accounts  receivable  

Interest  receivable  


Total  current  assets. 
Materials  and  Supplies  


Total  floating  capital. 


Miscellaneous  Temporary  Debits: 

Prepayments  

Unamortized  debt  discount  and  expense. 

Collateral  to  secure  loan  

Trust  Equipment  —  new  cars  

Other  suspense  


Total  deferred  debit  items. 


Total  Assets, 


Gross  Capitalization: 

Capital  stock  

Funded  debt  

Other  capitalization . 


LIABILITIES  AND  CAPITAL 


Total  capitalization  

Capital  Expenditures  from  Surplub.  . 

Unfunded  Debt; 

Taxes  accrued  

Amounts  due  associated  companies . 

Bills  and  accounts  payable  

Interest  accrued  on  funded  debt. . . . 
Interest  accrued  on  unfunded  debt . . 

Dividends  declared  

Due  for  wages  and  salaries  

Other  unfunded  debt  


Total  unfunded  debt  

Property  and  Leasehold  Liability  Suspense  Account.  . 
Other  Reserves,  Including  Suspense  Credit  Balances. 

Special  Surplus  

Corporate  Surplus  or  (D)  DEFiar  

Total  Liabilities  and  Capital  


For  details 
see 
Table 


XVII  B,  5  5 
XIX,  A 


XVIII 


XX,  B 
XX,  C 
XX. D 


XIX,  B 
XIX,  B 


XV 


>  This  balance  sheet  includes  assets  and  liabilities  taken  over  from  the  Brooklyn  City  Development 
Corporation  during  the  year.    For  details,  see  page  467  of  Abstract  of  Company's  returns. 

'  Consists  of  (1)  additions  and  betterments  since  March  31,  1924,  (2)  Fixed  Capital  taken  over 
from  the  Brooklyn  City  Development  Corporation  during  the  year  and  (3)  $30,000,000  which  the 
company  states  was  the  "  minimum  capital  value  of  the  property  "  at  April  1,  1924.  See  notes  on 
Page  402  of  Annual  Report  of  Transit  Commission  for  1924. 

^  See  note  4. 

•  Includes  $1,627,000  First  Consolidated  Mortgage  bonds  reacquired  under  agreement  relative 
to  disposition  of  Guaranty  Fund  and  now  on  deposit  with  Brooklyn  Trust  Co.  as  collateral  to 
secure  loan  of  $1,250,000.  The  latter  item  is  included  in  Bills  and  Accounts  Payable.  On  July  1 , 
1925  these  bonds  were  sold  at  921  and  the  loan  was  paid. 
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statements  for  operating,  lessor  and  subsidiary  companies 
Surface  Companies 


Brooklyn 
City  > 

Manhattan  Bridge 
Three  Cent 
Line 

Van  Brunt 
St  &  Erie 
Basin 

Bush 
Terminal 

Total 

5  tli  fin?  R7R  ifi 

786,702  08 

51.483  23 

s  $269,691  31 
8^445  84 

$327,015  51 
89,472  25 

$35,680,924  37 
936! 103  40 

QOl   17fi  m 

•iOi  S5t  7fi 

$261,245  47 

$237,543  26 

SSI  744  820  97 

Sill  464  95 

$12,000  00 

$7,530  50 

$233,720  43 

$657,893  03 
3,269,091  37 
116,941  17 
201,006  03 
951  63 

$56,846  19 

$2,744  31 

$145,342  09 

$862,825  62 
3.269,091  37 
116,941  17 
238,725  32 
2,209  94 

1,507  80 
1,215  01 

328  89 

35,882  60 
43  30 

577  39 

$59,569  00 
lo!411  28 

$3,073  20 

$181,267  99 

$4,489,793  42 
10  [988  67 

$4,246,460  62 

$69,980  28 

$3,073  20 

$181,267  99 

$4,500,782  09 

$51,890  26 
148,072  23 
3  1,627,000  00 
l!612!l55  26 
^1  436  05 

$3,262  83 

$634  71 

$55,787  82 
148,072  23 
1,627,000  00 
l!612!l55  26 
3 1 , 436  05 

sa  470  ^sa  RO 

•a  262  85 

$634  71 

474  4,Tt  ^fi 

$41,642,915  90 

$609,563  84 

$276,318  67 

$426,976  46 

$42,955,774  87 

$16,000,000  00 
•  10,275.000  00 

$450,000  00 

$200,000  00 
32,750  00 

$20,000  00 

$16,670,000  00 
10.307.750  00 
336.045  00 

336.045  00 

$26,275,000  00 

$450,000  OO 

$232,750  00 

$356,045  00 

$27,313,795  00 

£Jt88  000  00 

«QQD  noo  on 

$1,039,944  91 

$21,750  31 

$608  89 

$51,274  86 
•  1,034,217  31 
28 ! 135  05 

$1,113,578  97 
1  034,217  31 
l! 569! 485  22 
207,937  50 
176!781  03 
3,594  32 
9! 086  99 
2,370  00 

1.536.215  76 
207.550  00 
176!773  78 
3.181  44 
7.525  15 

2.755  29 

2,379  12 
387  30 

412  88 

7  25 

(') 

1,561  84 
'2,370  00 

$2,971,191  04 

$28,444  69 

$3,788  39 

$1,113,627  22 

$4,117,051  34 

'  $7,800,000  00 

$7,800,000  00 

$636,358  46 

$110,523  47 

$40,988  12 

$787,870  05 

•$395,380  24 

$395,380  24 

$2,676,986  16 

$20,595  68 

$39,780  28 

D  $1,083,683  88 

$1,653,678  24 

$41,642,915  90 

$609,563  84              $276,318  67 

$426,976  46 

$42,955,774  87 

*  Respondent  states  this  is  "  amount  of  the  full  claim  of  the  Brooklyn  Heights  Railroad  Compi  y . 
viz.,  $9,800,000  less  credit  of  $2,000,000  allowed  in  the  settlement  of  the  Guaranty  Fund." 

'  This  amount  represents  the  balance  in  the  "  Special  Surplus  "  account  after  the  payment  <  f  a 
stock  dividend  of  $4,000,000  on  September  30.  1924.  For  manner  in  which  the  "  Special  Surpl  s" 
account  was  set  up.  see  notes  on  page  402  of  Annual  Report  of  Transit  Commission  for  1924. 

'  Mortgage  on  property  at  110  Prince  Street.  Brooklyn,  purchased  during  year. 

'  Respondent  has  improperly  credited  Fixed  Capital  with  $4,049.43  representing  estimated 
depreciation  on  buildings  and  cars.  This  procedure  is  not  in  accordance  with  the  provisions  of  the 
Uniform  System  of  Accounts. 

*  Respondent  erroneously  includes  with  working  advances  the  interest  accrued  thereon,  which 
should  be  reported  under  Interest  Accrued  on  Unfunded  Debt. 
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TABLE  XVI.    Balance  sheets  as  of  June  30,  1925:   (B)  Condensed 

i  6.  Queens 


Accounts 


assets 

Fdced  Capital  —  Gross  Investment. 
Less  Accrued  amortization  of  capital . . . 


Fixed  capital  —  net  inTeetment: 
Other  Investments  —  Miscellanbous  


Cdrrent  Assets: 

Cash  

Special  deposits  

Bills  and  accounts  receivable  

Interest  and  dividends  receivable . 
Other  current  assets  


Total  current  assets. 
Materials  and  Supplies  


Total  floating  capital . 


Miscellaneous  Temporary  Debits: 

Temporary  advances  to  associated  cooj' 

panioB  

Prepayments  

"  Corporation  "  (see  contra)  

"  Receiver  in  Foreclosure  "  (we  coTitra). . . . 
"  Receiver— other  than  in  Foreclosure"  («e 

contra)  

Other  suspenae  


Total  deferred  debit  items . 


Total  Assets. 


For 
details 


Table 


XVII  B,  § 
XIX,  A 


XVIII 


New  York  and  Queens  Codntt 


Corporation 


$8,815,262  57 
310,445  02 


J8, 504, 817  55 


Receiver 
in  Fore- 
closure ' 


S21,133  94 


$21,133  94 


$7,386  26 


$7,386  26 


$1,065  69 


$1,065  69 


$8,513,269  50 


$61,075  53 
150,000  00 
9,590  80 


2,197  30 


$222,863  63 
77,022  22 


$299,885  8.5 


$14,085  19 
7,951  04 
541,286  98 


112,877  12 


$676,200  33 


$997,220  12 


Receiver 
in  Seques- 
tration 


$8,261  87 
s 16,046  21 
11,808  86 
180  11 


$36,297  05 


$36,297  05 


$32,286  13 


Stein  way 
Railways, 
Receivers 


« $4,792  05 

(») 


$4,792  05 


$5,100  00 


$184,125  13 
68,593  79 
1,899  41 
63  08 


$254,681  41 


$254,681  41 


7,276,106  23 
41  01 


'20,690  28 


$7,329,123  65 


$7,365,420  70 


$3,101  73 


$3,101  73 


$267,675  19 


Note. —  For  total  of  pueens  Surface  Companies  see  Div.  A  of  this  table. 

*  Of  the  property  subject  to  the  lien  of  the  New  York  &  Queens  County  Consolidated  4%  bonds. 

2  A  Receiver  in  Foreclosure  Proceedings  was  appointed  on  October  31,  1924,  and  Receiver  in  Seques- 
tration, February  6,  1925. 

*  From  December  21,  1923  the  property  of  the  New  York  &  Long  Island  was  operated  by  Temporary 
Receivers  until  February  3,  1924,  when  Receivers  in  Foreclosure  Proceedings  were  appointed  and  took 
possession  of  the  property  covered  by  the  First  Mortgage.  On  March  4,  1924  a  Receiver  in  Sequestration 
Proceedings  was  appointed  and  took  possession  of  all  assets  not  covered  by  the  mortgage.  No  reports 
covering  the  latter  Receivership  have  been  filed  with  the  Commission. 

*  Represents  general  cash  set  aside  by  Receiver  in  an  interest  bearing  account. 

'  Included  under  Special  Deposits  are  City  of  New  York  Corporate  Stock  par  value  $1,500,  cost  $1,612.49 
deposited  with  City  of  New  York;  see  also  note  7. 

■  Includes  $70,861.66  impounded  in  connection  with  sale  of  power  to  Steinway  Receivers  and  $35,867.50, 
Receivers'  Expense  Account. 


Fifth  Annual  Report,  1925 


385 


statements  for  operating,  lessor  and  subsidiary  companies 
Surface  Companies 


Long  Island  Electric 

New  York  and  Lono  Island  ' 

Ocean 
Electric 

Manhattan 
and 
Queens, 
Receivers 

Corporation 

Receiver 
in  Fore- 
closure 2 

Receiver 
in  Seques- 
tration 2 

Corporation 

Receiver 
in  Fore- 
closure 

Temporary 
Receivers 

$1,654,983  31 
78,298  42 

$2,322,516  35 
148.195  62 

$581,892  45 
171,679  42 

"$1,475,239  99 
117,580  24 

$1,576,684  89 

$2,174,320  73 

$410,213  03 

$1,357,659  75 

$5,112  50 

$8,191  25 

$7,000  00 

$35,000  00 

$31,478  45 
25,500  00 
912  85 

$1,223  52 
4,756  89 
33,326  46 
659  24 

$26,277  51 
59,187  00 
732  52 

$961  39 
2,927  17 
362  52 

$48,988  95 

$35,592  .59 
950  00 
807  09 
7,928  11 

100  84 
2,637  53 

1,156  90 

2,597  45 

$59,048  20 
13,300  94 

$39,966  11 

$88,794  48 
38,218  02 

$4,251  08 

$61,727  32 

$45  277  79 
1?,352  88 

$3,758  78 

$3,758  78 

$72,349  14 

$39,966  11 

$127,012  50 

$4,251  08 

$51,727  32 

$62,630  47 

$6,350  93 
1,156  14 

$101,261  14 

$7,354  98 
1.142  13 

$9,848  04 

$2,894  35 

275,212  49 
27,157  51 

$1,498,453  07 

2,161.223  89 

$315,909  25 
1,679  81 

'»3,655  11 

669  74 

'2  20.921  63 

510  52 

3,516  64 

$1,498,453  07 

$11,162  18 

$404,300  88 

$317,589  06 

$29,418  74 

$2,171,582  45 

$6,410  99 

$1,502,211  85 

$1,660,196  21 

$449,379  49 

$317,589  06 

$2,330,751  97 

$2,184,024  78 

$468,940  35 

$1,461,701  21 

^  Included  in  Other  Suspense  are  City  of  New  York  Corporate  Stock,  par  value  $20,000,  cost  $20,675 
deposited  with  State  Industrial  Commission,  of  which  respondent  states:  "  We  have  been  informed  that 
the  Commission  has  sold  this  $20,000  of  stock  and  that  the  settlement  of  claims  is  now  being  made.  The 
item  will  be  written  off  the  books  on  receipt  of  final  statement  from  the  Commission."    See  also  note  5. 

8  The  Receivers  do  not  report  the  value  of  the  property  formerly  operated  by  the  New  York  &  Queens 
County. 

•  Accrued  Amortization  of  Capital,  $43,499  is  included  with  Reserves. 

Rerresents  Receiver's  Expense  Account. 

Includes  $250,  Cost  of  Receivership. 
'2  Includes  $15,000  Receivers'  and  Counsels'  fees. 

13  Fixed  Capital  includes  $1,294,970.09  "  Construction  Suspense,"  estimated  value  of  prpperty  reported 
by  respondent  under  Other  Suspense,  but  excludes  $500,000  reported  under  Intangible  Street  Railway 
Capital  as  "  estimated  promotion  and  development  charges  thereon  to  complete  and  equip  the  road  aa 
required  by  its  franchise  and  the  losses  during  the  construction  and  development  period." 
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TABLE  XVI.    Balance  sheets  as  of  June  30,  19}$:    (B)  Condensed 

§  6.  Queens 


ACCODNTS 


For 

details 
aee 
Table 


Nbw  York  and  Queens  ConNTT 


Corporation 


Receiver 
in  Fore- 
closure' 


Receiver 
in  Seques- 
tration 


Steinway 
Railways, 
Receivers 


LIABILITIES  AND  CAPITAL 
Gross  Capitalization: 

Capital  stock  

Funded  debt  

Other  capitalization  


XX,  B 
XX,  c 
XX,  D 


$3,235,000  00 

1,300.000  00 


121,170  00 


(') 


Total  capitalization. 


$4,535,000  00 


$21,170  00 


UNroNDED  Debt: 

Taxes  accrued  

Judgments  unpaid   

Matured  funded  debt  unpaid  

Amounts  due  associated  companies  

Bills  and  accounts  payable   

Interest  accrued  on  funded  debt  

Interest  accrued  on  unfunded  debt  

Rents  accrued  

"  Corporation  "  {tee  contra)  

"  Receiver  in  Foreclosure  "  (see  contra). . . . 
Receiver  —  other  than  in  Foreclosure  (see 

contra)  

Due  for  wages  and  salaries  

Other  unfunded  debt  


$389,714  09 


$4,587  36 


$60,311  45 


XX,  C 


'$1,500,000  00 


284,999  97 
511,965  35 


200,000  00 
16.430  67 
16,765  65 
36,458  34 

101,518  71 


500  00 
1,799,178  87 
1.006  28 
1.270  00 
219,921  83 
34,724  67 


64,117  05 


541,286  98 
7,276,106  23 


41  01 
3,188  64 


1,402  28 
'314,701  92 


7,584  83 
325  25 


Total  unfunded  debt . 


$10,114,358  53 


$764,117  11 


$7,377,293  21 


$132,338  58 


Reserves,  Including 
Balances  


Suspense  Credit 


Corporate  Surplus  or  (D)  DsnciT 
Total  Lubilities  and  Capital  


XIX,  B 
XV 


$680  00 


$85,624  80 


$4,163  72 


« $127, 192  88 


D  $6,136,769  03 


$126,308  21 


D  $16,036  23 


$8,143  73 


$8,513,269  50 


$997,220  12 


$7,365,420  70 


$267,675  19 


1-3  See  these  notes  on  preceding  double  page. 

*  The  Steinway  Railway  Company  bonds,  $1,500,000,  matured  July  1,  1922  are  carried  on  the  Balance 
Sheet  of  the  New  York  &  Queens  County  (Corporation).  Interest  on  these  bonds  has  not  been  accrued 
since  July  1,  1922  by  either  the  New  York  &  Queens  County  or  the  Steinway  Railways,  Receivers.  See 
also  note  8  on  preceding  double  page. 

*  Paving  charges. 

'Includes  Accrued  Amortization  of  Capital,  S43,499. 

'  First  mortgage  bonds  matured  June  1,  1925,  of  which  $300,000  is  held  by  I.  R.  T.  and  $300,000  by 
Long  Island  Consolidated  Electric. 
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stttements  for  operating,  lessor  and  subsidiary  companies 
Surface  Companies  —  Concluded 


Long  Island  Electric 

New  York  and  Lonq  Island  ' 

Ocean 
Electric 

Maimattan 
and 
Queena, 
Receivers 

Corporation 

Receiver 
in  Fore- 
closure 

Receiver 
in  Sequel* 

tration  2 

Corporation 

Receiver 
in  Fore- 
closure 

Temporary 
Receivers 

1600,000  00 

$1,000,000  00 

$350,000  00 

s $20,000  00 

#1  ,uuu,uuu  uu 

'  000,uUu  Uu 

»  1,150,000  00 

$1,200,000  00 

$1,000,000  00 

$1,000,000  00 

$350,000  00 

$1,170,000  00 

$23,624  86 

$65,174  54 

910,411  >1 

•llo, 170  SO 

•539,324  33 

13,110  64 
12,677  65 

$396,212  80 
521  18 
2,741  76 

14,946  61 
11,326  31 

$830,439  25 
22,672  28 

119,958  82 

$467,500  00 
5,483  50 

$390,000  00 

1,234  73 

4,412  86 

85  67 

4,221  68 

1  an  A91  tt? 

lO/.Ool  07 

1,498,453  07 

315,909  25 

275,212  49 

27,157  51 
1,385  55 

2,161,223  89 
1,638  79 

44  62 

'21,000  00 

116  23 
'28,042  76 

2.221  06 
109  74 

$748,195  99 

$1,577,644  01 

$420,520  36 

$390,000  00 

82,258,723  00 

$1,197,265  44 

$15,411  71 

$946,638  15 

$2,040  80 

$51,848  75 

$28,752  88 

$42,231  41 

$2,565  36 

$27,015  93 

D $448,024  94 

$30,703  45 

$106  25 

D $1,072, 410  94 

$29,797  56 

D  $15,806  02 

$103,528  64 

D $681, 952  87 

$1,502,211  85 

$1,660,196  21 

$449,379  49 

$317,589  06 

$2,330,751  97 

$2,184,024  78 

$468,940  35 

$1,461,701  21 

'  Represents  instalmeuts  paid  in  on  subscriptions  for  stock. 

'  Respondent  reports  under  Judgments  Unpaid,  a  judgment  secured  on  Nov.  14,  1917  by  the  Gas  & 
Electric  Securities  Co.  for  $1,158,522.84  ($1,150,000  face  value  of  demand  notes  and  $8,522.84  interest 
and  costs)  and  $530,216.99  interest  accrued  on  judgment.  In  order  that  the  property  may  be  represented 
in  Capitalization,  the  part  of  the  judgment,  $1,150,000  estimated  as  equivalent  to  Company's  fixed  capital, 
is  here  shown  under  Other  Capitalization. 

I"  Excludes  $500,000  Other  unfunded  debt,  the  contra  credit  to  $500,000  Intangible  Capital  which  is 
excluded  from  Fixed  Capital  on  preceding  double  page  . 
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State  of  New  York,  Transit  Commission 


TABLE  XVI.    Balance  sheets  as  of  June  30,  192s:    (B)  Condensed 

i  7.  Richmond 


AcconNTS 


For  details 
■ee 
Table 


FiXKD  Capital  

Leas  Accrued  amortization  of  capital . 


ASSETS 


XVII.  B.}7 
XIX,  A 


Other  Investments 

Current  Assets: 

Cash  

Special  deposits ,  .  , 
Accounts  receivable 


Fixed  capital  —  net  investment. 

Miscellaneous  


XVIII 


Total  current  assets. 
Materials  and  Supplies  


Total  floating  capital 


Miscellaneous  TeMpoRARY  Debits: 

Construction  in  process  

Temporary  advances  to  associated  companies. 

Prepayments   

"  Suspense  —  Property  Adjustment  "  

Other  suspense  


Total  deferred  debit  items. 


Total  Asseis. 


Gross  Capipalization: 

Capital  stock  

Funded  debt  

Other  capitalization. 


LIABILITIES  AND  CAPITAL 


XX,  B 
XX,  c 
XX,  D 


Total  capitalization . 


Unfunded  Debt: 

Taxes  accrued  

Receiver's  certificates  

.ludgments  unpaid  

Working  advances  due  associated  companies . 

Bills  and  accounts  payable  

Interest  accrued  on  funded  debt  ,  

Interest  accrued  on  unfunded  debt  

Rents  accrued  

Due  for  wages  and  salaries  

Other  unfunded  debt  


Total  unfunded  debt  

Reserves,  Including  Suspense  Credit  Balances. 

Corporate  Surplus  or  (D)  Deficit  

Total  Liabilities  and  Capital  


XIX,  B 
XV 


>  The  Receiver  of  the  Staten  Island  Midland  has  taken  the  permanent  assets  and  liabilities  on 
his  books  and  the  accounts  are  therefore  included  with  the  corporate  accounts. 

'  Includes  Organization,  $175,000  and  Franchises,  8300,000,  not  taken  over  by  the  Staten  Island 
Edison  Corporation.  These  items,  the  company  states,  were  in  the  past  arbitrarily  charged  to 
Fixed  Capital.  Lighting  Department. 

The  'Property  Adjustment'  account  is  a  temporary  suspense  item  resulting  from  the  fact  that 
the  book  value  of  the  assets  transferred  to  Staten  Island  Edison  Corporation  was  greater  than  the 
book  value  of  the  liabilities  assumed  by  that  corporation.  It  will  be  adjusted  when  the  fair  ledger 
value  of  the  Richmond  Light  &  Railroad  Company's  property  has  been  finally  determined." 

«  Special  Revenue  bonds  $349,562.27,  Corporate  Stock  bonds  $149,932.50  and  General  Fund 
$127,229.09. 


Fifth  Annual  Report,  1925 


389 


statements  for  operating,  lessor  and  subsidiary  companies 
Surface  Lines 


Richmond 
Light  A 
Railroad 

Southfield 
Beach 

City  of  N.  Y., 
Dept.  of  Plant 
&  Structures 

Staten  Island 
Midland. 
Receiver  ' 
Oessor) 

Total 

<  |3,700.00&  64 
111  02R  44 



$302,825  21 

$348,531  48 
21.530  00 

'$2,000,812  13 

$5,532,178  46 
152,556  44 

{3.568,983  20 

$302,825  21 

$327,001  48 

$2,000,812  13 

86,399,622  02 

$340,501  00 

$340,501  00 

$24,515  35 
44  000  00 
ll!047  23 

$2,852  81 

$20,310  16 

$2,471  48 

8.50,149  80 
44.000  00 
11.047  23 

$79,562  58 
145  RM  AO 

$2,852  81 

$20,310  16 

ri4  fipA  fin 

$2,471  48 

$105,197  03 
180.225  60 

$225,427  38 

$3,852  81 

$54,670  96 

$2,471  48 

$285,422  63 

$217,758  54 
2,221  47 
12]063  48 
'  1 ,421 ,451  50 
23!264  92 

$20,439  74 

$238,198  28 
2.221  47 
16.276  46 
1,421,451  50 
'  133 i 764  92 

$268  36 

$430  27 

3. 514  35 

'112,500  00 

$1,676,759  91 

$268  36 

$430  27 

$136,4.54  09 

$1,813,912  63 

$5,811,671  49 

$305,946  38 

$382,102  71 

$2,139,737  70 

$8,839,4.58  28 

$2,866,650  00 
2,421,000  00 

$249,800  00 

» $1,000,000  00 
1.000,000  00 

$4,116,450  00 
4,047,723  86 
36,000  00 

'$626,723  86 

36,000  00 

$5,287,650  00 

$285,800  00 

$626,723  86 

$2,000,000  00 

$8,200,173  86 

$140,992  95 

$828  63 

s  $78,268  67 

$51  797  17 
9,'000  00 
2  641  98 

S271 .887  42 
9^000  00 
2  641  98 
2.53  !081  37 
234.195  31 
889,900  07 
31,. 522  00 
7,884  51 
9,860  71 
19,156  89 

252.453  78 
92,152  73 
47,045  00 
56.339  30 
2.049  20 
2,745  25 
18,656  89 

627  59 
6  24 

31,203  43 
'67,853  07 

110,830  91 
773,000  00 
34,462  70 

720  00 

5,835  31 
7.022  76 

92  70 

500  00 

$612,435  10 

$2,275  16 

$190,187  24 

$984,232  76 

$1,789,130  26 

$71,306  36 

$1 , 165  93 

$39,793  63 

$1,016  28 

$113,282  20 

D  $159,719  97 

$16,705  29 

D  $274,602  02 

»D  $845,511  34 

D  $1,263, 128  04 

$5,811,671  49 

$303,946  38 

$582,102  71 

$2,139  737  70 

$8,839,438  28 

*  "The  City  of  New  York  does  not  pay  taxes  to  itself;"  taxes  are  accrued  merely  for  purposes 
of  comparison  with  other  roads. 

•  An  estimate  of  5%  for  interest  on  Corporate  Stock  bonds  and  $199,562.27  of  the  Special  Revenue 
bondfl,  both  of  which  issues  were  for  the  purchase  and  reconstruction  of  cars,  is  accrued  as  an 
interest  deduction  for  purposes  of  comparison  with  other  roads  but  is  not  paid  out  of  trolley  earnings. 

'Unpaid  interest  coupons,  $112,500,  assumed  at  the  time  sundry  assets  were  taken  over,  have 
been  transferred  from  Fixed  capital,  where  they  are  erroneously  included  by  the  company,  to 
Other  suspense. 

"In  place  of  $1,000,000.00  Capital  Stock  and  $845,511.34  Deficit,  respondent  reports  the  differ- 
ence, $154,488.66  as  Receiver's  Equity. 
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State  ok  New  Yokk,  Tkansit  Commission 

TABLE  XVI.    Balance  sheets  as  of  June  30,  1925:    (C)  Condensed 


Accounts 


For 
details  se 
Table 


Bleecker  St. 
&  Fulton 
Ferry 


Broadway 
&  Seventh 
Avenue 


Christopher 
&  Tenth 
Street 


Fixed  Capital 
Other  Investments 


ASSETS 
Gross  Inysstment. 


$1,698,804  58 


$12,893,384  78 


$766,211  32 


-  MiSCELLANEOOS. 


XVIII 


$4,481,000  00 


$66,700  00 


Cdrbent  Assets: 

Cash  

Special  deposits  

Accounts  receivable   

Estate  controllin?  account  (see  contra) . 
Other  current  assets  


$70  10 


S3, 960  42 
'  70,849  07 
1718,138  85 
4,850  23 
537, .500  00 


Total  current  assets. 

Other  Suspense  

Rentals  Unpaid  '  

Total  Assets  


$70  10 


$835,298  57 


$94,154  83 


$I,110,4tl3  23 


S268,66G  66 


$1,793,029  51 


$19,320,086  58 


$1,101,577  98 


LIABILITIES  AND  CAPITAL 
Gross  Capitalization: 

Capital  stock  

Funded  debt  

Matured  funded  debt  unpaid  


XX,  B 
XX,  C 
XX,  D 


$900,000  00 
700,000  00 


$2,100,000  00 
11,000,000  00 


$650,000  00 


210,000  00 


Total  capitalization   

Expended  by  Metropolitan  Street  Railway  '-. 


$1,600,000  00 


$13,100,000  00 


$860,000  00 


$3,225,123  78 


Unfunded  Debt: 

Amounts  due  associated  companies  

Bills  and  accounts  payable  

Receiver's  controllin?  account  {see  conhif, . 
Dividends  declared  


$705,547  04 

605,. 520  20 
4,850  23 
379  50 


Total  unfunded  debt  

Reserves.  Including  Suspense  Credit  Balances.  . 

Corporate  Surplus  or  CD)  Deficit'   

Total  Liabilities  and  Capital  


$1,316,296  97 


X]X,B 
XV,  B 


$3,125  00 


$193,029  51 


$1,675,540  83 


$1,793,029  51 


$19,320,086  58 


$241,577  98 
$1,101,577  98 


'Operation  of  these  companies  by  the  New  York  Railways  Company  has  been  continued  by 
the  New  York  Railways  Corporation  subsequent  to  April  30,  1925  in  accordance  with  so-called 
operating  agreements,  but  no  accounting  for  earnings  under  these  agreements  has  yet  been  made. 
Prior  to  these  agreements.  (March  13,  1925  for  the  Bleecker  St.  &  Fulton  Ferry,  42d  St.  &  Grand 
St.  Ferry,  Sixth  Avenue,  34th  Street  Crosstown  and  23rd  Street:  .January  15,  1924  for  Broadway 
&  7th  Avenue  and  June  1,  1924  for  Christopher  &  10th  Street)  the  New  York  Railways  Company 
operated  the  properties  of  the  lessor  companies  on  a  fixed  rental  basis  consisting  of  interest  on  bonds, 
dividends  on  stock,  (paid  direct  to  security  holders)  and  in  some  cases  allowances  for  corporate 
expenses.  In  a  number  of  instances  the  lessee  company  defaulted  on  the  payment  of  the  dividend 
portion  of  the  rental  as  well  as  on  the  allowances  for  expenses.  The  lessor  companies  in  their 
reports  to  the  Commission  included  the  rentals  in  their  income  statements,  although  such  rentals 
were  not  taken  on  their  books.  Consequently  the  Surplus  shown  on  their  Balance  Sheets  must 
be  increased  by  the  unpaid  portion  of  the  accrued  rentals.  This  unpaid  portion  is  here  included 
by  the  Division  of  Statistics  and  Accounts  under  the  caption  Unpaid  Rentals,  with  a  corresponding 
credit  adjustment  to  Surplus. 
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statements  for  subsidiary  companies  of  New  York  Railways  Corporation  ' 


Fort  George 
&  Eleventh 
Avenue 

42d  St. 
&  Grand  St. 
Ferry 

Sixth 
Avenue 

34th 
Street 
CroBstown 

23d 
Street 

Total 

$3,072,760  80 

to  .'il.^  644  fi7 

228  51fl  266  97 

%A  KA7  700  Oft 

$1,319  09 

$17,272  94 

$6,683  80 
9  An  ^2=1  4*1 

529,306  35 

1,114,351  56 
23,842  17 
37,500  00 

«396.212  71 
18,991  94 

$1,319  09 

$432,477  59 

$57,009  29 

$1,326,174  64 

'$134,181  91 

$134,181  91 

$823,403  23 

$536,344  08 

$869,782  20 

$3,502,754  23 

$3,000,000  00 

$3,406,048  71 

$3,096,138  01 

$3,072,760  80 

$3,240,436  16 

$38,030,077  75 

$3,000,000  00 

$748,000  00 

$1,700,000  00 

$1,000,000  00 
1  oflfl  nno  00 

$600,000  00 
I  stfi  000  on 

$10,698,000  00 

14  5'ifi  finfl  on 

210,000  00 

$3,000,000  00 

$748,000  00 

$1,700,000  00 

$2,000,000  00 

$2,436,000  00 

$25,444,000  00 

$1,560,355  84 

$1,080,808  80 

$5,866,288  42 

$705,. 547  04 
650,810  85 
23,842  17 
1,796  50 

$45,290  65 
18,991  94 
1,417  00 

$65,699  59 

$1,331,996  56 

» $530,394  62 

$64,331  57 

$597,851  19 

$1,097,692  87 

$800,043  80 

D  $8,048  00 

$740,104  59 

$4,739,941  58 

$3,000,000  00 

$3,406,048  71 

$3,096,138  01 

$3,072,760  80|     $3,240,436  16 

$38,030,077  7  6 

•  No  liability  for  repayment  of  amount  expended  is  recognized  by  the  respondents. 

3  Represents  balance  of  proceeds  from  sale  of  Car  Barn  property  at  Seventh  Avenue,  50th  to 
51st  streets. 

•  Includes  charges  against  Receiver.  New  York  Railways  Co.  account  of  payments  made  for 
taxes,  interest  on  bonds,  etc.,  $717,341.40. 

'  Represents  "  six  months  interest  coupon  due  July  1.  1924  on  all  ($1,500,000)  Broadway  Sur- 
face R.  R.  Co.  First  Mortgage  5%  bonds  outstanding,  purchased  under  authorization  of  court 
dated  July  1,  1924." 

•  "  Represents  charges  against  Receiver,  New  York  Railways  Co.  account  of  payments  made  for 
paving,  track  renewals  and  taxes  pending  further  determination  of  liability,  also  interest  accrued 
to  April  27.  1925  at  6%  on  $292,525.03  of  notes  in  favor  of  Receiver,  New  York  Railways  Co. 

'  Represents  mortgage  bonds  deposited  for  distribution  to  stockholders,  the  contra  credit  being 
included  as  Suspense  Credit  Balance. 
'  See  note  7. 

•  Includes  $331.57  cash  in  Sinking  Fund. 
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TABLE  XVU.    FIXED  CAPITAL,  1915:    (A)  Summary  of  figures 


Operatino  and  Lessor  Street  Railways 

(Lessors  Indented) 


Gross  fijcd 

capital 
investment, 
June  30,  1924 


Changes 


Total 
installations 


Rapid  Transit 
Interborou.h  Rapid  TransitW^ContraetsNo.^l^a^^^^^^^^ 

Manhattan  Railway  

Total,  Interboroagh  Rapid  Transit  operation  

New  York  Rapid  Transit  (B.-M.  T.)   

Rapid  Transit  Contract  No.  4: 

Company  owned  lines  

City  own-xi  lines   

Total,  New  York  Rapid  Transit  operation  

Total  

Manhattan  and  Bronx  Surface 
Third  Avenue  

Kingsbrid^e  

Belt  Line  

Dry  Dock.  E.  Bway  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Bronx  Traction  

Westchester  Electric  

Third  Avenue  Railway  System  in  City  

Second  Avenue,  Receiver  

New  York  Railways  Corporation: 

Street  railway  

Non-operating  property  

Bleecker  St.  k  Fulton  Ferry  

Broadway  &  Seventh  Avenue  

Christopher  k  Tenth  Street  

Fort  George  &  Eleventh  Avenue  

42d  St.  &  Grand  St.  Ferry  

Sixth  Avenue  

34th  Street  Crosatown  

23d  Street  

Total,  New  York  Railways  operation  

Eiphth  Avenue"  

Ninth  Avenue   

NewYork&Hariein{|Siit?''''v.::::::;:::::::;:::::;::::::: 

Other  Manhattan  companies  

Total  


160,878.598  27 
153,736,468  26 
112,995,096  81 
''327.610,163  Si 
•56,386,602  50 

50,826,758  70 
37,456,683  63 

••lU.ero.ou  83 


'Cr  $135,849  32 
7,220,784  08 

r  .oiii  .  'gsl  76 

770  84 

Cr  1,027,122  79 
1,615,177  65 
688,816  70 


'$472,280,208  17 


$7,673,760  46 


$34,529,728 

27 

'$570,898  20 

2,276,168 

17 

1,938,129 

98 

28,236  84 

4,338,838 

14 

i»772  75 

12,551,757 

33 

238  00 

7,013,482 

13 

15,508  41 

697,781 

43 

9,605,164 

25 

"377,544  95 

1,012,394 

22 

44,480  68 

2,813,716 

31 

'<  568  69 

76,777,160 

13 

1,0S8,H8  it 

1,295,774 

93 

3,202  70 

(") 

'» 19,915,040  00 

(■') 

"  177,209  00 

1,698 
14,895 
766 
3,000 
2, .581 
2,303 
3,072 
2,513 
S0,8Sl 
'»  6,658 
"3,167 
2,891 
™ 18,937 
63,783 


,804  58 
,518  33 
,211  32 
000  00 
,326  39 
822  74 
760  80 
,644  67 
,088  83 
,235  47 
887  81 
,618  38 
808  99 

m  ii 


10,091,149  00 
51,315  05 

22,i07'74 

10,168,874  4S 


"$140,560,574  64' 


$21,207,122  91 


•  For  detail  of  changes  by  accounts,  see  abstracts  of  annual  returns. 

'  That  is,  without  deduction  for  amortization  or  depreciation.  For  this  deduction,  see  Table 
XIX.  A  and  Table  XVI,  B. 

'  Fixed  capital  installed  by  the  Interborough  on  the  property  of  the  Manhattan  Railway  is 
charged  to  the  latter  and  is  included  by  them  in  Fixed  Capital;  retirements,  however,  are  credited 
to  the  account  "  Liability  to  Replace  Manhattan  Railway  Company  Property."  Balance  in  this 
reserve  was  $310,434.17  at  June  30,  1924  and  $412,795.63  at  June  30,  1925. 

•  For  explanation  of  this  credit  item,  see  abstract  of  company's  returns. 
'  See  note  7. 

•  In  1923  Company  erroneously  closed  out  "  Reserve  for  Accrued  Amortization  of  Capital  Prior 
to  Contract  4  "  by  a  credit  to  Fixed  Capital.  This  amount,  8148,371.80  has  been  restored  to 
Fixed  Capital  and  Reserves  by  the  Division  of  Statistics. 

'  These  figures  are  exclusive  of  the  City  of  New  York's  investment  in  rapid  transit  lines  under 
Contracts  1,  2,  3  and  4,  which  is  approximately  as  follows; 

At  June  30  — 


1924  1925 

Contracts  Nos.  1  and  2  lines  (total  cost,  all  in  operation)    $60,900,312  26    $60,975,033  13 

Contract  No.  3  lines  (cost  in  operation)                             88,825,243  22      90,098.694  05 

Contract  No.  4  lines  (cost  in  operation)                           149,369.494  00    150,442.292  08 

Total..                                                                 $299,095,049  48  $301,516,019  26 

•-"Includes  adjustments  of  entries  in  previous  periods;  •$989.53;  •  Cr  $64,336.04;  '"$24.05; 
"$877.61;  "$19.01;  »  Cr  $1 .018.53;  "$358.69. 
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at  beginning  of  year,  changes  during  year  and  figures  at  close  of  year 


IN  Fixed  Capital  Dcrixg  Year' 

Total  Fixed  Capital,  Jcne  30.  1925 

WITHDRAWALS 

Net 
increase 
of  alt  fixed 
capital 

"  Fixed 
Capital, 
Dec.  31,  1908" 

Fixed 
capital 
installed 
since  1908 

Gross  fixed 

capital 
investment, 
June  30,  1925  ' 

"  Fixed 
Capital. 

UcC.  ox,  l9U9 

Fixed 
capital 
installed 
since  1908 

$16,617  94 

$227,694  10 
476,205  66 

703,899  76 

D  $380, 161  36 
6,744,0/8 

$31,517,032  10 

$28,9S1,404  81 
160,481,046  68 
4,320,899  89 

l93,7Si,S61  38 
«5, 396, 619  13 

49,799,635  91 
39,071.861  28 

'94,268,116  32 

$60,498,436  91 
160.4.1.046  68 
112.943.654  16 
^333,923.137  75 
'  56.386.474  34 

49.799,635  91 
39,071,861  28 
''146.257.971  53 

51.442  65 

68,060  59 
899  00 

D  51,442  B.i 
6.312,974  41 
D  128  16 

1  no7  1  oo  70 

XJ   1  ,U^/  ,  Hi 

1,615,177  65 

587,926  70 

108.622.754  27 
'  140,119,786  37 
50,989.855  21 

899  00 

50,989,855  21 

$68,959  59 

$703,899  76 

$6,900,901  11 

'$191,129.641  58 

'$288,051,467  70 

•  $479,181,109  28 

$490,450  00 

•  $81 , 1»4  04 

D  $735  84 

$29,677,086  58 
2,262,445  68 

$4,851,905  85 
13.722  49 
1 .803.079  69 
418.996  82 
B,>2.282  9< 
742, yo3  71 
145,215  80 
2,703.478  77 
776.420  97 
554.572  95 
12,842,616  OS 
1,297,508  19 

'« 19,915,040  00 

17/  ,2U9  00 

$34,528,992  43 
2.276.168  17 
1.803.079  69 
4.290.785  41 

12.374.318  30 
6.992,011  67 
097.781  43 
9.794.282  86 
1.056.852  30 
2,816,279  90 

76.6i0.652  15 
1.297,508  19 

19,915,040  00 
177,209  00 
1,698,804  58 

12,893,384  78 
766,211  32 

2,581,326  39 
1,993,134  43 
3,072.760  80 
2,513,644  67 
48.611. 5ta  97 
'•5.046,520  51 
'•3,167,887  81 
"2,913,726  12 
'» 18,937,808  99 
79,974.967  59 

'1  25,529  05 

O  1     Oft  4     O  'I 

21,894  84 
'^478  87 

r\  tic  nsn  ■■>n 
U  IdO.OOU 

D  48,052  74 

U  1  i 7  ,4oy  Oo 
U  21 ,4/0  4b 

23,296  44 
155, 782  19 
36,500  00 

3,871,788  58 
11.542,035  33 
6,249.077  96 
552.565  63 
7,090,804  09 
280,425  33 
2.261,706  95 
63,787,936  13 

173,300  00 

"Dr  5,141  31 

874,187  S2 

lo,  l£t>  34 
>-22  50 
15  3,146  41 
310,009  Jo 
1,469  44 

189,118  61 
44,458  08 

2 , 563  59 
D  U6,60S  on 
1.733  26 

18  19.915,040  00 
l**  i/7.juy  UU 

(") 
(") 

1.698.804  58 
12.893,384  78 
766,211  32 

2.581,326  39 
1.993.134  43 
3,072,760  80 
2,513.644  67 
28,519,i66  97 
i»4.464.041  42 
"3.148.693  57 
"2,291,280  5" 
"18.937.808  99 
57,361,091  62 

2.002,133  55 

D  2,002. 133  55 

310,688  31 

D 310.688  31 

i,31i,82i  86 
1,481,205  00 

181.825  01 

17,779,427  14 
D  1.611,714  96 

20,092,249  00 
582,479  09 
19,194  24 
622,445  55 

22.107  74 

S,79i.026  86 

183, S9i  is 

16,191,553  18 

22,813,876  07 

$4,668,214  isj        $493,963  63 

$16,044,945  10 

2'  $121,149,027  65 

"  $35,456,492  09 

21  $156,605,519  74 

Adjustment  of  entries  in  previous  period. 

ifi  The  property  of  the  New  York  Railways  Company  passed  to  the  New  York  Railways  Cor- 
poration as  of  midnight,  April  30.  1925  (see  note  1.  first  double  page  of  Table  XVI  B,  §  3). 

"  Inasmuch  as  the  appraised  value  of  the  property  of  the  New  York  Railway  Company  is 
included  under  New  York  Railways  Corporation,  the  book  value  of  the  property  at  April  30, 
1925  is  excluded  to  avoid  duplication. 

'*  Represents  the  appraised  value  of  the  property  taken  oyer  by  the  New  York  Railways  Cor- 
poration on  May  1,  1925  as  a  result  of  the  reorganization.    See  notes  16  and  17. 

The  Eighth  Avenue  and  Ninth  Avenue  Companies  have  set  up  on  their  books  appraised  values 
of  property  transferred  to  them  by  the  Receiver  of  the  New  York  Railways  Company  at  the  ter- 
mination of  the  leases,  contrary  to  the  provisions  of  the  Uniform  System  of  Accounts.  These 
valuations  amounting  at  June  30.  1925.  to  $4,464,041.42  for  the  Eighth  Avenue  and  $3,148,693.57 
for  the  Ninth  Avenue  have  been  taken  into  their  Fixed  Capital  accounts  and  Surplus  has  been 
erroneously  credited  with  the  increases  of  $3,456,465.68  and  $2,807,262.05.  Prior  to  this  year, 
the  New  York  Railways  Co.  having  made  no  deduction  in  its  books  for  the  property  transferred 
to  the  Eighth  Avenue  and  Ninth  Avenue,  the  Division  of  Statistics  showed  for  the  Fixed  Capital 
of  the  latter  companies  the  amounts  reported  at  the  terminotion  of  the  leases  plus  the  net  of  additions 
and  withdrawals  since  then.  This  resulted  in  a  deduction  from  Fixed  Capital  of  $6,460,041.42 
by  the  Eighth  Avenue  and  $3,148,693.57  by  the  Ninth  Avenue  and  a  corresponding  deduction 
from  Surplus  of  ^.798,602.05  for  Eighth  Avenue  and  $2,807,262.05  for  Ninth  Avenue. 

20  "  Fixed  Capital,  December  31.  1908,"  $21,229,089.56,  is  distributed  by  the  Division  of  Statistics 
and  accounts  between  street  railway  line  and  steam  line  as  indicated  in  note  8  on  second  double 
page  of  Table  XVI  B.  §  3. 
See  notes  17  and  19. 
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State  of  New  York,  Transit  Commission 

TABLE  XVII.    Fixed  capital,  1925:    (A)  Summary  of  figures  at 


Opera71,vg  and  Lessor  Stheet  Railways 
(Lbsbors  Indented) 


Brooklyn  and  Queens  SuRrACE 
Brooklyn  Heights  

Leased  lines  3  

Brooklyn  Heifshts,  Receiver  

Leased  lines  ^  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

De  Kalb  Avenue  &  North  Beach  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn   

Brooklyn-Manhattan  Transit  surface. . . 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County  ^  

N  ew  York  &  Queens  County,  Receiver  in  Foreclosure 

Steinway  Railways,  Receivers  ^  

Lon?  Island  Electric,  Receiver  in  Foreclosure  

New  York  &  Long  Island,  Receiver  in  Forclosure. . . . 

wcean  Electric   

Manhattan  &  Queens,  Receivers  

Leased  lines*  

Other  Queens  surface  

Total  

RiCHUOND  SdBFACE 

Richmond  Light     R.  R  

Southfield  Beach   

City  of  New  York,  Dept.  of  Plant  &  Structures  

Leased  lines  ^  

Staten  Island  Midland,  Receiver  

Total  

Total,  street  surface  lines  

Grand  total  


Gross  fi.>;ed 

capital 
investment , 
June  30,  1924  » 


8155 
10,038 

28 
1 1 , 744 

9,839 
30 
251 
35,899 
3,991 
7.1,179 
'30,061 
489 
269 
327 
Sl.li? 
8,822 
15 
4 

1,576 
2,336 
.581 
'1,340 
135 
U.BH 


e.M  53 
419  84 
11  94 
423  30 
663  70 
958  .50 
114  93 
635  94 
584  26 
261  92 
733  S6 
,469  75 
400  66 
691  31 
031  91 
o'M  63 
224  45 
370  13 
792  05 
,529  83 
,215  98 
742  45 
612  35 
092  46 
679  70 


$119,139,907  19 


$3,572,108  10 
302,825  21 
384,887  32 
147,207  31 

•2,000,812  13 


$6,407,840  07 


i"  $266, 108,321  90 
'"$738,388,530  07 


'  For  detail  of  changes  by  accounts,  see  abstracts  of  annual  returns. 

2  That  is,  without  deduction  for  amortization  or  depreciation.  For  this  deduction,  see  Table 
XIX,  A  and  Table  XVI,  B. 

3  Capital  expenditures  by  the  lessee  on  leased  properties  are  tabulated  against  "  Leased  lines." 

'  Includes  an  adjustment  of  $9,780,872.46  made  by  the  company  to  bring  the  book  value  of  the 
property  to  S.30,000,000  at  April  1,  1924  (which  the  company  states  is  the  "  minimum  capital  value  ") 
less  a  net  credit  of  $278,066.18  for  fixed  capital  items  in  suspense. 

I  Includes  $13,151.89  non-operating  property  withdrawn  from  Fixed  Capital  and  included  with 
Miscellaneous  Investments. 

8  Fixed  Capital  transferred  to  the  Receivers  of  the  Steinway  Railways  by  the  New  York  &  Queens 
County  on  May  10,  1922  is  reported  by  the  latter  and  does  not  appear  on  the  Balance  Sheet  of  the 
Steinway  Railways. 
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beginning  of  year,  changes  during  year  and  figures  at  close  of  year  —  Concluded 


FutBD  Capital  During  Year  ' 

TorAi,  Fixed  Capital.  June  30.  1925 

WiTBDRAWALS 

Net 
increase 
of  all  iixed 
capital 

'■  Fixed 
Capital 
Dec.  31.  1908  " 

Fixed 
capital 
installed 
since  1908 

Gross  fixed 

capital 
investment, 
June  30,  1925  = 

"  Fixed 
Capital, 
Dec.  31, 1908  " 

Fixed 
capital 
installed 
since  1908 

tin  14 

$2,326  36 

D  $12,361  50 

$412,825  81 
5.015.889  22 

$30,472  22 
5,922,530  62 
11  94 
28,423  30 
1,793,084  90 
1,693,779  23 

$443,298  03 
10.938.419  84 
11  94 
28.423  30 
11.679.777  22 
9.872,078  85 
30,114  93 
261,267  19 
35,864,962  08 
4,037,250  32 
73,166,603  70 
*  34,607,878  56 
476,338  99 
269,691  31 
327,015  51 
36,680,924  37 
8,815,262  57 
21,133  94 
4,792  05 
1,654,983  31 
2,322,516  35 
581,892  45 
'  1 ,340,910  06 
134,329  93 
14,875,820  66 

167,370  26 

Oft  dflQ  i'^ 

55  56 
7,343  72 

Ti  84  886  48 
32,120  35 

8,178,299  62 
30,114  93 
206,111  82 
11  inn  987  fiQ 

68.166,681  60 
19,813,000  00 

9,631  25 
D  34,622  18 
45,988  40 
D  14,130  16 
4,546,408  81 
D  13,061  67 

55,155  37 
4,764,674  39 
600,789  23 
14,888,921  20 
*  14,794,878  56 
476,338  99 
14,277  88 
62,354  21 
15,347,849  64 
849,503  63 
21,133  94 
4,792  05 
342,028  00 
255,804  82 
326,999  02 
1,340,910  06 
134,329  93 
3,275,601  46 

218.037  04 
11.631  67 

iS7,483  56 

361  74 

1,030  00 

11.  m  38 

35,192  50 
'  13,850  24 

255,413  43 
264,661  30 
20,333,07^  73 
7,965,758  94 

16  40 

6,961  88 
81  92 

D  16  40 

4,533,330  74 

5  763  81 

359  00 
17,416  25 

70  A^-i  4fi 

D 13,699  63 
150  00 
297  71 
D  762  53 
63,240  96 

1,312,955  31 
2,066,711  53 
254,893  43 

906  63 
104  68 

762  53 
8,817  64 

17,775  U 

11,600,319  21 

$445,258  81 

$68,994  16 

$4,572,441  54 

$90,200,076  44 

$33,512,272  29 

$123,712,348  73 

1236,321  08 

$145,256  89 

$127,901  54 

$2,510,862  45 
301,712  39 

$1,189,147  19 
1,112  82 
384,887  32 
163,644  16 
109,610  45 

$3,700,009  64 
302,825  21 
384,887  32 
163,644  16 

•2,000,812  13 

1,860  90 

16.436  85 

> 1,891,201  68 

$236,321  08 

$147,117  79 

$144,338  39 

$4,703,776  52 

$1,848,401  94 

$6,552,178  46 

$5,349,794  07 

$710,075  58 

$20,761,725  03 

1°  $216,052,880  61 

'»  $70,817,166  32 

"  $286,870,046  93 

$5,418,753  66 

$1,413,975  34 

$27,662,626  14 

'"$407,182,522  19 

>°  $358,868,634  02 

"$766,051.15621 

'Includes  Construction  Suspense,  $1,294,970.09  representing  "estimated  and  actual  values  of 
property,  etc.,  turned  over  to  this  Corporation  as  of  Nov.  1,  1916  by  the  MacArthur  Bros.  Co.,  pur- 
suant to  the  agreement  of  March  7,  1913  "  less  retirements;  excludes  $500,000  Other  Intangible 
Street  Railway  Capital  reported  by  the  company,  improperly  charged  to  Fixed  Capital. 

'  Represents  expenditures  upon  property  operated  over  Queensboro  Bridge  under  limited 
term  franchise  acquired  from  the  City  of  New  York,  October  29,  1912,  which  will  revert  to  the 
City  upon  the  expiration  of  the  franchise.  The  date  of  expiration  is  May  20,  1934  with  a  privilege 
of  renewal  to  May  20,  1959. 

•The  company  improperly  includes  in  Fixed  Capital  $112,500  unpaid  interest  coupons  assumed 
in  1910  in  exchange  for  sundry  assets;  here  deducted  from  Fixed  Capital  and  shown  as  a  deferred 
asset  on  the  Balance  Sheet.  Table  XVI  B.  5  7. 

"See  notes  7,  17  and  19  on  preceding  double  page. 
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TABLE  XVII.    Fixed  capital,  1925: 
i  I.  Rapid 


A  ceo  I' NTS 


Fixed  Capital  sin<e  DEtLMBEn  31,  1808 
liitan  ible   

(  rganization  

Patent  righta  

Oil.e-  intangible  street  railway  capital'  

Land  

Ripht  of  way  

Other  street  railway  land  

Roadway  and  Eieetric  Line  

Grading  

Ballast    

Ties    

Kails,  rail  fastenings  and  joints  

Special  work  

Track  laying  and  surfacing  

Paving   

Roadway  tools  

Tunnels   

Elevated  structures  and  foundations  

Bridges,  trestles  and  culverts   

Crossings,  fences  and  signs   

Interlocking  and  other  signal  apparatus.  

Telephone  and  telegraph  lines  

Poles  and  fixtures  

I'nderground  conduits  

Transmission  system  

Distribution  system  

Structures  

Dams,  canals  and  pipe  lines  

Power  plant  buildings  

Sub-station  buildings  

General  office  buildings  and  fixtures  

Shops  and  car  houses  

Stations,  waiting  rooms  and  miscellaneous  buildings 

Docks  and  wharves  

Equipment  

Furnaces,  boilers  and  accessories  

Steam  engines  

Turbines  and  water  wheels   

Power'plant  electric  equipment  

Miscellaneous  power  plant  equipment  

Sub-station  equipment   

Shop  equipment  

Locomotives  

Revenue  cars  

Electric  equipment  of  cars  

Other  rail  equipment  

Miscellaneous  equipment  

Undistributed  

En,iineering  and  superintendence   

Law  expenditures  during  construction  

Injuries  during  construction  

Taxes  during  construction  

Interest  during  construction  

Miscellaneous  construction  expenditures  

Suspense  

Materials  and  supplies  


H  Interboroi'gh  Rapid  Transit 


Contracts 
Nos.  1  and  2 


H. 1,1 19, CM  I 


13,129,653  07 

100,000  00 


200,000  00 

10,36.5  62 

4,108  57 

13,464  14 

22,2il3  33 

4,268  84 

7,358  27 


12  92 
16,496  25 
2.57,617 


337,944 
39,521  06 


271,805  91 
551,015  80 


23  01 
1,193  57 


279,648  75 
256.094  11 


214.619  15 
1.016,168  03 


27,671  75 
1,368  53 
529,231  69 
20,. 50 1  89 


8.839,(194  31 
2,800,487  41 
50,044  42 


79,. 5a/  4S 
23,668  82 
2,310  29 
22,389  63 


30,962  74 


Contract 
No.  3,  etc . 


6.203 
7,376 
6,781 
595 
6S, S67 
270 
12 
340 
394 
92 
535 


,876  49 
,73o  S8 
,210  86 
,522  42 
.OTS  86 
796  16 
289  46 
,344  91 
,527  80 
,263  39 
,.5,52  73 


62,327  ii 
30,744,349  23 
12,807,7.50  58 
277,003  8e 
338  33 
6,567,065  93 
330,200  08 


1,512,674  93 
2,543,682  6L 
6,375,906  38 
8,97S,.U7  16 
4,379  24 

649,245  44 
1,306,576  99 
571  99 

764.212  78 
0.248,360  72 


1,0,046.17 a  96 
2,497.550  56 
1.. 542, 665  50: 
2,139,455  21 
1,778,021  73 

258.457  99 
4.617.302  01 

484,863  24 


20,823,324  78 
5,889,649  27 
16,934  69 
•Cr  3,052  02 
m. 1)14. 842  94 
4,363.400  68 
454.644  36 
532.633  21 


20,051.198  78 
3,612,965  91 


Total . 


$8,981,404  81   (160,481,046  68  $189,462,451  49 


See  following  double  page  for  notes. 
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(B)  Details  of  figures  at  close  of  year 
Transit  Companies 


Manhattan 
Railway 
(lessor) 


V.OtS.ioS  67 


,023.258  67 
16,107  70 


New  York  Rapid  Transit 


ACCOUNT  CONTRACT  NO.  4 


Company- 
owned  lines 


25,107  70 

910, son  S3 


393,220  92 


47,206  64 
479.772  77 
S7i,603  lo 


100,120  39 
472,482  " 


1,564,719  17 
2,364  94 


1.830  12 
169,025  63 
9,130  40 


838.092  55 
521.823  17 
15.351  26 
7,101  20 

115,0!0  7i 


215,010  74 


14.320.899  89 


ts.m 

9 

3.109 

■i.OSi 
813 

2.269 
16,610 

3.019 
166 
344 
665 
330 
635 


320  OS 
954  64: 
351  32 
014  97 
626  2i 
109  46 
518  78 
oil  .K 
576  79 
786  SI 
188  II 
203  05 
.464  13 
.235  93 


City- 
owned  lines 


to,77S.Sei  93 
4.119,792  25 
1.653.469  68, 

lo.ais.soe  os 

Cr  3,-548  06 
60.078  42 
36.994  58 

115,534  46 
72.598  52 

121,596  71 


Other  than 
Contract  No.  4 


Total 


558  06 
75,755  61 
7,637,864  48 
98,618  301 
560,883  43 
975,067  211 
193,417  65 
2.176  35| 
348.894  94 
327.300  71 
1.338,470  00 
6,632,949  SS 


120,737  10 

17.719  81 

949.158  39 

5,545.334  28 


4,315, SSI  03 


401.356  69 
224.102  87 


2,801.819  16 
886.508  09 
1.764  22 


15,381.056  16 
1,958,012  17 
266,531  59 
7.205  36 
63  88 
10,747,441  30 
2.401,801  86 
646,608  41 
646.608  41 


$49,799,635  91 


1.371  ,50 
4.098.582  02 
4.185  78 

9^095  33 
1.945.233  38 
301.586  69 
101  37 
667.388  36 
535.493  13 
2.947.510  89 
2,017,939  42 


til6,8n0  58 
301,736  48 
115,064  10 

8-27.000  26 
267.511  89 

936  on 

3.626  13 
2.'!. 575  30 
21.182  71 
19.523  41 
150  00 
64  63 


381.355  98 
13.147  38 
22.772  86 
15.881  49 
68  86 
2,975  50 


229,964  04 


4,094  06 
1,783,881  32 


17,984,221  78 


15,490  70 


1,001  50 
48,226  62 
114,970  55 


33,231  22 


3,297  .34 
78,163  34 
278  65 
4,037,655  69 


553,670  88 
45,294  4fi 
49,615  37 
13,680,321  43 
3.570.242  9C' 
65.576  10 
4,009  94 
.?,382.e3}  07 
126.163  32 
30 

99.851  26 


134.606  17 
10.073  21 


660.472  92 
1.496.144  27 


1.896.560  33 
1.984.294  87 
4.489  24 
1.631  77 

192  15 


192  15 


$39,071,861  23    '$5,396,619  13 


i3.120, 
9 

3,109, 
9,272, 
5,234 
4.033 
28,361, 
3.283 
227 
384 
809 
424 
776 

1 

4,174 
8.023 
111 
.'592 
2,936 
495 
5 

1,016 

763 
4,334 
8,765 


330  93 
954  64 
351  32 
014  97 
69n  75 
038  19 
052  56 
327  90 
540  62 
801  23 
808  82 
372  81 
245  36 
356  05 
150  00 
997  19 
337  63 
4C6  24 
705  68 
751  62 
182  08 
073  20 
253  22 
283  30 
795  34 
207  51 
859  65 


Total  ■ 


383,932  36 
17,719  81 
956  .519  79 
7,407,378  94 
278  65 
26,337,428  40 


15.490  70 


1.089, 
285, 
49, 
18.378, 
6.441, 
71, 
5, 

17,763. 
2.084, 
265, 
107, 

11.407, 
3.898 

646, 
646 


633  74 
470  54 
615  37 
700  92 
045  86 
829  56 
641  71 
880  38 
175  49 
531  89 
056  62 
63  88 
914  22 
138  28 
608  41 
608  41 


m,477 
1 

9 

23.465 
16.87/, 
12,015 
4.8.58 
99,684, 
3,564 
244 
733 
1,226 
520 
1,319 

64 

40,935 
21,481 
383 
593 
9,841 
864 
5 

2,528 
3,626 
11,740 
I8,8.i8 
4 
649 
1,691 
18 
2,100 
14,384 

SI,U6 
2,714 
2,558 
2,139 
1,821 
261 
6,405 
799 
49 

48,879 
15.6.53 
154 
9 

.',7.073 
6.471 
723 
662 

31.459 
7.7.5' 
646 
646 


109  16 
954  64 
351  32 
803  20 
i?/  75 
849  05 
682  68 
875  72 
702  40 
199  26 
617  87 
193  94 
777  59 

267  05 
150  00 
337  59 
183  II 
995  68 
769  54 
089  95 
193  00 
794  34 
2.53  22 
958  23 
490  49 
902  46 
,769  .33 
379  24 

268  45 
702  92 
291  80 
.531  71 
316  56 
278  65 

,607  81 
.534  65 
833  .'3 
.455  21 
.184  18 
.656  64 
193  07 
966  07 
615  37 
212  .56 
005  71 
159  93 
690  89 
,065  64 
244  99 
486  .54 
079  46 
63  88 
113  CO 
.077  67 
.608  41 
608  41 


$94,268,116  32   $288,051,467  70 
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TABLE  XVII.    Fix2(l  capital,  1925:    (B)  Details 
§  I.  Rapid  Transit 


Interborouoh  R\pid  Transit 


ACCODNTS 


"  Fixed  Capital,  December  31,  1908  ' 

Engineering  and  superintendence  

Right  of  way  

Real  estate  used  in  operation  of  road  

Track  and  roadway  construction  

Electric  line  construction  

Buildings  and  fixtures  used  in  operation  of  road. 

Power  plant  equipment  

Shop  tools  and  machinery  

Cars. 


Electric  equipment  of  cars  

Miscellaneous  equipment  

Organization  

Interest  and  discount  

Miscellaneous  

' '  Cost  of  road  and  equipment  " ». 


Total. 


Grand  total   $60,498,436  91 


Contracts 
Nos.  1  and  2 


t490,899  05 
'9,148,935  52 
1,338,791  58 


4,609,347  51 
4,466,277  63 
5,437,711  37 
70,677  15 

3,862,977  89 


1,302,817  11 
255  61 
788,341  68 


$31,517,032  10 


Contract 
No.  3,  etc. 


Total 


$490, 
9,148 
1,338, 


899  05 
935  52 
791  58 


4,609, 
4,466. 
5,437. 
70, 


347  51 
277  63 
711  37 
677  15 


3,862,977  89 


,302, 
788, 


817  II 
255  61 
341  68 


$31,517,032  10 


$160,481,046  68  S22J.979,483  59 


Note. —  Changes  in  Fixed  Capital  during  the  year  are  shown  in  the  abstracts  of  the  individua 
companies.    For  accounts  omitted  from  the  stub,  companies  report  none. 

1  Exclusive  of  City  of  New  York's  investment  in  rapid  transit  lines;  see  note  7  on  first  double 
page  of  Division  A  of  this  table. 

-  In  connection  with  the  expenditures  under  Contracts  Nos.  3  and  4  and  the  Related  Certificates, 
this  item  includes  Debt  discount  and  Debt  expense. 

'  As  reported:  details  by  accounts  not  available. 

*  Cost  of  leases. 

'  Contractors'  expense  account. 

'  Credit  balance  in  this  account  is  due  principally  to  the  fact  that  revenue,  from  hire  of  trucks 
by  outside  concerns,  credited  to  this  account,  exceeded  the  cost  of  the  trucks. 

'Company  erroneously  credited  Fixed  Capital  with  $148,371.80,  the  amount  of  the  "  Reserve 
for  Amortization  of  Capital  prior  to  Contract  No.  4,"  closing  out  the  Reserve:  figures  here  shown 
for  Fixed  Capital  (and  for  Accrued  Amortization  of  Capital)  have  been  corrected  accordingly  by 
the  Division  of  Statistics,  and  Accounts. 
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of  figures  at  close  of  year  • 
Companies  —  Concluded 


-  Continued 


Manhattan 
Railway 
(lessor) 


(») 


New  York  Rapid  Transit 


ACCOUNT  CONTRACT  NO.  4 


Company- 
owned  lines 


City- 
owned  lines 


Other  than 
Contract  No.  4 


$14,873  62 
1,568,818  80 
85,332  35 
5,451,087  76 
134,926  51 
408,949  59 
491,919  04 
82,203  95 

3,894,960  80 

2,448  59 
5,1.59  14 
11,375  00 
55,274  18 
38,782,525  88 


Total 


$14,873  62 
1,568.818  80 
85,332  35 
5,451,087  76 
134,926  51 
408,949  59 
491,919  04 
82,203  95 

3,894,960  80 

2,448  59 
5,159  14 
11,375  00 
55,274  18 
38,782,525  88 


Total  I 


N.S. 
N.  S. 
N.S. 
N.  S. 
N.S. 
N.  S. 
N.  S. 
N.S. 

N.S. 

N.S 
N.S 
N.S. 
N.S. 
N.  S. 


'$108,622,754  27 


$50,989,855  21 


$50,989,855  21 


$191,129,641  58 


$112,943,654  16 


$49,799,635  91 


$39,071,861  28 


'$56,386,474  34 


$145,257,971  53 


$479,181,109  28 


"Represents  investment  of  Manhattan  Railway  Company  which  cannot  be  classified  by  above 
accounts,  but  is  reported  by  the  Company  as  of  June  30,  1925,  as  follows: 
Real  estate  and  structures: 

Land  including  sitesof  main  power  station  and  7  sub-stations  $2,675,330  29 
Buildings  and  structures  outside  of  streets,  highways  and 

public  places   2,752,815  50 

Main  power  station  building  and  bulkhead   1,381,864  54 

Sub-power  station  buildings   493,554  15 

Engines,  generators,  boilers,  etc.,  in  power  station   4,945,790  19 

  $12,249,354  67 

Cars   11,973,826  56 

Subways   1,039,132  58 

Land  damages  including  expense  of  litigation   22,230,687  14 

Foundations,  structures,  track  superstructures,  etc.,  of  2nd,  3rd, 

6th  and  9th  Avenue  Elevated  Lines   35,028,158  84 

Discount  of  New  York  Elevated  Railroad  Co.,  Metropolitan 

Elevated  Railway  Co.  and  Manhattan  Railway  Co.  bonds   6,974,285  00 

Amount  of  Par  Value  of  Metropolitan  Elevated  Railway  Co. 
Capital  Stock  and  Bonds  issued  for  road  built  by  contract 
over  expenditures  for  construction  as  found  by  Board  of 

Railroad  Commissioners  in  1883   5,113,309  48 

Intangible  Street  Railway  Capital: 

Lease  New  York  Elevated  Railroad  Co   6,539,000  00 

Lease  Metropolitan  Elevated  Railway  Co   7,475,000  00 


14,014,000  00 


Total 


$108,622,754  27 
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TABLE  XVII.    Fixed  capital,  1925:    (B)  Details 
I  2.  Third  Avenue 


Accounts 


Fixed  Capital  since  December  31,  1908 

Intangible  

Organization  

Street  railway  franchises  

Other  intangible  street  railway  capital  

Land . 


Right  of  way  

Other  street  railway  land  

Roadway  and  Electric  Line  

Grading  

Ties  

Rails,  rail  fastenings  and  joints  

Special  work  

Underground  construction  

Track  laying  and  surfacing  

Paving  

Roadway  tools  

Bridges,  trestles  and  culverts  

Crossings,  fences  and  signs  

Interlocking  and  other  signal  apparatus. . . . . 

Telephone  and  telegraph  lines  

Poles  and  fixtures  

Underground  conduits  

Transmission  system  

Distribution  system   

Structures  

Power  plant  buildings  

Sub-station  buildings  

General  office  buildings  and  fixtures  

Shops  and  car  houses  

Stations,  waiting  rooms  and  misc.  buildings 

Equipment  

Miscellaneous  power  plant  equipment  

Sub-station  equipment  

Shop  equipment  

Revenue  cars  

Electric  equipment  of  cars  

Other  rail  equipment  

Miscellaneous  equipment  

Undistributed  

Engineering  and  superintendence  

Law  expenditures  during  construction  

Miscellaneous  construction  expenditures.  .  . 


Total. 


1908  " 


"  Fixed  Capital,  December  31, 

Engineering  and  superintendence  

Right  of  way  

Real  estate  used  in  operation  of  road  

Track  and  roadway  construction  

Electric  line  construction  

Buildings  and  fixtures  used  in  operation  of  road , 

Power  plant  equipment  

Shop  tools  and  machinery  

Cars 


Electric  equipment  of  cars. 
Miscellaneous  equipment. . 

Organization  

Interest  and  discount  

Miscellaneous  


Third 
.\  venue 


fi.m  00 

1,170  00 
100  00 


93,701  06 


93,701  06 
IS 

2,831  60 
980  60 
12,059  70 
43,362  26 
17,385  78 
44,724  44 
14.926  96 
28,009  98 

1,.525  79 


22, 
73, 
S5i. 
3 
4 
139 
342 
63 
S,936 

145 
44 
2,699 
819 
75 
151 
/ 
1 


Kingsbridge 
(lessor) 


Belt  Line 


fis.eoi  i9 


56  03 
101  82 
2,573  15 
2,890  13 
7,834  69 


998  42 
759  08 
249  93 
329  61 
il7  73 
369  00 
074  19 
1.54  98 
324  16 
495  40 
,932  OS 
297  00 
,764  77 
,957  69 
,484  17 
,380  65 
,074  80 
,972  97 
.UO  86 
,435  86 


108  89 


37  78 


5  00 


54,851.905  85 


$8,145,695  40 
13,809,383  07 
306,927  08 


3,718,058  77 
0,3.54  15 
2,771,727  38 
869,189  60 


46,751  13 


Total. 
Grand  total  


tl9.987  33 
19,987  33 


490,000  00 


490,000  00 

880,353  39 
81,903  15 
833  07 
49,045  15 
120,664  65 
293,603  79 
55,240  52 
74,015  01 


153,714  52 
4  80 
51,328  73 
306,585  S3 


637  04 


305,948  19 


ISO  on 
120  00 


$13,722  49 


$27,868  91 
4,575  71 


1,594,184  65 
505,452  87 


76,090  72 
54,272  82 


$29,677,086  58  $2,262,445  68 


$34,528,992  43  $2,276,168  17 


105.508  SS 


22,920  56 


30,483  07 
46,344  03 
5,760  57 


645  51 
645  51 


Dry  Dock. 
E.  Broadway 
&  Battery 


$1,803,079  69 


$1,803,079  69 


n. 


$4,290,785  40 


Note. —  Changes  in  Fixed  Capital  during  the  year  are  shown  in  the  abstracts  of  the  individual 
companies.    For  accounts  omitted  from  the  stub,  companies  report  none, 
'  Includes  Buildings  and  Fixtures. 

2  Includes  $1,288,788.86  '  Cost  of  Construction  of  Old  Road  Replaced." 
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of  figures  at  close  of  year  —  Continued 
Railway  System  Companies 


42d  Street, 
Manh.  k 
St  N.  Ave. 


U,6U  90 


100  00 
2.534  90 
SOi  37 


304  37 

ns.m  1 1 

5.586  43 
298  22 
10.520  29 
80.914  27 
18.525  11 
35.221  52 
27.975  86 
81  39 


New  York 
City 
Interborough 


12,466  92 


862  39 
6.32  61 
32.512  03 
109,116  98 


7.241  36 
23.381  61 
83. 5M  46 
48,542  13 
1,143  75 
54,943  281 
301.176  56 


Southern 
Boulevard 


Union 


Bronx 
Traction 
(lessor) 


ti.m  8) 


1,000  00 
1,844  80 
S9i  09 
394  09 


SlO.OSi  80 


.530  65 
6.260  64 
13.794  42l 
12,898  OOi 


501  12 


24,486  81 
287  76 


109.126  98 


7.151  22 


504.109  58\       166.581  97 


17,207  58  . 


291.148  701 
192.087  73l 
3,765  57 


90,778  09 
72,785  01 
3.018  87 


e.8i7  01 
882  35 

1,750  00 
214  47 


It.i6i  76 
10.215  16 


9.298  07! 
82.111  09| 


2.925  78 


13,707  76 


4-50  50 
450  50 


1.249  60 


25,769  00 
27,706  63 
So.i29  39; 
4,988  37 
30,441  02 
l.oKi.Sti2  11 
6.325  47 
73.323  37 
126.416  91 
107,204  28 
1.057  00 
112.780  77 
691.492  99 
40,218  44 


3.100  00 
6,954  80 
1,071  56 
1,071  56 


753,961  96 
23.117  25 
30,348  08 
81,606  84 
37,055  13 


Westchester 
Electric 


t39l  50 


392  50 
S6,.573  88 


36.573  88 
4?/, .57.5  80 
1,429  99 
20,744  27 
60.487  33 
23,667  15 


47.673  32 
64,440  70 
180,689  75; 
132,639  11 
lot.  1,61  90 


42.574  29 
231  29 
44,345  17 
15,311  15 
866,045  70 


93,215  05 
898  88 
483,807  73 
173,087  82 
65.450  59 
49.585  63 
61.804  04 
4.568  14 


57,235  90 


48.358  24 
474,667  30 
224  54 


17,870  93 


108  09 
37.605  56 


11.338  85 
9.460  82 


1,877  83 


45.113  61 
215.635  98 
1,967  89 
1,449  04 
25.200  00 
1,605  49 
500  00 
5,292  29 


Total 


2,066  66 
16,416  10 
30.879  37 


60  21 
2,532  30 
12,662  47 
15,624  39 

61.668  67 


23,572  08 
820  92 
19,527  92 
7.576  24 
1,358  76 
8,812  75 
3.482  73 
2.641  50 
607  15 
234  08 


tW6. 
21. 
30 
54, 
661. 

8, 
652 
4.881. 
135 
156 
448 
480 
349 
422 
1.894 
70 
3 
25 
1 

102 
220 
205 
372 
1.283 
3 
47 
151 
986 
94 
5.808 

323 
46 

3,679 
1.388 
1.59 
210 
93 
30 
2 

60 


198  53 
157  33 
169  00 
972  20 
Ul  79 
564  43 

878  36 
686  4t 
934  87 
381  05 
722  35 
314  13 
964  52 
010  91 
125  27 
502  24 
475  90 
200  50 
605  49 
500  00 
24  7  5.5 
681  16 
751  84 
269  08 

102  05 
369  00 
,345  73 
,772  96 

183  42 
,430  94 

103  es 
297  00 
505  15 
677  49 
387  72 
750  57 
041  57 
444  12 
.9«J  61 
746  19 
357  15 

879  28 


(832,282  97 


$742,933  71 


$145,215  ; 


$2,703,478  77 


$776,426  97 


$554,572  95 


$12,842,616  02 


$72,708  92V 
2.219.977  85' 


5.265.681  33 
3,300,552  40 
60,247  31 


93,710  62 


122,274  15 
30,485  18 
256.435  80 
117.961  77 


$6,208,258  60 


40,819  36 


$11,542,035  33,  $6,249,077  96! 


$12,374,318  30j  $6,992,011  67 


$1,201  69 
21,595  62 


•484.390  43 
25,402  91 


224  96 


18.7.50  00 

1.000  00 


$229. 

48. 

55, 
1.308, 
612, 
340, 
180, 

27, 
742, 
266, 

29 
3,139 

70, 

40, 


352  13 
198  23 
520  70 
112  34 
868  20 
238  85 
760  09 
249  77 
764  93 
532  19 
264  24 
206  23 
082  05 
654  12 


$552,565  63  $7,090,804  09 


$697,781  431  $9,794,282  86 


$1,085  83 
204  85 

44  J69  09 
5,540  76 


229,124  80 


$55,434  00 

68,136  781 
2,120  21 
1.414.446  15| 
324.938  28 
118. 4S6  25 
146,582  55 
618  77 
46.198  97 
35,944  43 
6,896  16 


31,540  84 
10,363  56 


$421 

3,557 
8.866 
31.043 
5.540 
1.017 
4,045 
37 
3,656 
1,171 
165 
3,291 
439 
532 


886  69 
608  51 
861  11 
687  59 
376  80 
621  54 
401  41 
447  65 
401  92 
666  22 
157  81 
734  57 
,274  29 
,810  02 


$280,425  33  $2,261,706  95 1 $63, 787. 936  13 


$1,056,852  30  $2,816,279  90  $76,630,552  15 


'  Other  intangible  street  railway  capital. 

*  Includes  $385,903.63  "  Cost  of  Constructed  Road  " 

'  Includes  $751,059.18  "  Purchase  of  Constructed  Road.' 


402 


.S'lATK  OF  New  York,  Transit  Commission 


TABLE  XVn. 


Fixed  capital,  1925:    (B)  Details 
§  3.  Other  Manhattan 


AccnrNTs 


New  York 
Railways 
Corporation  ' 


Fixed  Capital  since  December  31,  1908 
Intangible  

Organization  

Street  railway  franchises  

Land . 


Right  of  way.  

Other  street  railway  land  

Roadway  and  Electric  Line.  

Grading  

Ballast  

Ties  

Rails,  rail  fastenings  and  joints  

Special  work  

Underground  construction  

Track  laying  and  surfacing  

Paving  

Roadway  tools  

Telephone  and  telegraph  lines  

Poles  and  fixtures  

Underground  conduits  

Transmission  system  

Distribution  system  

Structures  

Sub-Btation  buildings  

General  office  buildings  and  fixtures  

Shops  and  car  houses  

Stations,  waiting  rooms  and  miscellaneous  buildings . 

Equipment  

Sub-station  equipment  

Shop  equipment  

Revenue  cars  

Electric  equipment  of  cars  

Other  rail  equipment  

Miscellaneous  equipment  

Undistributed  

Engineering  and  superintendence  

Law  expenriitures  during  construction  

Injuries  during  constniction  

Taxes  during  construction  

Interest  during  construction  

Miscellaneous  construction  expenditures  

Total  

Other  departments 


non-operating  property,  etc  

Total,  Fixed  Capital  since  December  31,  1908  

"  Fixed  Capit.al,  December  31,  1903  ' 


Street  railway  fixftl  capital. 
Fixed  capital  in  other  departments. 


Total. 


ti.ese.sia  oo 

1,655,528  00 
1,000  00 

i.re/i.ns  00 

264,645  00 
1,499,500  00 
8,ej3,902  00 
1,867.455  00 


5,570  00 
417,363  00 
304,379  00 
,103,828  00 
332,817  00 
491,717  00 
3,087  00 
16,670  00 


1,118,981  00 
675.819  00 
896,216  00 
1. 6 S3. 323  00 
37,245  00 
30,670  00 
2.555,408  00 


3,648.048  00 
487,134  00 
130,639  00 

1,537,040  00 

1,309,626  00 
69,400  00 
114.209  00 

1.989.094  00 
551.782  00 
92,004  00 


178,015  00 
841,098  00 
326,195  00 


$19,915,040  00 
177,209  00 


$20,092,249  00 


Grand  total . 


$20,092,249  00 


Note. — -Changes  in  Fixed  Capital  during  the  year  are  shown  in  the  abstracts  of  the  individual 
companies.    For  account.s  omitted  from  the  stub,  compmies  report  none. 
'  See  note  16  on  first  double  page  of  Div.  A  of  this  table. 
2  For  details  by  companies  see  Division  A  of  this  table. 

'  Exclusive  of  Fixed  Capital,  approximately  $6,950,000,  of  Second  Avenue,  Corporation. 
*  See  note  19  on  first  double  page  of  Div.  A  of  this  table. 
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of  figures  at  close  of  year  —  Continued 
Companies 


BUlXHUIaiJ' 
^/tilL'llk  1 J 1 VO 

Eighth 
Avenue 

Ninth 
Avenue 

New  York 
and  Harlem 

Second  Avenue, 
Receiver ' 

Total 

tt, 656, 528  00 
1,655,-528  00 
1,000  00 
2,377,609  53 
264.645  00 
2.112.964  53 
9,117.674  89 
1,960,307  99 
424  93 
10,529  ,57 
556,717  00 
471,134  18 
2,197,452  77 
528,280  18 
576,912  29 
29,056  30 
16,670  00 
167  79 
1.130,886  53 
675.819  00 
963,316  36 
3,077,296  OS 
37,245  00 
423,385  70 
2,616,044  17 
620  16 
4,191,465  76 
487,134  00 
196.793  93 

1    Til   inn  n't 

1,519.982  37 

nn  1 1  0  1  e 
9U. 11^  lo 

184,333  27 
2.016.103  86 
.569,. 530  95 

1  r\f\  an  4  no 

HjU,.'>y4  2Z 
3,480  89 

1/5,01.1  00 

841.098  00 
332.384  80 

9476,030  89 

tlS8,43S  64 

475,030  89 
gQ  lis  32 

138,433  64 

294,389  47 
60,304  18 
424  93 
4,959  57 
9,246  57 
45,860  79 
47^028  95 
39,225  45 
40 ! 552  67 
13,283  55 

918,789  07 

mo,  479  03 
32,548  81 

9.538  32 

120,569  11 
102,105  32 

'6!595  82 
1  6,?37  73 

44, 'ft  2  62 
2  '  J8  75 

18,789  07 

10,577  00 

167  79 
6,015  82 

5,889  71 

27,319  20 

96  ,930  98 

39,781  16 

31^3. 8Sn  54 

13,810  61 

12,519  74 
'690  77 

36.365  42 
59^945  40 
620  10 

343,830  54 



73,92y  Hz 



406  17 

89,499  81 

379,672  yb 

11,074  24 

oi   aid  tLC 

3.493  05 

(1  Alt  OA 

35,313  77 
192  65 
40  00 

6  72 
oou  .jo 

42.652  56 

<fZ,DD4  oy 

986  72 
7,365  25 
15.830  89 
3,191  65 

12.421  41 

205,876  60 
10,914  71 
18,920  49 
23,625  66 
g'708  95 

8,59U  ££ 

289  24 

59  12 

3.191  65 

152  55 

6,037  25 

$582,479  09 

$19,194  24 

$622,445  55 

$1,297,508  19 

$22,436,667  07 
177,209  00 

$582,479  09 

$19,194  24 

$622,445  55 

$1,297,508  19 

$22,613,876  07 

$28,519,266  97 

< $4,464,041  42 

•$3,148,693  57 

'$2,291,280  57 
'18.937.808  99 

$38,423,282  53 
18.937.808  99 

$28,519,266  97 

$4,464,041  42 

$3,148,693  57 

$21,229,089  56 

$57,361,091  52 

$28,519,266  97 

$5,046,520  51 

$3,167,887  81 

$21,851,535  11 

'$1,297,508  19 

$79,974,967  59 

*  Street  railway  "  Fixed  Capital  December  31,  11>08  "  has  been  estimated  by  the  Diviaion  of 
Statistics  at  $2,630,395.57  (one-quarter  of  $10,521,582.27  realized  from  the  issue  of  capital  stock) 
less  $339,115  representing  "value  of  equipment  and  materials  and  supplies  conveyed  to  lessee 
at  time  of  lease  and  to  be  accounted  for  by  them  at  expiration  or  termination  of  lease."  Fixed 
Capital  in  Other  Departments  (steam  line)  is,  therefore,  shown  as  the  difference  between  the 
Street  railway  "  Fixed  Capital  December  31,  1908  "  thus  estimated  and  the  total  "  Fixed  Capital 
December  31,  1908  "  reported  by  the  New  York  &  Harlem. 
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TABLE  XVn.   Fixed  capital,  1925;    (B)  Details 
§  4.  Brooklyn-Manhattan 


Accounts 

Brooklyn  HEiOHTa 

Brooklyn, 
Qdeeos  Co. 
&  Sub. 

Owned 
lines 

Leased 
lines 

Fixed  Capital  since  December  31  1908 
Tvand  

tliJOS  89 
8  75 
14.094  14 

6,431  68 

two.sn  61 

5,460  64 
100,366  97 
1.607,662  97 
16,477  19 
3,311  63 
37,136  92 
143,952  56 
108,030  31 
189,497  72 
636,780  52 
991  99 
15,496  68 
2,436  36 
15,883  30 

tin, 771  67 

OU  aU 

117,711  17 
877.966  37 

13,334  48 
276  51 

44,516  65 

Hi  RAH  RQ 
I't't ,  DDU  Do 

92  H7f\  Ql 
100,00/  VI 

293,399  07 
479  86 
213  35 

2,792  43 

Right  of  way  . 

Other  street  railway  land 

Roadway  and  Electric  Line 

Grading  

Ballast 

Ties 

122  43 
509  21 

Rails,  rail  fastenings  and  joints 

Track  laying  and  surfacing 

1,590  78 
1,473  98 

Paving 

Bridges,  trestles  and  culverts 

Crossings,  fences  and  signs 

InterlockiDg  and  other  signal  apparatus 

34  77 

Telephone  and  telegraph  lines 

Poles  and  fixtures 

1,027  49 
8  00 

20,303  35 
40,537  24 
178,137  31 
198,579  89 
307,699  38 
2,627  48 
25,336  23 
9,450  57 
200,811  27 
66,157  60 
3,216  23 

1  271  81 

100 ,110  10 

an  fisn  t  q 
ou , oou  1 y 

26.986  60 

Underground  conduits 

Transmission  system 

Distribution  system 

1,655  02 

i,024  91 

Structures 

Power  plant  buildings 

Sub-station  buildings 

General  office  buildings  and  fixtures 

Shops  and  car  houses 

10  00 
4,014  91 

7,127  79 

lo,U08  /» 

800  00 

Stations,  waiting  rooms  and  miscellaneouB  buildings 
Docks  and  wharves 

Park  and  resort  property  

Equipment  

5,9Si  68 

S, 929, 17 9  66 
9  871  n? 

7/1  fl  (t^ft  n/. 
1 00 , 000  U4 

Furnaces,  boilers  and  accessories 

Steam  engines  .  .  . 

Power  plant  electric  equipment  

198  17 
835  06 
48,097  33 
59.972  33 

Miscellaneous  power  plant  SQuipment 

Sub-station  equipment  

Shop  equipment  

4,137  92 

Locomotives 

Revenue  cars 

2,2.^2,621  21 
1.496.860  60 
.30.154  86 
37.. 558  97 
794  41 

550,319  48 
204,216  67 
7.961  97 

Electric  equipment  of  cars 

3,042  26 
1,228  71 
1,663  71 

Other  rail  equipment 

Miscellaneou"  equipment 

Undistributed 

-^,73.4  24 

Law  expenditures  during  construction 

Injuries  during  construction 

Taxes  during  construction 

.530  41 
264  00 

4,734  24 

Miscellaneous  constrjction  expenditures 

Total 

'$30,484  1  6 

'  S5 . 9.50 . 9.53  92 

$1,793,084  90 

"  FixEn  Capital,  December  31  1908" 
Engineering  and  superintendence 

9,463  08 

1  **  ,  0  DO  JO 

$2,999,930  32 
'738! 867  70 
1,090.243  82 
764.861  01 
92.395  35 
RS4.539  73 
604.549  58 
25  95 

$9,244  47 

01  .o'tl  01 

331  10 
900,842  72 
,544,292  61 

100    1Q7  Oft 

Right  of  way 

Real  estate  used  in  operation  of  road  ,  ... 

Track  and  roadway  construction 

$631  87 

Electric  line  construction  

Buildings  and  fixtures  used  in  operation  of  road 

6,782  42 
4,0.54  95 
8,334  23 
2,433  65 

Power  plant  diuipment  

36,407  60 
333,920  76 
740,413  59 

Miscellaneous  equipment  

5,126  75 

2,108  26 
55,090  97 
17,167  57 
7,072,387  41 

Interest  and  discount  

3,486  40 

"  Cost  of  road  and  equipment  "  ^  

385,461  94 

Cr*  2,000,000  00 

Total  

$412,825  81 

$5,015,889  22 

$9,886,692  32 

'5443,309  97 

;  sin  QRR  fti.t  11 

Note. —  Changes  in  Fixed  Capital  during  the  year  are  shown  in  the  abstracts  of  the  individual 
companies.    For  accounts  omitted  from  the  stub,  comptnies  report  none. 

'  Corporation  and  Receiver  combined;  operation  discontinued  May  18,  1924,  but  Company  hiu 
not  gone  out  of  existence. 

'  As  reported;  distribution  by  accounts  not  available. 
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of  figures  at  close  of  year  —  Continued 
Transit  Surface  Companies 


Coney  Island 
&  Brooklyn 

De  Kalb  Ave. 
and  North 
Beach 
(lessor) 

Coney  Island 
&  Gra\e8end 

Nassau 
Electric 

South 
Brooklyn 

Total 

$191,019  IS 
43,506  10 
148,573  18 
«S4,05S  SI 
51.123  75 
30,745  47 
46.188  16 
116,811  44 
35,772  90 
130,447  71 
18/, 711  25 
18.761  60 

$6S  65 
53  65 

i9,6S9  11 
364  60 
476  23 
2,674  32 
7,122  45 
2,823  24 
8,321  07 
15,776  15 
78  35 

mr.oTi  73 

150,768  27 
106,303  46 

1.1^6,773  ee 

11,773  20 
965  41 
62,063  77 
198,197  83 
41,057  81 
103,906  40 
457,127  93 
7,263  07 
57,681  74 
1,356  13 
8,960  23 
76  05 
20,130  16 
18,999  60 
10,033  05 
157,181  24 
64,665  69 
247  39 

t7C,908  98 
71,603  06 
7,305  92 
111,271  66 
13,575  20 
7  00 
2,646  06 
6,643  26 
5,646  93 
14,113  08 
10,942  20 
96  54 
1,353  05 
15,317  73 
1,746  46 
115  98 
5,070  67 
274  27 
910  58 
.32,812  65 
69,009  54 

t765,SI5 
271,460  97 
494,3.54  84 
4.687,568  62 
106.648  42 
35,782  25 
195.348  31 
617,897  44 
216,208  10 
671,234  73 
1,603,211  10 
27.671  41 
74,744  82 
20,127  87 
30.350  83 
192  03 
78., 562  77 
63,237  51 
332,830  60 
513,520  43 
690,778  24 
2.^,220  35 
32,711  38 
20,603  51 
333,911  81 
249,181  09 
8.351  66 
22,798  44 
8,770,740  21 
47,331  56 
1,711  04 
16.145  07 
2,532  73 
53,287  39 
90,905  47 
17,908  19 
5,645,925  14 
2,729,167  85 
101,043  78 
64,781  99 
74,018  32 
32,300  76 
18,704  55 
6.981  36 
16,031  65 

704  16 
933  64 

8,640  54 
2,146  59 
4,973  93 

53,092  07 
Sl9,e02  S4 

20,345  48 
5,699  93 

11,152  94 

55,016  46 
114,588  99 

2,583  33 
9,319  37 

1,675  22 

39,539  95 
14,768  25 

31,406  34 
31,592  55 
4,335  43 

22,798  44 
618,066  19 

44,460  54 
1,711  04 

15,946  90 
1,697  67 
2.120  26 

10.360  35 

• 

5,562  61 

S,B04,S77  7i 

340,993  40 

660  14 
2,530  62 

2,409  66 
13,904  25 
17,908  19 
194,276  74 
94,538  93 
16,948  92 
1,006  71 
606  66 

334,728  01 
65.406  71 
22.362  11 
19.262  60 
86,988  31 
32,300  76 
18,687  55 

5.562  61 

2.308,417  09 
865,102  68 
22,377  21 
5,290  00 
1,896  71 

17  00 
1.716  71 
162  00 

15.000  00 

605  65 

$1,693,779  23 

$55,155  37 

$4,764,674  39 

$600,789  23 

$14,888,921  20 

$46,633  60 
266,953  52 
16,402  28 
2,948,315  28 
444,798  18 
1,300,559  67 
835  506  06 
7,047  53 
1,632,127  54 
412,795  76 
94,395  05 
7,662  47 
162,620  09 
2,482  59 

$28,424  06 
1,690  87 

$290  02 
462  00 

44,647  61 
1,229  69 

159,482  50 

$692  66 
19,534  83 
36,590  55 
2,079,917  92 
63  034  59 
81,714  40 
267,216  27 
2,902  04 
948,983  37 
937,870  25 
8,064  02 
93,271  05 
24.040  08 
7.103  59 
26,529,352  07 

$2,224  07 
289,746  87 
259,210  61 
1,109,006  50 
179,315  35 
895,086  20 

55,358  33 
113,105  24 
524.861  46 

$72,244  15 
637,507  67 
326,901  49 
10,111,716  28 
1,973  228  99 
3,497,524  40 
1,926,996  62 
260,191  99 
4,286,349  01 
2,695,629  18 
107,800  23 
104,631  82 
245,237  54 
33,521  71 
33,987,201  42 
Cr  2,000,000  00 

188  46 
1.590  04 

6.767  96 

$8,178,299  62 

$30,114  93 

$206,111  82 

$31,100,287  69 

$3,436,461  09 

$58,266,682  50 

$9,872,078  85 

$30,114  93 

$261,267  19 

$35,864,962  08 

$4,037,250  32 

$73,155,603  70 

'  Includes  charges  by  Receiver:    On  owned  lines,  $11.94;  on  leased  lines,  $28,423.30. 

*  Represents  a  credit  allowed  on  account  of  Brooklyn  City  Construction  Account  a/c  readjusting 
and  releasing  securities  in  Brooklyn  City  Guaranty  Fund,  pursuant  to  agreement  dated  Nov.  19, 
1923. 
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TABLE  XVTI.    Fixed  capital,  1025:    (B)  Details 
§  S.  Other  Brooklyn  Suriace  Companies 


Other  Brooklyn  Surface  Coupanies 


Accounts 


Fixed  Capital  since  December  31,  1908 
Intangible  

Organization  

Street  railway  franchises  

Other  intangible  street  railway  capital. . . 
Land. 


Right  of  way  

Other  street  railway  land  

Roadway  and  Electric  Line  

Grading  

Ballast  

Tics  

Rails,  rail  fastenings  and  joints  

Special  work  

Track  laying  and  surfacing  

Paving  

Roadway  tools   

Bridges,  trestles  and  culverts  

Crossin  js,  fences  and  signs  

Interlocking  and  other  signal  apparatus. 

Telephone  and  telegraph  lines  

Poles  and  fixtures  

Underground  conduits  

Transmission  system  

Distribution  systcn  

Structures  

Sub-station  buildings  

General  office  buildings  and  fixtures  

Shops  and  car  houses  

Stations,  waiting  rooms  and  misc.  buildings 

Equipment  

Furnances,  boilers  and  accessories  

Sub-station  equipment  

Shop  equipment   

Locomotives  

Revenue  cars  

Electric  equipment  of  cars  

Other  rail  equipment  

Miscellaneous  equipment  

Undistributed  

Engineering  and  superintendence  

Law  expenditures  during  construction.  . 

Injuries  duricg  construction  

Taxes  during  construction  

Interest  during  construction  

Miscellaneous  construction  expenditures 

Construction  suspense*  

Suspense  

Real  estate  suspense  items  —  net  

Adjustment^  


Brooklyn 
City 


Manhattan 
Bridge  Three 
Cent  Line 


39  75 

18,430  68 
686,016  SO 
3,887  40 
1,086  45 
47,568  03 
105,085  92 
18,201  62 
114,700  99 
360,657  88 
25,672  39 
763  12 


835  17 


871  69 
582  22 
450  00 
4,653  62 

2^,149  31 


20,551  66 
1,597  65 

4,666,436  04 


325  03 
48,793  35 


2,684.458  07 
1,796,. 508  77 
14,, 525  60 
21,825  22 


Van  Brunt 
St.  &  Erie 
Basin 


t91,385  15 
2,067  49 
7,500  00 
81,817  76 
8i,604  S3 
9,260  00 
53,344  33 
148,916  06 


3,342  08 
9,530  92 
15,584  74 
38,578  20 
32,538  49 


335  96 


641  94 

2,602  25 
8,440  47 
8,627  82 
28,693  18 
46,049  46 


2,068  75 
41,752  56 
1,228  15 
118,637  43 


2,266  44 


77,382  00 
34,836  65 
1,174  00 
2,878  34 
9,846  47 
6,213  05 


645  10 


Total 


9, 60S, 806  28 
Cr  278,066  18 
'9,780,872  46 


$14,794,878  56 


2,988  32 


t7,8S3  91 


7,833  91 

44 


2.426  44 


1,920  80 


1.920  80 


2,096  73 


2,096  73 


Bush 
Terminal 


t27,94S  63 
896  45 
457  30 
2,620  04 
17.460  65 


1,741  79 
1.086  26 


1,496  57 


2,186  57 


54,408  58 


31,246  30 
2,543  55 
345  53 


273  20 


$476,338  991    $14,277  88 


$62,354  21 


$15,347,849  64 


See  following  double  page  for  notes. 
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of  figures  at  close  of  year  —  Continued 
§  6.  Queens  Surface  Companies 


QijEENS  Surface  Companies 


New  York 
&  Queens 
County " 

t  J    111  TV  sxy 

Long  Island 
Electric, 
Rec.  in 

Foreclosure 

New  York 
&  Long 
Isliind. 
1  ec.  in 

Foreclosure 

Ocean 
Electric 

MANHATTAN  &  QUEENS, 
RECEIVERS 

Total 

Owned  lines 

Leased  lines  ^ 

18, ',08  72 

t4  10 

tloO 
150  00 

9  1 

$4  , 681  '  0 
1  7Q'>  no 

I    t  crt  OA 
I , lOU  uu 

1    AQQ  (\^ 

8i7  98 
586  75 
241  23 

93  90 

tlS.743  77 
1,882  00 
4,150  00 
6,711  77 
25,778  19 
1,152  60 
24,625  59 
1,1 26, '256  51 
39,812  16 
4.651  15 
31,362  92 
141,578  38 
48,420  54 
86,269  43 
.531,131  17 
21,371  01 
3,180  22 
379  71 
27,121  43 
1,869  67 
26,957  05 
1,398  47 
55,582  23 
102,170  97 
27,410  39 
1,985  23 
2,501  37 
15,0.57  01 
7,866  78 
766,390  71 
596  85 
54,859  42 
16,349  35 
74,547  86 
410,872  13 
158,017  80 
15,385  38 
25,761  92 
31,951  79 
8,555  68 
10  00 
237  67 

3,000  00 
5,008  72 

H.SIS  97 

4  00 

10,r,7ii  3: 

666  86 
565  85 

14,313  97 

499, c6S  99 
13,682  04 
485  23 
5,106  52 
47,585  79 

10,070  39 

87,707  69 
1,835  21 
3.002  51 
1.202  75 
3,023  91 

10,794  51 
2,094  55 

34,673  50 
7,0.i3  28 
1,329  37 
4  55 
6,428  29 
922  94 
2,666  82 

K4S,43fi  04 
14,093  16 

180,368  01 
3,715  83 
867  15 
9,204  86 
34,859  79 
5,3S8  03 
32,494  79 
85,517  48 
223  37 

6,485  92 

one  0(i 
/  ,41 1  /U 
14,000  49 
in  AQQ  07 

iu,4a»  n/ 

Q  0 1 Q  10 
M,ol6  io 

4o,Zl£  41 

8,437  09 
41,472  40 
5,758  97 
13,694  82 
125,911  57 
5,796  6C 
274  57 

15,979  06 
27,872  03 
239,816  21 
8,203  80 
596  06 

93  90 

39  41 
166  43 
151  53 
8,425  76 

4,719  41 
488  60 
5,134  56 
1,398  47 
56,129  42 
72.032  98 
15,467  31 
1,985  23 
406  87 
6.947  24 
6,117  97 
331,613  SJ 

15,807  30 
281  64 
8,503  98 

24  96 
2,225  93 

Cr  829  65 
13,505  05 
3,642  63 

282  46 
5,563  36 

200  33 

3,097  88 

4,128  68 

7,971  70 

2  7  33 

3,674  II 

^,094  OU 
552  01 
1  no?  tm 
I ,  U2  /  oU 

35,716  26 

4,140  28 
88  40 

84 , 689  US 

3,217  15 
425  48 

154,162  09 
596  85 
6,316  41 
2,154  78 

200  33 

207  00 

t4,792  05 

146,518  93 

48.009  59 
13,288  35 
74,547  86 
131,287  14 
55,006  01 
3,208  49 
6,265  89 
1,678  26 

533  42 
670  41 

48  30 

187  51 

73,264  72 
4,503  69 
5,616  81 

95,611  45 
40,936  60 
1,033  00 
7.513  00 
21S  U 
28  00 

91,074  02 
52,620  84 
1.775  77 

19,634  80 
4,950  66 
3.751  31 
7,190  98 

1,0^7  67 
225  97 
10  01 

4,792  05 

9,780  23 

196  9 
168  05 

19,031  6! 
8.133  66 

237  67 

6,245  27 
4,415  02 

6,245  27 
16,903  17 

1,294,970  19 

1,678  25 

9,780  23 

190  12 

27  85 

811  70 

U, 294, 970  09 

1870,637  57 

$4,792  05 

$342,028  00 

$255,804  82 

$326,999  02 

'»  $1,340,910  06 



$134,329  93 

$3,275,501  45 
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TABLE  XVII.    Fixed  capital,  1925:    (B)  Details 
§  5.  Other  Brooklyn  Surface  Companies 


Other  Brooklyn  StmPACE  Companies 


Accounts 


"  Fixed  Capital,  December  31, 1908  " 

Engineering  and  superintendence  

Right  of  way  

Real  estate  used  in  operation  of  road  

Track  and  roadway  construction  

Electric  line  construction  

Buildings  and  fixtures  used  in  operation  of  road . 

Power  plant  equipment  

Shop  tools  and  machinery  

Cars. 


Electric  equipment  of  cars  

Miscellaneous  equipment  

Organization  

Interest  and  discount  

Miscellaneous  

"  Purchase  of  constructed  road  "*  

"Purchase  of  constructed  ro-id  and  equipment" 
"  Road  built  by  contract   


Total. 


Grand  total . 


Brooklyn 
City 


Manhattan 
Bridge  Three 
Cent  Line 


}  $8,362,377  63 
'5,863,305  43 

4,729,316  94 


'858,000  00 


$19,813,000  00 


$34,607,878  56 


Van  Brunt 
St.  &  Erie 
Basin 


$476,338  99 


$1,697  20 


186,827  93 
«30!77r96 


> 28.912  19 

■7.264' is 


'$255,413  43 


'$269,691  31 


Bush 
Terminal 


Total 


$229,534  07 


8,351  17 
10,763  50 
12,045  03 


3.967  53 


$264,661  30 


$327,015  51 


$1,697  20 


■8,778,739  63 
5,894,077  39 


^4,789, 


388  83 


11,171  68 

'sssioon  00 


$20,333,074  73 


$35,680,924  37 


Note. —  Changes  in  Fixed  Capital  during  the  year  are  shown  in  the  abstracts  of  the  individual  com- 
panies.   For  accounts  omit'ed  from  the  stub,  companies  report  none. 

'  Fixed  capital  transferred  to  the  Receivers  of  the  Steinway  Railways  by  the  New  York  &  Queens  County 
on  May  10,  1922  is  reported  by  the  latter  and  does  not  appear  on  the  balance  sheet  of  the  Steinway  Railways. 

'  Includes  charges  by  Receivers  in  Foreclosurt: ,  $21,133.94. 

'  See  note  8  on  second  double  page  of  Division  A  of  this  table. 

*  Represents  "  estimated  and  actual  values  of  property,  etc.,  turned  over  to  this  corporation  (Manhattan 
&  Queens)  as  of  Nov.  1,  1910,  by  the  MacArthur  Bros.  Co.,"  reported  among  suspense  accounts  by  re- 
spondent. 

'  Represents  adjustment  made  by  company  to  bring  the  book  value  of  property  to  $30,000,000  at 
April  1,  1924;  see  notes  on  page  402  of  Annual  Report  of  Transit  Commission  for  1924. 
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of  figures  at  close  of  year  —  Continued 
i  6.  Queens  Surtace  Companies 


QcrEENS  SCBFACE  COUPANIES 


Warn  Ynrlf 

A  Queena 

Lone 
Island 
Electric, 

Rec.  in 
Foreclosure 

New  York 

&  Lorn; 
Island, 
Reo.  in 
Foreclosure 

Ocean 
Electric 

MANHATTAN  &  QUEENS, 
RECEIVERS 

Total 

Uwneu  lines 

Leased  lines ' 

$58  00 

129  25 

$43,870  84 
62,578  66 
5,780  14 
.572,308  84 

35,908  75 
20,832  90 

1,826  02 
54,022  53 
61,293  01 

4,418  12 
84,376  86 
20,301  73 

1,521  98 

$2,715  61 
4,198  49 

$46,644  45 

97,449  99 
72,936  18 
1,744,595  63 

Tjn  0*70  "Jn 

428,680  24 
404,787  66 
23,624  63 
1,083,799  35 
94,728  13 
14,085  95 
100,527  80 
23,287  65 
14,543  96 
4,612,045  78 
1,114,840  67 
944,468  44 

»30,543  59 
67,156  04 
/    917,513  66 

[      Oy<J,OOi  ID 

389,798  65 
f    344,840  95 
1      21,204  98 
i    967,278  68 

83,913  33 
15,801  41 
924  34 
39,113  81 
593  63 
38,622  78 
8,381  66 
5,585  71 
1,894  58 
2,985  92 
110  22 

170,859  80 

1ft   Aid  /lO 

2,048  50 

23,875  36 
25,053  46 
4,082  12 
3,589  01 

I  

10,667  35 

10,877  10 
4,612,045  78 

2,034  66 

1,114,840  67 

944,468  44 

17,965, /58  94 

$1,312,955  31 

$2,066,711  53 

$254,893  43 

$11,600,319  21 

$8,836,396  51 

'$4,792  05 

$1,654,983  31 

$2,322,516  35 

$581,892  45 

toil. 340. 910  06 

$134,329  93 

$14,875,820  66 

"  Ab  reported;  details  by  accounts  not  available. 
^  Includes  real  estate  used  in  operation  of  road. 
Construction  items  under  agreement  of  Oct.  23,  1913  between  Brooklyn  Heights,  lessee  and  Brooklyn 
City,  lessor. 

'  Contrary  to  the  provisions  of  the  Uniform  System  of  Accounts,  includes  credits  for  estimated  depre- 
ciation as  follows:    Buildings,  $1,965.77;  and  Cars,  $2,083.66;  total  $4,049.43. 

Exclusive  of  $500,000  charged  to  Other  intangible  street  railway  capital  in  violation  of  the  prescribed 
Uniform  System  of  Accounts. 
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TABLE  XVn.    Fixed  capital,  1925;    CB)  Details 

i  7.  Richmond 


Accounts 


Fixed  Capital  Since  December  31 
1908 

Intangible  

Street  railway  fraQchises  

Othor  intangible  street  railway 
capital.  


Land 


Right  of  way  

Other  street  railway  land 


Roadway  and  Electric  Line  

Grading  

Ties  

Rails,  rail  fastenings  and  jointfi . . 

Special  work  

Track  laying  and  surfacing. . . 

Paving  

Roadway  tools  

Bridges,  trestles  and  culverts 
Crossings,  fences  and  signs. . . 
Interlocking   and   other  signal 

apparatus   

Poles  and  fixtures  

Underground  conduits  

Distribution  system  


and 


Structures  

Sub-station  buildings   

General    office  buildings 
fixtures  

Shops  and  car  houses  

Stations,  waiting  rooms  and  mis- 
cellaneous buildings 


Equipment  

Furnaces,  boilers  and  accessories 
Miscellaneous  power  plant  equip- 

meit  

Sub-station  equipment  

Shop  equipment  

Revenue  cars  

Electric  equipment  of  cars  

Other  rail  equipment  

Miscellaneous  equipment  


Undistributed  

Engineering  and  superintendence. 

Total  


Richmond 
Light  Sc 
Railroad 


■$6,018  11 
1,000  00 

.5,018  11 

37.8iS  82 
21,877  17 
15,965  65 

348,866  29 
4,134  51 
11,275  77 
33,464  82 
72,540  13 
25,737  61 
182,531  54 
1,595  95 


4,358  74 
1,993  20 


11,233  02 


38,525  30 
15,707  97 


74/, 599  77 


5,483  95 
437,343  95 
267,5.53  37 
25,172  25 

6,046  25 

687  93 
587  93 


Southfield 
Beach 


1,030  38 


City  of 
New  York, 
Depart- 
ment of 
Plant  and 
Structures' 


tie, 013  93 
'  15,023  93 


130,767  40 


< 93,320  86 


1,012  09 


18  29 


■  4i 


82  44 


$1,189,147  19 


$1,112  82 


Stiten 
Island 
Midlind, 
Receiver 
flessor) 


>  37,446  .54 


7,5^9  89 
137  35 


630  52 
6,782  02 


395,190  S6 


9,345  29 
'384,407  32 
'1U37  65 


$548,531  48 


tSS.Sli  70 


335  70 
1,255  98 
10,829  98 

387  57 
34.824  62 


585  49 


1,1.55  20 
2  81 


8,935  35 

4, BOS  41 
3,364  67 


800  64 

43  10 

47,089  34 
1,453  50 

140  00 
29,121  13 
48  52 
7,618  05 
4,000  00 
3,858  14 
850  00 


$109,610  45 


Total 


tll,04t  04 
16,023  93 

5,018  11 

37,8ii  St 
21,877  17 
15,965  65 

538,975  77 
4,134  51 
11,611  47 
128,041  66 
83,370  11 
26,125  18 
217,356  16 
1,595  95 
1,012  00 
585  49 

5,513  94 
2,014  30 
37,446  54 
20,168  37 

66,074  01 

3,502  02 

39,1.55  82 
23,373  07 

43  10 

1,183,879  37 
1,453  50 

140  00 
38.466  42 
5.532  47 
829,369  32 
271,. 553  37 
30,468  04 
6,896  25 

587  93 
587  93 


$1,848,401  94 
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of  figures  at  close  of  year  —  Continued 
Surface  Lines 


AcCOtTNTS 


Richmond 
Hailroad 


South£eld 
Beach 


City  of 
New  York, 
Depart- 
ment of 
Plant  and 
Structures ' 


SUten 
Island 
Midland, 
Receiver 
(lessor) 


Total 


"  FtxzD   CiprrAL,   Decchber  31, 
1908  '■ 

Engineering  and  superintendence .... 

Right  of  way  

R^  estate  used  in  operation  of  road. 

Track  and  roadway  construction  

Electric  line  construction  

Buildings  and  fixtures  used  in  opera- 

tioD  of  road  

Power  plant  equipment  

Shop  tools  and  machinery  

Cars  

Electric  equipment  of  cars  

Miscellaneous  equipment  

Organization  

Miscellaneous  


'$502,500  00 
41,000  00 

1,253,695  04 
91,426  71 

59,977  m 


$2,118  00 
250,948  46 


34.441  86 
4,030  25 

7,688  70 


2,172  00 
41,000  00 
54,173  22 

9,558  75 
455,359  23 


27  00 
125  00 


1,823  12 
510  00 


Total 
Grand  total  


$2,510,862  45 


$301,712  39 


'$3,700,009  64 


$302,825  21 


$150,000  00 
71,300  00 
28,000  00 

'922,349  97 
100,084  91 

69,563  17 
112,583  75 
4,628  64 
6,500  00 
65,761  24 
10,430  00 
350,000  00 


$152,118  00 
824,748  46 
69,000  00 
2,210,488  87 
195,541  87 

137,229  37 
112,583  75 
6,827  64 
47,625  00 
119,934  46 
19,988  75 
807,182  35 
510  00 


« $1,891,201  68 


$4,703,776  52 


$548,531  48 


'$2,000,812  13 


$6,552,178  46 


Note. — -Changes  in  Fixed  Capital  during  the  year  are  shown  in  the  abstract  of  the  individual 
compinies.    For  accounts  omitted  from  the  stub,  companies  report  none. 

^  With  the  exception  of  $384,407.32  charged  to  the  account  Revenue  Cars,  and  $480  included  in 
Other  Rail  Equipment,  all  items  here  tabulated  represent  expenditures  on  leased  lines,  recoverable 
from  lessor  under  Paragraph  XI  of  agreement  dated  November  5,  1920. 

•  Includes  Franchises,  $500,000. 
'  "  Reorganization  of  Road." 

•  "  Rehabilitation  of  Track." 

'  "  Rehabilitation  of  Line  and  Signal  System." 

'The  company  improperly  includes  in  Track  and  Roadway  Construction,  $112,.')00  unpaid 
ntereflt  coupons  assumed  in  1910  in  exchange  for  sundry  assets;  here  deducted  from  Fixed  Capital 
and  shown  as  a  deferred  asset  on  the  Balance  Sheet,  Table  XVI  B,  §  7. 
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TABLE  XVn.    Fixed  capital,  1925:    (B)  Details 

i  8.  Summary  by 


Accounts 


Rapid 
Transit 
Companies 
Div.  B,  §  1 


Street 


Third  Avenue 
Railway 
System ' 
Div.  B,  §  2 


Fixed  Capital  Since  December  31,  1908 
Intangible  

Organization  

Patent  rights  

Street  railway  franchises  

Other  intangible  street  railway  capital  

Land. 


tiS ,477, 109  16 
1,954  64 
9,351  32 


tws,m  65' 

21,157  33 


Right  of  way  

Other  street  railway  land  

Roadway  and  Electric  Line  

Grading  

Ballast  

Tira....  ,  

Rails,  rail  fastenings  and  joints  

Special  work  

Underground  construction  

Track  laying  and  surfacing  

Paving  

Roadway  tools  

Tunnels  

Elevated  structures  and  foundations  

Bridges,  trestles  and  culverts  

Crossings,  fences  and  signs  

Interlocking  and  other  signal  apparatus  

Telephone  and  telegraph  lines  

Poles  and  fixtures  

Underground  conduits  

Transmission  system  

Distribution  system  

Structures  

Dams,  canals  and  pipe  lines  

Power  plant  buildings  

Sub-station  buildings  

General  office  buildings  and  fixtures  

Shops  and  car  houses  

Stations,  waiting  rooms  and  miscellaneous  buildings 

Docks  and  wharves  

Park  and  resort  properties.  

Equipment  

Furnaces,  boilers  and  accessories  

Steam  engines  

Turbines  and  water  wheels  

Power  plant  electric  equipment  

Miscellaneous  power  plant  equipment  

Sub-station  equipment  

Shop  equipment  

Locomotives  

Revenue  cars  

Electric  equipment  of  cars  

Other  rail  equipment  

Miscellaneous  equipment  


23,465 
16,874 
12,015 
4,858 
99,684 
3,564 
244 
738 
1,226 
520 


803  20 
,S31  73 
,849  05 
682  68 
875  72 
,702  40 
199  26 
617  87 
,193  94 
,777  59 


30,169  00 
54,972  20 
661,442  79 
8,. 564  43 
652,878  36 
4.889,686  41 
135,934  87 


1,319 
64 

40,935 
21,481 
388 
593 
9,841 
864 
5 

2,528 
3,626 
11,740 
18,848 
4 
649 
1,691 
18 
2,100 
14,384 


267  05 
150  00 
337  59 
183  11 
995  68 
769  54 
089  95 
193  00 
794  34 
253  22 
958  23 
490  49 
902  46 
769  SS 
379  24 

268  45 
702  92 
291  80 
531  71 
316  56 
278  65 


156,381  05 
448,722  35 
480,314  13 
349,964  52 
422,010  91 
1,894,125  27 
70,502  24 


3,475  95 
25,200  00 
1,605  49 
500  00 
102,247  56 
220,681  16 
205.751  84 
372,269  08 
l.m.lOS  05 


3,369  00 
47,345  73 
151,772  96 
986,183  42 
94,430  94 


81,446 
2,714 
2,558 
2,139 
1,821 
261 
6,405 
799 
49 

48,879 
15,653 
154 
9 


S07  81 
534  65 
,833  53 
,455  21 
184  18 
656  64 
,193  07 
966  07 
615  37 
,212  56 
,005  71 
159  93 


5,808,103  e» 


297  00 
323,505  15 
46,677  49 


3,679,387  72 
1,388.750  57 
1.59,041  57 
210,444  12 


'Represents  total  for  Third  Avenue  Railway  System  Companies  in  City. 
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of  figures  at  close  of  year  —  Continued 
systems  or  groups 


SintrACX  COUPANTES 


Brooklyn- 
Manhattan 

Transit 
Dm  B,  {  i 


ms.sis  81 

271,460  97 
494,354  84 
i,SS7,3eS  62 
106,648  42 
35,782  25 
195,348  31 
617,897  44 
216,208  10 


671,234  73 
1,603,211  10 
27,671  41 


74,744  82 
20,127  87 
30,350  83 

192  as 

78,562  77 
63.237  51 
332.830  60 
513,520  43 
690,778  S4 


23,220  35 
32,711  38 
20.603  51 
333.911  81 
249,181  09 
8.351  66 
22,798  44 
.770, 7iO  21 
47,331  56 
1,7U  04 


16,145  07 
2.532  73 
53.287  39 
90,905  47 
17,908  19 
5,645,925  14 
2,729,167  85 
101.043  78 
64,781  99 


Other 
Brooklyn 
Div. B,  5  5 


t91,S86  IS 
2,067  49 


7,500  00 
81,817  76 
88,908  67 

9,299  75 
79,608  92 
864,304  63 

4,783  85 

1,543  75 
53,. 530  15 
132,077  49 
33,786  36 


157,447  42 
394,282  63 
25,672  39 


763  12 
335  96 
835  17 
641  94 
4,970  51 
9,022  69 
9,077  82 
35,533  37 
69,119  57 


Queena 
Div.  B,  5  6 


m.7iS  77 
1,882  00 


4,150  00 

6,711  77 

25.778  19 

1,152  60 

24,625  59 

,1-26. 256  51 

39,812  16 

4,651  15 

31,362  92 

141,578  38 

48,420  54 


86,269  43 
534,131  1 
21,371  01 


2,068  75 
64,225  02 
2,825  80 


i,m,47S  78 


325  03 
51,059  79 
31,246  30 
2.766.480  35 
1.831,690  95 
15.699  66 
24.976  76 


3,180  22 
379  71 
27,121  43 
1,869  67 
26,957  05 
1,398  47 
55,582  23 
102,170  97 
17,410  S9 


1,985  23 

2,501  37 

15,057  01 

7,866  78 


756,390 
596  85 


54,859  42 
16,349  35 
74,547  86 
410,872  13 
158,017  80 
15,385  38 
25,761  92 


Richmond 
Div.  B,  §  7 


Total 


HI, 04s  04 


13,023  93 
5,018  11 
37,842  82 
21,877  17 
15,965  65 
538,975  77 
4,134  51 


11,611  47 
128,041  66 
83,370  11 


26,125  18 
217,356  16 
1,595  95 


1,012  09 
585  49 
5,513  94 


2.014  30 
37,446  54 


20,168  37 
66,074  01 


3,502  02 
39,155  82 
23,373  07 
43  10 


1,183,879  3 
1.453  50 


140  00 
38,466  42 
5.532  47 


829,369  32 
271,553  37 
30,468  04 
6,896  25 


1 1,887, 997  59 
1,680,634  82 


58 

148, 
3,957, 

576 
3,380 
21.124 
2,251 
42 

458 
2,025 
1,333 
2,547 
1,891 
5,220 

175 


842  93 
519  84 

397  81 
999  92 
397  89 
466  S2 
621  80 
402  08 
763  47 
034  32 
233  42 
417  29 
367  85 
018  62 
,869  30 


83,176  20 
46,629  03 
65,426  86 
19,873  64 
214,919  97 
1,462,672  90 
1,279,061  49 
2,006,978  58 
5,213,779  29 


Grand  total 


25 


26,589  35 
122,789  36 
639,488  11 
4,038,794  50 
354,967  87 
8.351  66 
22,798  44 
32.048  45 
49,381  91 
1,711  04 


16,145  07 
2,969  73 
957,577  41 
407,318  50 
123.702  35 
15,045.134  69 
7,899,162  91 
411,750  53 
517,194  31 


$25,365, 
1,682 
9 
58, 
23,614 
20.831 
12,592 
8,239, 
120,809, 
5,816 
286 
1.197 
3.251 
1,854 
2,547, 
3,210 
5,220 
240 
40,935 
21.481 
471 
639 
9,906 
884 
220 
3.991 
4.905 
13,747 
24,062 
4 

675 
1,814 
657 
6,139 
14,739 
8 
22 

106,878 
2,763 
2,560 
2.139 
1,837 
264 
7,362 
1,207 
173 
63,924 
23 , 552 
565 
526 


106  75 
589  46 
351  32 
842  93 

323  04 
929  54 
848  97 
080  57 
342  54 

324  20 
601  34 
381  34 
228  26 
Oil  01 
417  29 
634  90 
168  62 
206  89 
183  11 
995  68 
945  74 
,718  98 

619  86 
667  98 
,173  19 
631  13 
551  98 
.881  04 
,548  62 
,379  24 
857  80 
,492  28 
779  91 
326  21 
,284  43 
,630  31 
798  44 
656  26 
,916  56 
544  57 
455  21 
329  25 
626  37 
770  48 
284  57 
317  72 
347  25 
168  62 
,910  46 
,885  20 
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TABLE  XVII.    Fixed  capital,  1915:    (B)  Detat  s 
S  8.  Summary  by  systems 


ACCODNIB 


Fixed  Capital  since  December  31,  1908  —  CondudeJ 
Undistributed  

Engineering  and  superintendence  

Law  expenditures  during  construction  

Injuries  during  construction  

Taxes  during  construction   

Interest  during  construction   

Miscellaneous  construction  expenditures  

Construction  suspense  

Suspense  

Materials  and  supplies  

Real  estate  suspense  items  —  net  

Adjustment '  


Total,  street  railway. 
Other  departments  


Total,  Fixed  capital  since  December  31,  1908 

"  Fixed  Capital,  December  31,  1908  " 

Engineering  and  superinteadence   

Right  of  way  

Real  estate  used  in  operation  of  road  

Track  and  roadway  construction  

Electric  line  construction  

Buildings  and  fixtures  used  in  operation  of  road  

Power  plant  equipment  

Shop  tools  and  machinery  

Oars, 


Electric  equipment  of  cars  

Miscellaneous  equipment   

Organization  

Interest  and  discount  

Miscellaneous  

"  Purchase  of  constructed  road  "  

' '  Purchase  of  constructed  road  and  equipment ' 

"  Road  built  by  contract  "  

"  Cost  of  road  and  equipment  "  

Undistributed  


Total,  street  railway. 
Other  departments  


Total, "  Fixed  Capital,  December  31.  1908  ' 
Grand  total  


Rapid 
Transit 
Companies 
Div.  B,  §  1 


t47,07s.oee  H 

6,471,244  99 
723, 48B  54 
662. 079  46 
63  88 
31.4.'")».113  00 
7,757.077  67 


646.608  41 


$288,051,467  70 


$288,051,467  70 


$191,129,641  58 


$191,129,641  58 


$479,181,109  28 


Street 


Third  Avenue 
Railway 
System ' 
Div.  B.  §  2 


30,746  19 
2.357  15 


60.879  28 


$12,842,616  02 


$12,842,616  02 


$421, 

3,557, 
8.866, 
31,043, 
5,540, 
1,017, 
4,045, 
37, 
3,656, 
1,171, 
165, 
3.291, 
439, 
532, 


886  69 
608  51 
861  11 
687  59 
376  80 
621  54 
401  41 
44  7  65 
401  92 
666  22 
157  81 
734  57 
274  29 
810  02 


$63,787,936  13 


$63,787,936  13 


$76.630.5.52  15 


Represents  total  for  Third  Avenue  Railway  System  Companies  in  City. 
'  See  note  5  on  §  5  of  this  Division 
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of  figures  at  close  of  year  —  Concluded 
or  groups  —  Concluded 


SCBFACE  COHFANIEB 


Brooklyn- 
Manhattan 

Transit 
Div.  B,  5  4 


m.OiS  St 


32.300  76 
18,704  55 
6.981  36 


16,031  65 


Other 
Brooklyn 
Div.  B,  §  5 


t9,846  47 
6,213  05 


Queens 
Div.  B,  §  6 


645  10 

'2^988  32 


9.501,806  S8 


Or  278,066  18 
9.780,872  46 


tS1.9SI  79 
8,555  68 
10  00 
237  67 


6,245  27 
16,903  17 

1 .294,970  09 


Richmond 
Div.  B,  §  7 


tS87  93 
587  93 


Total 


t2,m,490  99 
606,633  80 
135.262  13 
22,423  11 
185,041  46 
847,343  27 
429,187  22 
1,294.970  09 
9,602,806  28 


Or  278,066  18 
9,780,872  46 


Grand  total 


t49,S99. 
7,077 
858, 
684 
185, 
32,306, 
8,186, 

i.m. 
10,149, 

646 
Cr  278 
9,780 


656  53 
878  79 
748  67 
502  57 
705  34 
4.56  27 
264  89 
970  09 
4IA  69 
608  41 
066  18 
872  46 


$14,888,921  20 


$15,347,849  64 


$3,275,501  45 


$1,848,401  94 


$70,639,957  32 
177,209  00 


$358,691,425  02 
177,209  00 


$14,888,921  20 


$15,347,849  64 


$3,275,501  45 


$1,848,401  94 


$70,817,166  32 


$358,868,634  02 


$72, 

637, 
326, 
10,111 
1.973 
3.497, 
1.926 
260, 
4.286 
2,695, 
107, 
104, 
245, 
33, 


244  15 

.507  67 
901  49 
716  28 
228  99 
524  40 
996  62 
191  99 
349  01 
629  18 
800  23 
631  82 
237  54 
.521  71 


$1,697  20 


8.778,739  63 
5,894,077  39 

4,789,388  83 

11,171  68 
'    858^000  00 


$1.52,118  00 
824,748  46 
69,000  00 
2,210,486  87 
195.541  87 
137,229  37 
112,. 583  75 
6,827  64 
47,625  00 
119,934  46 
19,988  75 
807,182  35 
510  00 


0 


33,987,201  42 
Cr  2,000,000  00 


(•) 


$58,266,682  50 


$20,333,074  73 


$11,600,319  21 


$4,703,776  52 


$197,115,071  62 
18,337,808  99 


$388,244,713  20 
18,937,808  99 


$58,266,682  50 


$20,383,074  73 


$11,600,319  21 


$4,703,776  .52 


$216,052,880  61 


$407,182,522  19 


$73,155,603  70 


$35,630,924  37 


$14,875,820  66 


$6,552,178  46 


$286,871,046  93 


$766,051,156  21 


•  Not  distributed  by  accounts  by  certain  companies  in  groups,  i^ee  §  1  and  §  3,  respectively, 
for  details  available. 
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table  xvm.  miscellaneous  investments  held  at  june  30,  1923 


Intebtino  Compant  and  Secubitt 


DescripitoD  of  Security 


Interest 
rate 

% 


ClaM' 


Par  value 


Book  value- 


.  OPERATING  AND  LESSOR 
COMPANIES 
Rapid  Transit 
Interborough  Rapid  Transit: 

New  York  &  Queens  County  Ry. 
Co  

New  York  &  Queens  County  Ry. 
Co.'   

New  York  &  Long  Island  Trac- 
tion Co  

New  York  &  Long  Island  Trac- 
tion Co  

Long  Island  Electric  Ry.  Co  

Long  Island  Electric  Ry.  Co .  .  . 

Rapid  Transit  Subway  Construc- 
tion Co   

Real  estate,  South  Vernon  Park 
&  East  63d  Street  

Real  estate   

Manhattan  Railway  Co.^  

United  States  Government '.  .  . 

United  States  Government  ^  

United  States  Government '  

Interborough  Rapid  Transit  Co.'° 


Stock 


Consolidated  mortgage  bonds,  1946 
Stock  (common  and  preferred)*. . 


First  mortgage  bonds,  1942 

Stock  

First  mortgage  bonds,  1925. 


Stock . 


Real  estate  (3  parcels)" 
Total  '2. . 


Real  estate  

Bond  and  mortgage,  1921  

Consolidated  mortgage  bond8,1990 

Liberty  Loan  bonds  1932-47  

Liberty  Loan  bonds,  1928  

Liberty  Loan  bonds,  1932-47.  . . . 
First   and   refunding  mortgage 

bonds.  1966  

Bond  and  mortgage,  1930-3.5  


Manhattan  Railway: 

United  States  Government, 


Liberty  Loan  bonds,  1938. 


New  York  Rapid  Transit: 

Depreciation  Fund  Investments: 
New  York  Central  R.  R.  Co. 
Southern  Pacific  Ry.  Co  . . 

Northern  Pacific  Ry.  Co    . . 

Northern  Pacific  Ry.  Co  . 

Illinois  Bell  Telephone  Co . . 


First  mortgage  bonds,  1997  

First  refunding  mortgage  bonds, 
1955  

Prior  lien  railway  and  land  grant 
bonds,  1997  

Series  "  B"  refunding  and  im- 
provement mtge.  bonds,  2047. 

First  and  refunding  mortgage  gold 
bonds,  1956  


A-6 

13,204,800 

00 

C-4 

786,000 

00 

A-6 

493,000 

00 

A-4 

500,000 

00 

A-6 

300,000 

00 

A-4 

300,000 

00 

A-6 

6.000,000 

00 

A-8 

571,196 

50 

A-11 

336.164 

61 

B-U 

9,000 

00 

D-10 

221,000 

00 

D-10 

595,000 

00 

D-10 

250,000 

00 

D-U 

976.000 

00 

D-11 

121.485 

00 

11 

A-10 

B-1 
B-1 
B-1 
B-1 
B-1 


80,000  00 

40,000  00 
40,000  00 
40.000  00 
10.000  00 
10.000  00 


$2,895,160  24 

789,635  74 

747,218  23 
1    619.321  25 

12,000,000  00 

571,196  50 
336,164  61 
5,920  25 
221,000  00 
592,881  49 
249,437  50 

879,767  .50 
121,485  00 

10,019. m  SI 

80,000  00 


34,408  75 
37.212  50 
37.837  SO 
10.452  50 
9,365  00 


Note. —  Interest  on  investments  of  sinking  funds,  construction  funds  or  other  special  funds  are  general  ly 
credited  to  accounts  other  than  revenue  accounts.  The  bulk  of  the  interest  on  investments  shown  on  this 
table,  however,  is  credited  to  interest  revenues  and  is  included  in  the  item  Other  Income,  shown  in  Table 
XV.    Dividends  received  are  also  included  in  Other  Income,  Table  XV. 

1  Securities  are  grouped  as  follows:  (A)  Free  investments;  (B)  Sinking  and  other  contractual  fund 
investments;  (C)  Mortgaged  or  pledged  investments  and  (D)  Other  bound  investments.  In  these  groups 
they  are  further  classified;  (1)  bonds  of  corporations  independent  of  respondent;  (2)  other  funded  debt 
of  independent  corporations;  (3)  stocks  of  independent  corporations;  (4)  bonds  of  associated  corporations; 
(5)  other  funded  debt  of  associated  corporations;  (6)  stocks  of  associated  corporations;  (7)  advances  to 
associated  corporations;  (8)  land;  (9)  improvements  on  land;  (10)  securities  of  federal,  state,  territorial 
and  other  local  governments,  and  (11)  all  other  investments. 

^  Identical  with  money  cost,  except  as  noted. 

>  Consists  of  bonds  of  $12,000  par  value  deposited  with  City  of  New  York  and  $774,000  deposited  with 
Farmers*  Loan  and  Trust  Co.,  Bondholders  Protective  Committee. 
*  Common,  $368,000;  preferred,  $125,000. 
'  Cost  reported  as  cash,  $2,400,000  and  stock,  $9,600,000. 

'  Represents  investment  of  Fund  for  Amortization  of  Debt  Discount  and  Expense,  Manhattan  Railway 
second  mortgage  bonds. 

'  Consists  of  $209,000  deposited  with  State  Industrial  Commission  (see  also  note  8)  and  $12,000  deposited 
with  the  City  of  New  York  on  account  of  59th  Street  Power  Station  Tunnel. 

'  Deposited  with  State  Industrial  Commission  to  secure  liability  under  Workmen's  Compensation  Law. 
'  Reported  "  a/c  Subway  Contribution  ";  deposited  with  City  of  New  York  under  Contract  No,  3. 

Investment  of  Depreciation  Reserve  and  interest  thereon. 
"  Investment  of  "  Elevated  Extension  "  construction  funds. 

"  In  addition,  the  company  reports  the  investment  of  construction  funds  in  U.  S.  Government  securites 
as  follows:  Manhattan  Third  Tracking.  U.  S.  3%  Certificates  of  Indebtedness,  par  value  and  cost, 
$1,000,000;  Elvevated  Extensions,  U.  S.  3%  Certificates  of  Indebtedness,  par  value  and  cost.  $100,000 
These  securities  are  shown  by  company  among  Current  Assets  on  the  Balance  Sheet;  included  in  Special 
Deposits  by  the  Division  of  Statistics.  The  company  also  reports  Deposit  on  Account  of  Sinking  Fund  on 
First  and  Kefundmg  Mortgage  Bonds,  consisting  of  bonds  par  value.  $10,131,000.  carried  in  the  Fund  at 
$8,485,410.92,  the  balance  of  the  Fund,  $323.51.  being  cash. 
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TABLE  XVni.    Miscellaneous  investments  held  at  June  30,  1925  —  Continued 


Investino  Company  and  Secubity 

Description  of  Security 

Interest 
rate 

% 

Class' 

Par  value 

Book  value ' 

Rapid  Transit  —  Continued 

New  York  Rapid  Transit  —  Continued 

Depreciation  Fund  Investments 

—  Continued 

Duquesne  Light  Co  

First  mortgage  and  collateral  trust 

gold  bonds,  1949  

6 

B-1 

$10,000 

00 

$10,412  50 

Louisiana  &  Nashville  R.  R. 

First  and  refunding  mortgage  gold 

Co  

bonds,  2003  

5 

B-1 

10,000 

00 

9, .550  00 

New  Yorlc  Telephone  Co  . . . 

Sinking    Fund    gold  debenture 

bonds,  1949  

6 

B-1 

10,000 

00 

10,553  75 

First  and  refunding  mortgage  gold 

bonds,  1953  

6 

B-1 

37,000 

00 

36,720  00 

Pennsylvania  Power  c5e  Light 

First   and   refunding  mortgage 

Co  

6 

B-1 

20,000 

00 

19,800  00 

American  Tel.  &  Tel.  Co. . . . 

Sinking    Fund    gold  debenture 

Donds,  1943  

H 

B-1 

20,000 

00 

19,700  00 

First  mortgage  gold  bonds,  1956. . 

5 

B-1 

20,000 

00 

18,750  00 

Chicago  &  Alton  R.  R.  Co.,. 

Equipment  Trust  Series  A  bonds, 

1930  

6 

E-1 

35,000 

00 

34,809  35 

New  York  Central  R.  R.  Co 

Refunding     and  improvement 

mortgage  bonds,  2013  

5 

B-1 

15,000 

00 

14,422  50 

Rochester  Gas  &  Electric 

Corp  

General  mortgage  gold  bonds,  1948 

5^ 

B-1 

25,000 

00 

24,000  00 

Pennsylvania  R.  R.  Co  

General  mortgage  gold  bonds,  1968 

5 

B-1 

5,000 

00 

5,020  00 

Consolidated  Gas,  Electric 

Light  &  Power  Co.  of  Bal- 

First  refunding  sinking  fund  gold 

bonds,  1952  

5i 

B-1 

30,000 

00 

29,350  00 

Weatern  Pennsylvania  Power 

Co  

First  mortgage  gold  bonds,  1953 . . 

5J 

B-1 

45,000 

00 

42,806  25 

Alabama  Power  Co  

First  mortgage  gold  bonds,  1946  - 

5 

B-1 

20,000 

00 

18,925  00 

Syracuse  Lighting  Co.,  Inc. . 

First   and   refunding  mortgage 

bonds,  1954  

55 

B-1 

10,000 

00 

9,700  00 

Connecticut  Light  <t  Power 

First  and  refunding  sinking  fund 

Co  

gold  bonds,  1954  

55 

B-1 

30,000 

00 

29,685  00 

Chesapeake  &  Ohio  Ry.  Co. . 

Conve.-tible  secured  gold  bonds, 

1946  

5 

B-1 

35,000 

00 

33,477  50 

Central  Ry.  Co.  of  Georgia. . 

Refunding  and  general  mortgage 

Series  B,  bonds,  1959  

H 

B-I 

30,000 

00 

29,220  00 

Detroit  Edison  Co  

First   and   refunding  mortgage 

gold  bonds,  1940  

5 

B-1 

20,000 

00 

19.505  00 

New  York  &  Westchester 

Lighting  Co  

Gold  debenture  bonds,  1951  

5 

B-1 

35,000 

00 

32,600  00 

Bethlehem  Steel  Co  

First  lien   and  refunding  gold 

bonds,  1942  

5 

B-1 

10,000 

00 

9,565  00 

St.  \jm\s  &  San  Francisco 

Prior  hen,  Series  D  mortgage 

Ry.  Co  

bonds,  1942  

5i 

B-1 

51,000 

00 

47,180  00 

St.  Louis  &  San  Francisco 

Prior  hen,   Series  A  mortgage 

Ry.  Co  

bonds,  1950  

4 

B-1 

14,000 

00 

10,083  50 

Baltimore  &  Ohio  R.  R.  Co. . 

Refunding  and  general  mortgage 

bonds,  1995  

6 

B-1 

25,000 

00 

25,208  75 

New  York,  Chicago  &  St. 

Refunding  mortgage  gold  bonds. 

Louis  R.  R.  Co  

1974  

55 

B-1 

25,000 

00 

23,981  25 

New    Orleans,    Texas  & 

Mexico  Ry.  Co  

First  mortgage  gold  bonds,  1954. . 

55 

B-1 

25,000 

00 

24,881  25 

Southern  Railway  Co  

Development  and  general  mort- 

gage gold  bonds,  1956  

6 

B-1 

20,000 

00 

20,430  00 

Public  Service  Electric  & 

First  refunding  mortgage  bonds, 

Gas  Co  

1959  

H 

B-1 

10,000 

00 

9,502  50 

Chicaeo,   Rock  Island  & 

Pacific  Ry.  Co  

Secured  gold  notes,  1929  

5 

B-1 

40,000 

00 

39,600  00 

Florida  East  Coast  Ry.  Co . . 

First   and    refunding  mortgage 

bonds,  1974  

5 

B-1 

20,000 

00 

19,200  00 

Sun  Oil  Co  

Sinking   Fund   gold  debenture 

bonds,  1939  

5i 

B-1 

00 

19,950  00 

Cincinnati  Gas  &  Electric  Co 

Prior  lien  and  refunding  mortgage 

bonds,  1961  

55 

B-1 

10,000 

00 

10,065  00 

Kansas  City  Power  &  Light- 

First mortgage  Series  "A"  bonds, 

ing  Co   

1952   

5 

B-1 

22,000 

00 

20,878  00 

New  Orleans  &  North  East- 

Refunding    and  improvement 

ern  R.R.  Co..  

mortgage  bonds,  1952  

4i 

B-1 

32,000 

00 

27,695  50 

ErieR.  R.  Co  

First  mortgage  sinking  fund  gold 

bonds,  1955  

6 

B-1 

20,000 

00 

20,492  50 

Cleveland,  Cincinnati,  Chi- 

Refunding    and  improvement 

cago  &  St.  Louis  Ry.  Co . . 

5 

B-l 

20,000 

00 

19,230  00 

American  Smelting  &  Refin- 

ing Co  

First  mortgage  gold  bonds,  1947. . 

6 

B-1 

20,000 

00 

21,330  00 

Kansas  City  Southern  Ry. 

Refunding     and  improvement 

Co  

mortgage  gold  bonds,  1950  

5 

B-1 

20,000 

00 

17,998  75 

Note. —  See  general  note  on  first  page  of  table. 
* '  See  corresponding  notes  on  first  page  of  table. 

14 
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Table  XVin.    Miscellaneous  investments  held  at  June  30,  1925  —  Continued 


Invebttno  Coupant  and  Security 


Description  of  Security 


Interest 
rate 

% 

Class ' 

Par  value 

Book  value ' 

5 

B-1 

$20,000  00 

$20,050  OG 

55 

B-1 

20,000  00 

19,300  00 

6 
4i 

6 

B-1 
B-1 
B-1 

20,000  00 
18,000  00 
19,000  00 

20,  H4  49 
16,204  50 
18.024  75 

4 

— 

B-1 
B-3 
B-S 

45,000  00 
20  000  00 

m 

42.708  13 
J    '  70,060  00 

6 

4i 
4i 

4i 
4; 
4i 

a 

B-4 

B-10 

B-10 

B-10 

B-10 

B-10 

B-10 

245,000  00 
35,000  00 

210,500  00 
50,000  00 

158.000  00 

147,800  00 
73,000  00 

'246,225  GO 
36,793  75 
207,647  70 
50[000  00 
1.54,582  40 
'  147,888  68 
73,000  00 

45 

B-10 

30,000  GO 

30,. 328  GO 

5 

5J 

B-10 
B-10 

19,000  00 
35,000  00 

20.121  00 
36,447  99 

4 -J 

B-10 

37,000  00 

37,870  30 

5 
5 

4J  5 
5 

B-10 
B-10 
B-10 
B-10 

35,000  00 
35,000  00 
15,000  00 
15 [000  00 

35,525  GO 
35,525  00 
15,165  00 
15,000  GO 

2,308,300  00 

2,SI4,l6i  79 

6 
6 
6 
6 

C-11 
C-U 
D-U 
D-11 

826,750  GO 
13,000  00 
17,500  GO 
29,500  GO 

826,750  00 
13,000  00 
17.500  00 
29,500  00 

5S-6 

D-11 

39,295  00 

39,295  00 

6 

A-11 

87,500  GO 

87,500  00 

6 
6 
6 
6 
6 

A-11 
A-11 
A-11 
A-H 
A-11 

10,000  00 
11,500  00 
8,000  00 
8,200  00 
6,500  00 

10,000  00 
11,500  00 
8,000  00 
8,200  GO 
6,500  GO 

e 

A-11 

8,500  00 

8,500  GO 

6 

A-4 

24,500  00 

17,670  63 

— 

41 
41 
44 
41 
41 

A-11 

A-10 
D-10 
D-10 
D-10 

344,484  66 

on  nnn  nn 

1,050,000  GO 
250,000  00 
29,000  00 
253,000  00 

344,484  66 

1,061,843  76 
262,500  00 
29,036  25 
249,750  94 

S,0S7,m  66 
S,Si6,S29  66 

S, OSS, 656  li 
5,366,721  OS 

$20,089,175  77 

$25,475,909  34 

Rapid  Transit  —  Concluded 
New  York  Rapid  Transit —  Conclude 
Depreciation  Fund  Investments 
—  Concluded 
Brooklyn  Edison  Co.,  Inc. 

Lob  Angeles  Gas  &  Electric 

Corp  

National  Steel  Car  Lines.. . . 

Baltimore  4  Ohio  R.  R.  Co. . 
American  Power  k  Light  Co. 
St.  Louis,  Iron  Mt.  &  South- 
ern Ry.  Co  

Chase  National  Bank  

Chase  Securities  Corporation 
B.-M.  T.  Corp  


City  of  New  York. 
U.  S.  Government. . 
U.  S.  Government. . 
U.  S.  Government. . 
U.  S.  Government. . 
U.  S.  Government- , 
State  of  Kansas .  .  . 


Porto  Rico. 


State  of  North  Dakota . 
State  of  Illinois  


Central  Iowa  Joint  Stock 
Land  Bank  of  Des  Moines, 

Iowa  

Chicago  

Chicago  

San  Antonio  

Total,  Deprecia- 
tion Fund  in- 
vestments  

Other  investments: 

De  KalbCo."  

Square  Block  Corp.*  

Tram  Realty  Co.,  Inc.','.. . 

Levler  Realty  Corp.'  

Real  estate  (13  parcels) '. . . . 

Oceanview  Realty  Operating 
Co.,  Inc  

E.  Polita  Construction  Co. 
Inc  

Benson  Land  Co.,  Inc  

Ida  Sommer  

M.  Rosenberg  

F.  k  F.  Koenig  

Real  estate  (2  parcels)  


General  mortgage.  Series  A  bonds, 

1949  

General  and  refunding  mortgage. 

Series  I  gold  bonds,  1949  

Equipment  trust  certificates,series 

E, 1927-8  

Convertible  gold  bonds,  1933 
Gold  debenture  bonds,  2016 
Unifying  and  refunding  mortgage 

bonds,  1929  

Stock  

Stock  

Sinking  Fund,  Scries  A  gold  bonds, 

1968  

Corporate  stock,  1966  

Liberty  Loan  bonds,  1942  

Liberty  Loan  bonds,  1928  

Liberty  Loan  bonds,  1938  

Treasury  Notes,  Series  A,  1926  . 
Treasury  Notes,  Series  B,  1927. 
Soldiers'  Compensation  Act  1923 

bonds  1934,  52  

Cold  loan  public  improvement 

bonds,  1948  

Millini!  bonds,  1929,  '33  

Service  Compensation  bonds, 

1927-36  


Joint  stock  farm  loan  bonds,  1953 
Joint  stock  farm  loan  bonds,  1 963 
Joint  stock  land  bank  bonds,  1952 . 
.Joint  stock  land  bank  bonds,  1953. 


Bond  and  mortgage,  1933. . . 
Bond  and  mortgage,  1927. . . 
Bond  and  mortgage,  1927 , . . 
Bond  and  mortgage,  1927, . , 
Bond  and  mortgages  (less 
$5,000  each),  1923-27. , . . 


Bond  and  mortgage,  1930. 


than 


B.-M.  T.  Corporation . 
B.-M.  T.  Corporation . 


City  of  New  York  

U.  S.  Government  

City  of  New  York»  

City  of  New  York  1°.... 

U.  S.  Government'"  

Total,  Other 
investments. 
Total  


Bond  and  mortgage,  1928. . 
Bond  and  mortgage,  1928  . . 
Bond  and  mortgage,  1928, , 
Bond  and  mortgage,  1928. . 
Bond  and  mortgage,  1928. . 
Bond  and  mortgages  (less  than 

$5,000  each),  1928  

Sinking  fund.  Series  A,  gold  bonds, 

1968. .  

Participation  certificates,  B.-M.  T. 

insurance  reserve  

Corporate  stock,  1966  

Liberty  loan  bonds,  1928. . . . 

Corporate  stock,  1963  

Corporate  stock,  1960  

Liberty  loan  bonds,  1928-42, 


Total,  rapid  transit. 


Note. —  See  general  note  on  6rst  page  of  table. 

'  S^e  corresponding  notes  on  first  page  of  table. 
'  Each  share  of  Chase  National  Bank  stock  carries  with  it  an  inseparable  share  of  Chase  Securities 
Corporation  Stock. 

•  Cost  reported  as  "  received  in  exchange  for  like  amount  of  B.  R.  T.  3-year,  7%  Notes." 
'  Cost  reported  as  "  received  in  exchange  for  like  amount  of  U.  S.  Victory  Notes." 

•  Deposited  with  Central  Union  Trust  Co.,  Trustee  under  Brooklyn  Union  Elevated  R.  R.  first  mortgage. 
'  Represent  purchase  money  mortgages  on  Contract  No.  4  properties  sold. 

•  Deposited  with  Chase  National  Bank,  Trustee  under  N.  Y.  R.  T.  refunding  mortgage. 

•  Deposited  with  City  of  New  York  under  Contract  4. 

I"  Deposited  with  State  Industrial  Commission  to  secure  liability  under  Workmen's  Compensation  Act. 
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TABLE  XVm.    Miscellaneous  investments  held  at  Jtuie  30,  1925  —  Continued 


ISIVSSTING  COMPANT  AND  SecTJIUTT 


Description  of  Security 


Interest 
rate 

% 

Class' 

Par  value 

Book  value ' 

— 

A-3 
A-3 

$500  00 

500  00 

$500  00 

500  00 

— 

A-3 
A-6 

500  00 
1,400  00 

500  00 
620  00 

A-6 

25,000  00 

n  00 

— 

A-6 

11,300  00 

5,520  00 

A-6 

278,400  00 

9,046  00 

6 

A-7 

29,545  31 

29.545  31 

6 

A-7 

65,329  60 

<6  00 

6 

C-4 

1,487,000  00 

1,534.146  33 

1 

C-4 

50,000  00 

200  00 

4 

As 
earned 

C-4 
C-4 

528,000  00 
650,838  75 

528,000.00 
650,838  75 

4 

C-4 

30,000  00 

24,000  00 

4 

C-6 
C-4 

2,750,000  00 
1,413,000  00 

1 1,358.500  00 

4 



C-4 
C-6 

259,000  00 
1,256,000  00 

) 

226,625  00 

4 

C-6 
C-4 

186,000  00 
375,000  00 

1      50,238  17 

5 

C-6 
C-4 
C-6 
C-6 

225.000  00 
1,750,000  00 
431,300  00 
302,700  00 

17.403  64 

J -2.245.534  10 
302,700  00 

C-6 

2,471,300  00 

1.966.843  04 

C-6 
C.6 

1,198,000  00 
8,600  00 

1.198,000  00 
8.600  00 

C-6 
C-6 
C-6 
C-6 

2,000,000  00 
248.300  00 
992.500  00 
500,000  00 

4.884,554  07 
73,124  35 
292,291  25 
147,227  15 

C-6 
C-6 
C-6 

200,000  00 
20,000  00 
150,000  00 

701  25 
20,000  00 
432,762  40 

C-6 

45,000  00 

11.884  83 

MlSHATTAS  A>T)  BRONX  ScRFACE 

rhird  Avenue: 

Warontaa  Press,  Inc  

Concourse  Transportation  Co . . 
Dyckman  Street  Transportation 

Co    

Southern  Boulevard  R.  R.  Co. 
Brooklyn  4  North  River  R.  R. 

Co  

42d  St.,  Manh.  4  St  N.  Ave.  Ry. 

Co   

New  York  City  Interborough  Ry. 

Co  

Pelham  Park  4  City  Island  Ry. 

Co  

Brooklyn  4  North  River  R.  R. 

Co  

42d  St.  Manh.  4  St.  N.  Ave  Ry 

Co.*  

Sew  York,  Westchester  4  Conn. 

Traction  Co.*  

Dry  Dock.  E.  B'way  4  Battery 

R.  R.  Co  

Dry  Dock,  E.  B'way  4  Battery 

R.  R.  Co    

New  York  City  Interborough  Ry 

Co'   

New  York  City  Interborough  Ry. 

Co.*  

New  York  City  Interborough  Ry. 

Co.'  

New  York  City  Interborough  Ry. 

Co.'  

New  York  City  Interborough  Ry. 

Co.*  

New  York  City  Interborough  Ry. 

Co.*  

New  York  City  Interborough  Ry. 

Ca'  

New  York  City  Interborough  Ry. 

Co'  

Belt  Line  Railway  Corporation'. 
Belt  Line  Railway  Corporation*. 
Belt  Line  Railway  Corporation*. 
42d  St,  Manh.  4  St  N.  Ave  Ry. 

Co.'  

Dry  Dock.  E.  B'way  4  Battery 

ft.  R.  Co.*  

Kingsbridee  Railway  Co.*  

I'nion  Railway  Co.  of  New  York 

City'  

Southern  Boulevard  R.  R.  Co.*.. 
Yonkers  Railroad  Comoany*. . . . 
Westchester  Electric  Rl  R.  Ca*. 
New  York.  Westchester  4  Conn. 

"Traction  Co.*   

Third  -Avenue  Bridge  Co.*  

Mid-Croestown  Ry.  Co.,  Inc.*- . . 
Pelham  Park  4  City  Island  Ry. 

Co.,  Inc.*  


Stock. 
Stock. 

Stock. 
Stock. 


Stock  

Stock  

Stock  

Demand  notes . 


Demand  notes   

Second  mortgage  income  bonds, 
1915  


General  mortgage  bonds,  1950  . 
Refunding  mortgage.  Series  B, 

bonds,  1960  

Refunding  mortgage,  Series  C, 

bonds,  1960  

First  mortgage  sinking  fund  gold 

bonds,  1928  


Stock  

First  mortgage  sinking  fund  gold 

bonds,  1928  

First  mortgage  sinking  fund  gold 

bonds,  1928  


Stock. 


Stock   

First  mortgage  sinking  fund  gold 
bonds,  1928   


Stock  

First  mortgage  gold  bonds,  1943. . 

Stock  

Stock  


Stock. 


Stock. 
Stock 


Stock 
Stock. 
Stock. 
Stock. 

Stock 
Stock. 
Stock. 

Stock. 


Note. —  See  general  note  on  first  page  of  table. 

•  Pledged  with  Central  I'nion  Trust  Company  under  First  Refunding  Mortgage  of  Third  Avenue 
ailway. 

•  See  corresponding  notes  on  first  page  of  table. 
*■>  Actual  money  cost :    '  $25,000;  «  $65,.329.60;  ^  $2,420,342.99. 
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TABLE  XVni.    Miscellaneous  investments  held  at  June  30,  1925  —  Continued 


Investino  Company  and  Seccbitt 


Description  of  Security 


Interest 
rate 


Class' 


Par  value 


Manhattan  and  Bronx  Surface  — 

Continued 
Third  Avenue  —  Concluded 

42d  St.,  Manh.  &  St.  N.  Ave.  Ry, 

Co  

42d  St.,  Manli.  &  St.  N.  Ave.  Ry 

Co  

Belt  Line  Railway  Corporation. . 
Kingsbridec  Railway  Company. . 
Union  Railway  Co.  of  New  York 

City  

Southern  Boulevard  R.  R.  Co. . . 
Southern  Boulevard  R.  R.  Co,  , . 
Westchester  Eloctric  R.  R.  Co. . . 
Westchester  Electric  R.  R.  Co. . . 

Yonkers  Railroad  Co  

Yonkers  Railroad  Co    . .  -  

New  York,  Westchester  &  Cono. 

Traction  Co  

Broni  Traction  Co  

Third  Avenue  Bridge  Co  

New  York  City  Interborough  Ry. 

Co   

City  of  New  York'  

Cityof  New  York','  

U.  S.  Government"  

Fund  for  Depreciation  and  Con- 

tineencies: ' 
Third  Avenue  Ry.  Co  


Demand  note 

Demand  note 
Demand  note. 
Demand  note. 

Demand  note. 
Demand  note. 
Demand  note. 
Demand  note. 
Demand  note 
Demand  note. 
Demand  note. 


Demand  note. 
Demand  note. 
Demand  note. 


Demand  note  

Corporate  stock  

Corporate  stock,  1964  

Liberty  Loan  bonds,  1942. 


Third  Avenue  Ry.  Co . 


U.  S.  Government  

Total*  

Belt  Line: 

City  of  New  York*  

V.  S.  Government'  

Total   

Dry  Dock,  E.  B'way  &  B: 

City  of  New  York"  

City  of  New  York  '  

U.  S.  Government'  

Total  

42d  St.,  Manh.  &  St  N.  Ave.: 

Williams  Storage  Warehouse . 

City  of  New  York   

City  of  New  York'  

U.  S.  Government'  

Total  

New  York  City  Interborough: 

City  of  New  York  >»  

City  of  New  York  >»  

City  of  New  York '  

U.  S.  Government'  

U.  S.  Government'  

Total"  

Southern  Boulevard: 

Third  Avenue  Railway  Co. . . 


First  refunding  mortgage  gold 
bonds,  1960  

Adjustment  mortgage  income  gold 
bonds,  1960  

Liberty  Loan  bonds  


Corporate  stock,  1964  

Liberty  Loan  bonds,  1942 . 


Corporate  stock,  1960  

Corporate  stock,  1904  

Liberty  Loan  bonds,  1938 . 


Stock  

Corporate  stock,  19.')6  

Corporate  stock,  1964  

Liberty  Loan  bonds,  1938. 


Dock"  C  "  bonds,  1925  

Repavins"  G  "  bonds,  1940 

Corimrate  stock,  1964  

Liberty  Loan  bonds,  1938.  .  . 
Liberty  Loan  bonds,  1942  .  . 


City  of  New  York 
City  of  New  York  '. . 

Total... 


First  refunding  mortgage  gold 

bonds,  1960  

Corporate  stock,  1960  

Corporate  stock,  1964  


C-7 

C-7 
C-7 
C-7 

C-7 
C-7 
C-7 
C-7 
C-7 
C-7 
C-7 

C-7 
C-7 
C-7 

C-7 
D-10 
D-10 
D-10 


B-10 


D-10 
D-10 


D-10 
D-10 
D-10 


A-6 
D-10 
D-10 
D-10 


D-10 
D-10 
D-10 
D-10 
D-10 


B-4 

D-10 

D-IO 


;6, 391, 967  44 

2.!,  18.5  54 
73,091  53 
2,248,792  70 

4,715.064  39 
72,350  73 
64,013  97 
1,307,221  82 
1.53.. 536  36 
1,207,867  13 
200,683  35 

24,047  54 
131,067  61 
92,908  64 

7,3.58  29 
2,500  00 
23,000  00 
56,500  00 


2,520,500  00 

320,000  00 
849,250  00 

io.isi.sm  70 

5,000  00 
5,000  00 

10,000  00 

1,000  00 
5,000  00 

14,500  00 

SO, 500  00 

500  00 
500  00 
5,500  00 
18,000  00 
24,600  00 

50,000  00 
5,000  00 
5,000  00 
7,. 500  00 

18,500  00 

se.ooo  00 


2,500  00 
3,000  00 
5,000  00 
10,600  00 


Note. —  See  general  note  on  first  page  of  table. 

1. 2  ,See  correspondinE  notes  on  first  page  of  table. 
*  Deposited  under  franchise  agreement  with  City  of  New  York:    '  $2,500;  '  S500. 

»■  «  Deposited  with  State  Industrial  Commission:    '  $22, .500;  «  $56,500. 

'  Reported  under  Special  Deposits  but  included  by  the  Division  of  Statistics  and  Accounts  with  Miscel 
laneous  Investments.  1 

'  In  addition,  company  reports  First  refunding  mortgage  gold  bonds,  par  value  $192,000,  cost  $99,305,201 
held  in  Fund  for  Amortization  of  Debt  Discount  and  Expense,  included  under  Special  Deposits  on  th 
Balance  Sheet. 

'  Deposited  with  State  Industrial  Commission. 

•0  Pledged  with  City  of  New  York  under  franchise  agreement. 

»  Exclusive  of  $87,000  reacquired  bonds,  cost  $60,000  reported  under  Sinking  Funds  Uninvested  on  th 
Balance  Sheet. 
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TABLE  XVin.    Miscellaaeous  investments  held  at  June  30,  1925  —  Continued 


Investing  Compant  and  Security 


Manhattan  and  Bronx  SuRrAcE 
—  Continued 

Union: 

Yonkers  Railroad  Co  

Bronx  Traction  Co  

Southern  Boulevard  R.  R.  Co.. . 
Westchester  Electric  R.  R.  Co  . 

Yookerp  Railroad  Co  

Bronx  Traction  Co  

Third  Avenue  Railway  Co  


Bronx  Traction  Co  

City  of  New  York  ^  

City  of  New  York  >  

City  of  New  York  '  

United  States  Government'. . 

Total  

Westchester  "Electric: 

City  of  Ne*  York  ^  

United  States  Government . 

Total  

Third  Avenue  Railway 
System  in  City .  . . 
New  York  Railways  Corporation: 
Investments  acquired  under  the 
Final  Decree  of  Foreclosure  and 
Sale,  dated  May  21,  1924,  and 
the  Plan  and  Agreement  of  Re- 
organization dated  July  18, 
1924:' 

Central  Park,  North  &  East 
River  R.  R.  Co.«  

Christopher  &  Tenth  Street 
R.  R.  Co  

Twenty-third  Street  Ry.  Co 

Bleecker  Street  &  Fulton 
Ferry  R.  R.  Co  

Broadway  &  Seventh  Avenue 
R.RiCo  

Christopher  &  Tenth  Street 
R.R.C0  

Forty-second  Street  &  Grand 
St.  Ferry  R.  R.  Co  

Sixth  Avenue  R.  R.  Co  

Thirty-fourth  Street  Cross- 
town  Ry.  Co   

Twenty-third  Street  Ry.  Co. 
Total'  


Description  of  Security 


First  mortgage  bonds,  1946.  . . 

Construction  advances  

Demand  note  

Demand  note  

Demand  note  

Demand  note  

First  refunding  mortgage  gold 

bonds,  1960  

Stock  

Corporate  stock,  1956-59  

Corporate  stock,  1960,  1964. . . . 
Corporate  stock,  1957,  I960. . . , 
Liberty  Loan  bonds,  1942.  ... 


Corporate  stock,  1964  

Liberty  Loan  bonds,  1938.. 


Stock  

First  mortgage  bonds,  1923 . 
First  mortgage  bonds,  1965. 


Stock. 

Stock. 

Stock . 

Stock. 
Stock. 

Stock. 
Stock. 


Interest 
rate 


Class  ■ 


A-4 
A-7 
A-7 
A.7 
A-7 
A-7 

B-4 
C-6 
D-10 
D-10 

D-in 
D-10 


D-IO 
D-10 


A-3 

C-4 
C-4 

c-a 

C-6 

c-6 

c-6 
C-6 

c-6 
C-6 


Par  value 


88.000  00 
747,640  91 

50.1  8  11 
491,402  99 

74,339  85 
181,638  17 

70,. 500  00 
.58,100  00 
22,000  00 
26,000  00 
1,000  00 
45,000  00 
1,775.729  93 

5,. 500  00 
4,500  00 

10,000  00 

4S,3eS.lS0  63 


300,000  00 

210,000  00 
50,000  00 

'875,700  00 

'1,665,800  00 

'369,600  00 

'  708,600  00 
'1,497,275  00 

1,000,000  00 
'591,800  00 
7,268,775  00 


Note. —  See  general  note  on  first  page  of  table. 

-  See  corresponding  notes  on  first  page  of  table. 
'  Deposited  with  State  Industrial  Commission. 
*  Pledged  with  City  of  New  York  under  franchise  agreement. 

'  Pledged  to  Central  Union  Trust  Company  of  New  York  as  Trustee  under  the  Prior  Lien  Mortgage  6% 
Gold  bonds,  except  as  noted  in  note  6. 
"  In  possession  of  respondent. 

'  Represents  par  value  of  capital  stock  acquired  by  the  New  York  Railways  Corporation  as  of  June  30, 
1025.  The  number  of  shares  and  par  value  of  stock  not  deposited  at  June  30,  1925  under  the  Plan  of 
Reorganization  is  as  follows:  Bleecker  Street  &  Fulton  Ferry,  243  shares,  S24,.300;  Broadway  &  Seventh 
Avenue,  4,342  shares,  $4.34,200;  Christopher  &  Tenth  Street,  2,804  shares,  $280,400;  42nd  St.  &  Grand  St. 
Ferry,  394  shares,  S39,400;  Sixth  Avenue,  2,385  shares,  $202,725;  23rd  Street,  82  shares,  $8,200. 

■  Represents  company's  estimate  of  value  of  entire  issue  of  capital  stock,  acquired  and  to  be  acquired 
under  the  Plan  of  Reorganization.  For  the  number  of  shares  not  deposited  at  .lune  30,  1925,  see  note  7  ^bove. 

^  In  addition  the  following  were  also  acquired  under  the  Foreclosure  and  Sale: 
In  the  possession  of  Respondent: 

Central  Crosstown  R.  R.  Co.  6%  Notes  —  $637,408.82  fare  value. 

Central  Crosstown  R.  R.  Co.  1st  Cons.  Mtge.  4%  Gold  Bonds  —  $2,473,400  00  par  value. 

Metropolitan  Crosstown  R.  R.  Co.  5%  Debenture  Bonds  —  $300,000.00  par  value. 

Metropolitan  Street  Ry.  Co.  5%  Gen.  Mtge.  Bonds  —  $12,242,000.00  par  value. 

Metropolitan  Street  Ry.  Co.  4%  Ref.  Mtge.  Bonds  —  $16,483,000.00  par  value. 
Pledged  to  Central  Union  Trust  Company  of  New  Y'ork  as  Trustee: 

Metropolitan  Crosstown  R.  R.  Co.  1st  Mtge.  5%  Bonds  —  $600,000.00  par  value. 
Delivered  to  New  York  Railways  Participation  Corp.  under  agreement  of  Sale: 

Broadway  &  7th  Ave.  R.  R.  Co.  1st  Mtge.  5%  Bonds  —  $1,.500,000  par  value.    (These  bonds 
were  exchanged  for  $1,000,000  1st  Cons.  Mtge.  5%  Bonds  and  $.500,000  cash.) 

Twenty-third  St.  Ry.  Co.  1st  Mtge.  6%  Extended  Bonds  —  $200,000  par  value. 

Twenty-third  St.  Ry.  Co.  5%  Debenture  Bonds  —  $150,000  par  value. 
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TABLE  XVIII.    Miscellaneous  investments  held  at  June  30,  1925  —  Continued 


Investing  Company  and  Skcubity 


Description  of  Security 


Interest 
rate 

cr 

/o 

Class ' 

Par  value 

Book  value ' 

5 
5 
S 
5 

A-4 
A-4 
A-II 
A-11 

350.000  00 
783.000  00 
1       nnn  no 
i,  1,81,000  00 

c]  ssyo  nnn  00 
•SSO.OOO  00 
'•783.000  00 

> 1  SiB  nnn  nn 

i,isi,ooo  00 

— 

A-8.9 

66.700  00 

60,700  00 

6 
6 

A-1 
A-l 

127.500  00 
135.000  00 

127, .500  00 
13.5  000  no 

6 

A-1 

68,800  00 

331,300  00 

68.800  00 
55/  SOO  00 

A-3 

50.000  00 

53.297  89 

A-4 

210  oon  00 

^iU|UUU  \J\J 

260,000  00 

1 at ■ 14 

SS7,oS6  05 



— 

ii,m.77e  00 

15,0S!,m  OS 

— 

$54,769,925  63 

$52,881,109  01 

41 

D-10 

$34,000  00 

$34,765  00 

5 

A-1 

5,000  00 

"4.931  25 

45 
4 

A-1 
A-I 

2.000  00 
1,000  00 

»  1,857  .50 
«821  25 

A-3 

1,000  00 

'806  25 

5 

A-4 

11,000  00 

'10.737  58 

5 

A-4 

2.000  00 

» 1.966  67 

5 

A-4 

9  000  00 

5 

A-4 

81,000  00 

>»  79.783  10 

5 

A-4 

66,700  00 

"  66,700  00 

5 

A-4 

5,000  00 

'4.938  39 

5 
5 

A-4 

A-4 

5.000  00 
7,000  00 

« 4.930  70 
s 6.253  07 

4 

A.4 

6,000  00 

M.613  OS 

Manhattan  and  Bronx  Surface  — 

Concluded 
Broadway  &  Seventh  Avenue: 

Broadway  Surface  R.  R.  Co  .... 

So'ith  Ferry  R.  R.  Co   

Seventh  Avenue  Hotel  Corp  , 

Jeremiah  F.  Donovan,   

Total  

Christopher  &  Tenth  Street: 

Real  estate  


First  mortgaRe  bonds,  1924 
First  mortgaKe  bonds,  1919 
Bond  and  mortgage,  1927. . . 
Bond  and  mortgage,  1929..  . 


Eighth  Avenue: 

Colonial  Ice  Company  

Milperl  Corporation 

New  Madison  Square  Garden 

Corp  

Total  

New  York  &  Harlem: 

Beech  Creek  R.  R.  Co   

New  York  Central  R.  R.  Co.    . . 


Total  

Other  Manhattan  com- 
panies''  


Three  story  brick  tenements  at 
162-4-(i  Christopher  Street 


Bond  and  mortgage,  1930. 
Bond  and  mortgage,  1930 


Bond  and  mortgage,  1929. 


Stock   

Refunding     and  improvement 
mortgage  bonds,  2013  ... 


Total,  Manhattan  and  Bronx 
surface  


Brooklyn  and  Querns  Surface 
Brooklyn  Heights,  Corporation: 

City  of  New  York   

Brooklyn  Heights.  Receiver: 

Lexington  &  Kastern  R.  R.  Co. 

Rock  Island,  Arkansas  k  Louisi- 
ana R.  R.  Co  

Sea  Board  Air  Line  Ry.  Co. 

Chicago  &  Eastern  Illinois  R.  R, 
Co  

Brooklyn  Union  Elevated  R.  R 
Co  

Brooklyn,  Bath  &  West  End 
R.  R.  Co  

Brooklyn.  Queens  Co.  k  Sub. 
R.  R.  Co  

Brooklyn,  Queens  Co.  &  Sub. 
R.  R.  Go  


Corporate  stock,  1960 

Fiist  mortgage  bonds,  1965      .  . 

Fir.it  mortgage  bonds.  1934 
Refunding  mortgage  bonds,  1959. 

Stock   

First  mortgage  bonds.  1950  ... 

Genera!  mortgage  bonds.  1933. , . 

First  mortgage  bonds,  1941  ... 


New  York  Rapid  Transit  Corp 

Brooklyn  City  &  Newtown  R.  R. 

Co  

Atlantic  Avenue  R.  R.  Co  


First  con.^oiidated  mortgage  bonds, 
1941    . 

Refunding  mortgage  sinking  fund 
gold  bonds,  1968  


Brooklyn  Rapid  Transit  Co. 
Brooklyn  Rapid  Transit  Co. 


First  mortgage  bonds,  1939   

Improvement    mortgage  bonds, 

1934  

First  mortgage  bonds.  1945  


bonds,  2002 . 


Note. —  See  general  note  on  first  page  of  table. 
1. 3  See  corrcsponHing  notp.s  on  fir.*it  page  of  table. 

^  Company  reports  that  $1,. '300, 000  par  value  of  Broadway  &  Seventh  Avenue  First  Consolidated  Mort- 
gage 5%  bonds  were  issued  in  exchange. 

"  Company  reports  that  $350,000  par  value  of  Broadway  &  Seventh  Avenue  First  Consolidated  Mortgage 
5%  Bonds  were  issued  in  exchanee. 

^  "  Partial  consideration  for  Car  Barn  property  at  7th  Avenue.  50th  to  Slst  Street." 

"  Manhattan  companies  exclusive  of  Third  Avenue  Railway  System  companies. 

'  Deposited  with  State  Industrial  Commission. 

"  Received  in  exchange  for  Participation  Certificates,  B.  R.  T.  Insurance  Reserve  Fund,  February  4, 
1921. 

"  Received  in  exchange  for  Chicago  &  Eastern  Illinois  R.  R.  Refunding  and  improvement  mortgage 
bonds. 

'"Received  in  exchange  for  .S50,000  cash  and  Participation  CertiBcates,  B.  R.  T.  Insurance  Reserve 
Fund, 

"  Received  in  exchange  for  New  York  Municipal  Ry.,  First  mortgage  bonds,  par  value,  $58,000.  book 
value,  $55,944.38. 
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TABLE  XVm.    Miscellaneous  investments  held  at  June  30,  1925  —  Continued 


Investing  Compant  and  Secctutt 


Description  of  Security 


Interest 
rate 


Class  > 


Par  value 


Book  value ' 


Brooklyn  and  Queens  Suhpaci — 

Continued 
BrookljTi  Heights.  }{ec.— Concluded 
Kings  County  Elevated  R.  R.  Co . 
Coney  Island  and  Brooklyn  R.  R. 
Co   


Nassau  Electric  R.  R.  Co . 


Brooklyn  Rapid  Transit  Co.<. . . . 

Brooklyn  Rapid  Transit  Co  

Brooklyn  &  North  River  R.  R. 

Co   

City  of  New  York  

U.  S.  Government  

XJ.  S.  Government  

U.  S.  Government  

tJ.  S.  Government '  

Total,  Receiver  

Brco'<lyn,  Queens  County  &  Sub.; 
B.-M.  T.  Corporation  


First  mortgage  bonds,  1949  

First  consolidated  mortgag  bonds, 
1948  

Consolidated  mortgage  bonds, 
1951  

Demand  notes  

Stock  


City  of  New  York'. 

Total. 


Coney  Island  4  Brooklyn; 

Brooklyn  &  North  River  R.  R. 


Co. 


Stock  

Corporate  stock,  1929  

Liberty  Loan  bonds,  1927-42 

Liberty  Loan  bonds,  1928  ' 

Treasury  Notes,  Series  A,  1926. . .  \ 
Liberty  Loan  bonds.  1927-42. 


Participation  Certificates,  Insur- 
ance Reserve  Fund,  demand . . 
Corporate  Stock,  1960  


Dekalb  Avenue  4  North  Beach 

R.  R.  Co  

DeKalb  Avenue  4  North  Beach 

R.  R.  Co  

U.  S.  Government  

B.-M.  T.  Corporation  


:Stock. 
Stock 


Chershad  Realty  Corp. . 
V.  S.  Government '  . . . 
V.  S.  Government  ^ . . . . 
City  of  New  Y'ork  ■  . . . 
U.  S.  Government ' .  . . . 

Total  .  . . 
Coney  Island  4  Gravesend; 
B.-M.  T.  Corporation 


Coney  Island  4  Brooklyn  R.  R 

Co  

City  of  New  York'  

Total  

Nassau  Electric: 

Brooklyn  Rapid  Transit  Co.». . . . 


Construction  advances  

Liberty  Loan  bonds,  1928,  38 ... . 
Participation  Certificates,  Insur- 
ance Reserve  Fund,  demand.  .  . 

Bond  and  mortgage,  1928  

Treasury  Notes,  Series  .K,  1926. . . 

Liberty  Loan  bonds,  1928  

Corporate  Stock.  1960  

Liberty  Loan  bonds,  1927-42  


Participation  Certificates,  Insur. 
ance  Reaer\'e  Fund,  demand  . . 


Stock  

Corporate  Stock,  1960. 


Brooklyn  4  North  River  R.  R. 

Co  

B.-M.  T.  Corporation  


First  refunding  gold  mortgage 
bonds,  2002  


Stock  

Participation  Certificates,  Insur 
ance  Reserve  Fund,  demand . . 


4} 


41 


4i 


A-4 


A-4 

A-4 
A-5 
A-6 

A-6 

A-10 

A-10 

A-10 

A-10 

D-10 


A-11 
D-10 


A-6 

A-6 

A-7 
A-10 

A-11 
A-11 
C-10 
C-10 
D-10 
D-10 


A-U 


C-5 
D-10 


(») 
A-6 
A-11 


$20,000  00 


1,000  00 

10,000  00 
32,887  40 
32,200  00 

12,500  00 
6.000  00 
17.000  00 
20,000  00 
105,000  00 
9,000  00 
i6l.S87  iO 


50,336  79 
7,000  00 
S7.S36  79 


25,000  00 

10,000  00 

20,114  93 
201,000  00 

28,377  79 
10.500  00 
265,000  00 
245,000  00 
7,000  00 
32,000  00 
His, 991  7i 


8,176  96 

2,637,000  00 
5,000  00 
t, 650,176  96 


1.061,000  00 
12.500  00 
184.401  96 


'$16,505  27 


'  800  00 

n.718  94 
32.887  40 
'  18.408  62 

12.504  50 
■  6,155  58 

'  17,000  00 
20,150  00 

106,230  65 
8,096  63 

1,57.795  Oi 


8  50,335  79 
7,157  51 
57. m  SO 


25,009  00 

10.000  00 

20,114  93 
206,427  82 

•28,377  79 
10.500  00 

267,806  25 

245,527  05 
7,157  50 
30,362  71 

851. m  OS 


•8,176  96 

2,637.128  42 
5.112  50 
1.650, iI7  88 


1,061,000  00 
12,504  50 
•184,401  96 


Note. —  See  general  note  on  first  page  of  table. 

=  See  corresponding  notes  on  first  page  of  table. 
'  Received  in  exchange  for  Participation  Certificates,  B.  R.  T.  Insurance  Reserve  Fund,  February  4, 
1921. 

*  Employer's  Liability  Reser\'e  investment. 

*  Deposited  with  State  Industrial  Commission. 

•  Cost  reported  as  "  participation  in  profits  of  B.-M.  T.  Insurance  Reserve  Fund." 
'  Deposited  with  U.  S.  Mortgage  and  Trust  Co. 

8  Pledged  as  security  for  Certificate  of  Indebtedness  No.  1  ($2,637,000)  to  B.  R.  T.  Co. 

•  Classification  and  disposition  as  follows; 

A-4    Free  investment   $396,000 

C-4    Deposited  with  Central  L^nion  Trust  Co.  in  lieu  of  $22,000  Sea  Beach  Mortgage 

Bonds  matured  Sept.  1.  1916   25,000 

C-4    Deposited  with  Mechanics  Bank  and  Peoples  Trust  Co.  as  collateral  to  $175,000 

loans  •   625,000 

D-4    Deposited  with  City  of  New  York  under  Livingston  St.  &  Lafayette  Avenue 

franchise   15,000 

Total   $1,061,000 
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TABLE  XVin.    Miscellaneous  iovestments  held  at  June  30,  1925  —  Continued 


Invebtinq  Company  and  SEcimm 


Description  of  Security 


Interest 
rate 

% 


Class' 


Par  value 


Brookltn  and  Queens  Stofaci: 
Continued 
Nassau  Electric  —  Concluded 

U.  S.  Government  ^  

XJ.  S.  Government'  

City  of  New  York  6  

City  of  New  York  «  

City  of  New  York  ^  

Dealers  Holding  Corp.'  

Total  


Liberty  Loan  bonds,  1938. 
Liberty  Loan  bonds,  1942. 
Corporate  Stock,  1959 . . . . 

Corporate  Stock,  1960  

Corporate  Stock,  1957.  . . . 
Bond  and  mortgage,  1931 . 


South  Brooklyn: 

Brooklyn  &  Coney  Island  TelC' 

graph  Co  

B.-M.  T.  Corporation  


Real  estate  

Real  estate  

V.  S.  Government '  

City  of  New  York  3  

Total  

B.-M.  T.  surface. 

Brooklyn  City: 

U.  S.  Government'  


Stock  

Participation  certificates,  B.-M.  T. 

Insurance  Reserve  Fund,  demand 
Bond  and  mortgage,  demand. . . 

Bond  and  mortgage,  1927  

Liberty  Loan  bonds,  1938,  1942 
Corporate  Stock,  1960  


Manhattan  Bridge  Three  Cent  Line: 

Real  estate  (3  parcels)  

U.  S.  Government  

Real  estate  (2  parcels)  

Real  estate  

City  of  New  York  "  

Total  


Liberty  Loan  bonds,  1928,  1942. 


Land  and  dwellings  

Liberty  Loan  bonds,  1938 .  . 

First  mortgage,  1926  

First  mortgage  bonds,  1927. 
Corporate  Stock,  1960  


Van  Brunt  St.  &  Erie  Basin: 
U.  S.  Government  


Liberty  Loan  bonds,  1928. 


Bush  Terminal; 

City  of  New  York  n  

City  of  New  York  "  

Total  

Other  Brooklyn  surface 


Corporate  Stock,  1950. 
Corporate  Stock,  1958. 


4i 


4} 


D-10 
D-10 
D-10 
D-10 
D-10 
D-11 


A-6 

A-11 
A-11 
A-11 
D-10 
D-10 


D-10 


A-8,9 
A-10 
A-11 
A-11 
D-10 


A-10 


D-10 
D-10 


flO.OOO  00 

16,000  00 

1,000  00 

19,000  00 

500  00 

44,000  00 

1,348, m  96 


5,000  00 

99,854  74 
52,000  00 
35,000  00 
18,000  00 
5,000  00 

6,610,060  67 


105,000  00 


34,750  10 
15,000  00 
40,000  00 
11,500  00 
10,000  00 

ui.m  10 


12,000  00 


6,000  00 
2,000  00 
8,000  00 

m,uo  10 


Note. —  See  general  note  on  first  page  of  table. 
',  2  See  corresponding  notes  on  first  page  of  table. 
'  Deposited  with  State  Industrial  Commission. 

1. 5  Deposited  with  City  of  New  York:  '  under  4th  Avenue  Loop  franchises;  '  under  Georgia  Avenue 
Extension  franchise. 

'  Deposited  with  City  of  New  York. 

'  Deposited  with  Chase  National  Bank,  Trustee,  Nassau  Electric  R.  R.  First  consolidated  mortgage, 
8  Acquired  thru  merger  of  Prospect  Park  &  Coney  Island  with  respondent. 
'  Cost  reported  as  "  participation  in  profits  of  B.-M.  T.  Insurance  Reserve  Fund." 
">  Received  from  Prospect  Park  &  Coney  Island  and  New  York  &  Coney  Island  as  part  payment  of 
consideration  agreed  to  be  paid  for  impairment  of  leasehold  interest. 
"  Deposited  with  City  of  New  York. 
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TABLE  XVin.    Miscellaneous  investments  held  at  June  30,  1925  —  Concluded 


LvraSTDiO  COIIPANT  AKD  SeCTBITT 

Description  of  Security 

Interest 
rate 

JO 

Class  1 

Par  value 

Book  value  < 

SROOKLTTi  AJiD  QtJZENB  SuBF&CE 

Concluded 
Steininy  Railways: 

Loo^  Island  £lectrici 

New  York  t  long  Island,  Rec.  in  Seq. 

City  of  New  York*  

City  of  New  York  >  

Total 

Liberty  Loan  bonds,  1928  

Corporate  Stock.  1962  

Corporate  Stock,  1960  

Corporate  Stock,  1962  

4} 

4i 

4i 
44 

4i 
41 

3i 
4} 
4i 

D-10 

D-10 

D-10 
D-10 

D-10 
D-10 

D-10 
D-10 
D-10 

J5,100  00 

5.000  00 

3.000  00 
5.000  00 
«,000  00 

2,000  00 
5.000  00 
7,000  00 

13,250  00 
8,000  00 
15.000  00 

36,SS0  IjO 

61,350  00 

$5,100  00 

5,112  50 

3,078  75 
5,112  50 
8,191  IS 

*  2,000  UU 

85,000  00 

f  nnn  fin 
7,00V  00 

1    '20,000  00 

8  15,000  00 

35,000  00 
60.403  76 

Ocean  Electric: 

Total  

Corporate  Stock,  1963  

Corporate  Stock,  1960  

Manhattan  &  Queens,  ReceiTers: 

City  of  New  Y  ork  •  

City  of  New  York'  

City  of  New  Y  ork  •  

Total  

Corporate  Stock,  1940  

Corporate  Stock,  1960  

Corporate  Stock,  1962  

Other  Queens  surface  , . 

Total,  Brooklyn  and  Queens* 

Richmond  Surtaci 
Richmond  Light  i  R.  R.: 

South  Shore  Amusement  Co ... . 
Southfield  Beach  R.  R.  Co 
New  J ersey  4  Staten  Island  Ferry 
Co  "> 

New  Jersey  4  Staten  Island  Ferry 
Ca" 

Stock  

Demand  note  

First  mortage  bonds  1929 

Stock 

$5,907,650  67 

$5,889,782  62 

6 
6i 



41 

A-3 
A-5 

C-4 

C-6 
C-6 
D-10 

$10,000  00 
36,000  00 

75,000  00 

100,000  00 
127,500  00 
2,000  00 
350,500  00 

'  $1  00 

36, ceo  00 

"75,000  00 

"100,rOO  00 
"127,500  00 
2,000  00 
SiO.SOl  00 

South£eld  Beach  R.  R.  Co.". . . . 

City  of  New  York '  

Total  

Stock  

Corporate  Stock,  1960  

$350,. 500  00 

$340,501  00 

$61,028,076  30 

$59,111,392  63 

Grand  total  

—    jJ81,117,252  07 

$84,587,301  97 

Note — See  general  note  on  first  page  of  table. 
See  corresponding  notes  on  first  page  of  table. 

*  Deposited  with  State  Industrial  Commission. 

•  Deposited  with  City  of  New  York. 

»,  •  Actual  money  cost: '  $2,001.25;  «  $5,125. 

'  Acqtiired  with  franchise;  deposited  with  City  of  New  Y''ork. 

'  Deposited  by  contractors  with  City  of  New  York, 

'  Received  in  exchange  for  $26,250  South  Beach  Co.  stock  and  bonds  tinder  reorganization  of  South 
Beach  Co. 

Pledged  with  Guaranty  Trust  Co.,  trustee  under  mortgage. 
"  "Accepted  in  general  take  over." 
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TABLE  XIX.    RESERVES  AND  SUSPENSE  CREDIT  BALANCES:    (A)  Accrued  amortiiation 

of  capital 

Balance  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  1925 


'Company  and  Name  or 


Rapid  Transit 
Interborough  Rapid  Transit: 

Subway  diviBioD  

Accrued  amortization  of  cap- 
ital (prior  to  beginning  of 

operation)  

Contract  No.  3  Depreciation 

Funds   

Railroad  and  equipment 

Existing  railroad   

Existing  equipment.  .  . 
Retirements  to  be  re- 
placed  from  Deprecia- 
tion Fund  

Elevated  division  

Accrued    amortization  of 
capital  (prior  to  beginning 

operation)  

Elevated  Extension  Certili- 
cate  Depreciation  Funds; 
Depreciation  reserve  .  . 
Retirements  to  be  re- 
placed from  Deprecia- 
tion Fund   

Replacement    of  existing 

Manhattan  Railroad  

Total,  I.  R.  T  

New  York  Rapid  Transit: 

Accrued  amortization  of  capital 

prior  to  Contract  No.  4  '  

Contract  No.  4  Depreciation  funds 
"A" — The  Railroad  and  its 

equipment  

"  B  " — Plant  and  property  of 
extensions  and  additional 

tracks  

"C" — Existing  railroads  and 

their  equipment  

Total,  N.  Y.  R.  T. 

Total  


Manhattan  and  Bronx  StmPAcE 

Third  Avenue  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Weatcheeter  Electric  

Third  Av  .  Ry.  System 

in  City  

New   York    Railways  Corporation 

(from  May  I,  1926)  

Eighth  Avenue  

Other  Man.  companies 


Total. 


Balance  at 
June  30,  1924 


tS, 577,005  52 


38,251  15 

2,539,854  S7 
1,378,536  05 
127,642  22 
1,048,868  23 


Dr 13,193  13 
Dt2,611,H0  19 


1,076,263  86 


Dr  3,-544,012  68 


Dr 138,685  34 

Dr 4,706  03 

DrSS,m  67 


148.371  80 

2,128,385  61 

646.641  62 


32,597  16 

1,449,146  83 

2,276.757  41 


$2,243,522  74 


$748,221  45 
87,809  22 
415,021  12 
881,417  14 
2.55,424  84 
113,300  42 
464,150  68 
162,888  83 

3,128,033  70 


446,571  80 
*  446,671  80 


'$3,574,605  50 


Charged  to 
operating 
expenses 

during  year 


Vt  $139,581  84 


Dr  139,681  84 
Dr 75,374  18 
Dr  6,979  09 
Dr 57,228  57 


Dr  1,351,713  83 


Dr 1,352.713  83 


Dr  1,492,296  67 


400,000  00 

220,000  00 

4,i'00  00 
176,000  00 

400.000  00 


Dr  $1,092,295  67 


Dr $421,228  47 

Dr  27,7.52  02 
Dr  98.321  93 
Dr 3,521  85 
35,983  79 
34,118  01 
Dr  205, 134  74 
Dr 2,331  37 

Dr  688,288  38 

87,471  03 


*  87,471  03 


Dr« $800,817  35 


Realized 
loss  on 
6xed  capital 
retired  dur- 
ing year 


$671,987  25 


871,987  25 


671,987  25 

139.765  78 


139,765  78 


S 11,75$  03 


37,851  28 
33,681  38 


3.969  92 
37,651  28 


$849,404  31 


$3,. 539  95 

■'59,857  20 
4,008  45 


14,107  81 


81,511  41 


$81,511  41 


Other 
adjustments 


Dr  $46,974  00 


Dr 46,974  00 
Dr  46,974  00 


Dr  $48,974  00 


Cr  $2,024  75 


'Cr4,582  59 


Cr  6,607  Si 


Cr  $6,607  34 


Balance  at 
June  30,  1925 


$1,766,336  43 


38,251  15 

1,718,085  28 
1,303,161  87 
120.663  13 
989.437  68 


Dr  685,177  38 

Dr  4,150,693  80 


l,r,7«,263  88 


Dr4,898,728  51 


Dr278,451  12 

Dr  51,880  03 
Dr  2,384,257  37 


148,371  80 

2,490,734  33 

832,960  26 


38,597  16 

1.621,176  91 
2,639,106  13 


$254,848  76 


$325,477  78 


312,692  74 
882,378  08 
291,408  63 
147.418  43 
244,9  8  13 
180,557  46 

2,364,841  25 

87,471  03 
446,571  80 
*  534,042  83 


< $2,898,884  08 


Note. —  Reserves  set  up  for  amortization  of  property  in  public  streets,  which  will  revert  to  the  City  at 
the  expiration  of  the  franchise  are  included  with  Other  Reserves  in  Division  B  of  this  table,  except  Bush 
Terminal,  as  noted  below.    Companies  omitted  have  no  reserve  for  Accrued  Amortization  of  Capital. 

'  Company  erroneously  credited  Fixed  Capital  with  $148,371.80,  closing  out  this  Reserve,  here  restored 
by  the  Division  of  Statistics  and  .Accounts. 

-  In  addition  $98,979.18  was  charged  to  Surplus  on  account  of  property  retirements. 

*  Material  returned;  charged  in  previous  period. 

«  Exclusive  of  Accrued  Amortization  of  Capital  account  of  The  New  York  Railways  Company  and 
Receiver,  which  was  not  taken  over  by  the  New  York  Railways  Corporation,  the  reorganized  company, 
on  May  1,  1925.    Details  of  this  reserve  are  as  follows; 

Estate  Receiver 

Balance  at  July  1,  1924   $2,046,477  73      86,380,886  37 

Charged  to  Operating  Expenses   Dr  18.287  05 

Adjustments   Dr  8,802  74 


Balance  at  April  30,  1924 


$2,046,477  73      $6,353,796  58 
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TABLE  XIX.  Reserves  and  suspense  credit  balances:    (A>  Accrued  amortization  of  capital  —  Concluded 
Balance  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  192s 


Company  and  Name  of 
Account 


Balance  at 
June  30,  1924 


Charged  to 

operating 
expenses 
during  year 


Realized 
loss  on 
fixed  capital 
retired  dur* 

ing  year 


Other 
adjustments 
to  reserves 


Balance  at 
June  30,  1925 


Brookltx  and  Qceens  Scrface 
Brooklyn  Heights: 

Corporation  

Receiver  

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

Coney  Island  &  Gravesend  

Nassau  Electric  

South  Brooklyn  

Brooklyn-Manhattan 

Transit  surface  

Brooklyn  City   

Manhattan  Bridge  Three  Cent  Line- . 

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  *  

Other  Brooklyn  surface. 

New  York  4  Queens  County  

Steinway  Railways,  Receivers  

Long  Island  Electric,  Rec.  in  Fore . .  . 
New  York  &  Long  Island  Rec.  in  Fore. 

Ocean  Electric  

Manhattan  &  Queens,  Rer*eivers  

Other  Queens  surface. . . 

Total  

Richmond  Subface 

Richmon  !  Light  &  R.  R  

City  of  New  Y'ork,  Dcpt  of  Plant  4 
Structures  

Total  

Total,  street  surface  

Grand  total  


$158,447  63 
26,009  94 
282,693  98 
128,125  25 
62,228  44 
27,618  44 
54,230  45 

rss.Soi  IS 

470,161  30 
41,065  76 
5,557  47 
16,125  50 
582,910  OS 
313,532  02 
52,266  84 
73,498  42 
157,663  85 
164,492  28 
89,469  27 
850,922  68 


tl2,232  98 


$20,000  00 
25.000  00, 
10,000  00 
60.000  00 
15,000  00 

130,000  00 
100,000  00 

10,440  00 
1,697  62 

•3,388  90 
115,626  B2\ 


6,044  58 
9,043  79, 


112,872  63 
4,028  28 

1U,222  26 
21,530  00 
22  53 


Dr  6,743  09 
'4,800  00 


17,896  97 
28,008  00 

i3,961  88 


$2,123,186  86 


$289,488  40 


$108,662  43 
21,530  f.o' 


$17,299  01 


$130,192  43 


$17,299  01 


21.552  53 
3,087  00 


9,468  23 


579  53 
13,lSi  76 


$178,909  55 


"'$5,827,98  4  79     Dr  $294,029  94'  $260,420  96 


Cr' $98,738  21 


Cr  98,738  21 
Cr' 238,070  78 


Cr  M ,  190  75 
Cr  5  69,957  85 
Ct  309,219  38 


Dr 2,024  75 


Di 


'  10,709  83 

Cr8  682  50 
Dr  12,052  OS 


$146,211  67 

26,009  94 
296,649  40 
144.081  4b 
72,228  44 
73,484  02 
65,202  17 

821,870  10 
786,702  08 

51,483  23 
8.445  84 

89,472  25 
936,103  iO 
310,445  02 

43,499  00 

78,298  42 
148,195  62 
171.679  42 
117, .580  24 
869,697  72 


Cr  $395,9  5  51 


»Cr  $5,065  00 


$2,629,671  22 


$131,026  44 
21,530  00 


Cr  $5, 065  00       $152,556  44 


Cr$407,.577  85;    $5,681,111  74 


'$8,071,507  53  "Dr$1.386,325  61  $1,109,825  271  Cr$360,603  85  "$5,935,960  50 


Note. —  See  general  note  on  preceding  page. 
'  Transferred  from  Contingent  Reserve. 

'  Represents  accrued  depreciation  at  the  rate  of  4  per  cent  per  annum  on  equipment  acquired  through 
dissolution  of  Brooklyn  City  Development  Corporation. 

'  .\dditional  amount  reserved  for  Buildings  and  Cars  charged  to  Surplus. 

*  Company  includes  in  Accrued  .\mortization  of  Capital,  the  Reserve  for  Amortization  of  Property  in 
Public  .Streets,  which  will  revert  to  the  City  at  the  expiration  of  the  franchise,  details  of  which  are  as  fol- 
lows: Balance  at  June  30,  1924,  $28,950.58;  charged  to  general  amortization  expense,  $3,388.90;  balance 
at  June  30,  1925,  $.'?2,339.48. 

'  Debit  balance  of  Accrued  .Amortization  of  Capital  in  Way  and  Structures  transferred  to  Surplus  during 
the  year. 

*  Accruals  for  four  month  period  to  November  1,  1924,  when  Receiver  was  appointed. 
'  Represents  credit  to  surplus  for  adjustment  of  accounting  for  repaying  in  1921. 

•Consists  of  Cr  $4,071.90,  interest  at  4  per  cent  on  monthly  balances,  charged  to  interest  deductions, 
and  Dr  $3,389.40,  properly  chargeable  to  maintenance. 

*  Salvage. 

See  note  4  on  preceding  page. 
"  Of  which  charged  to : 

Maintenance  of  way  and  structures  (depreciation)   Cr  $298,278  86 

Maintenance  of  equipment  (depreciation)   Cr  1 ,091 ,435  65 

General  and  miscellaneous  (general  amortization)   3 , 388  90 

Total  (see  note  4  on  preceding  page)  -   Cr  $1 ,386,325  61 

"  Shown  on  Balance  Sheets  (Table  XVI)  as  follows: 

As:  1925 

Accrued  Amortization  of  Capital   $8,276,718  87 

Included  in: 

Other  reserves  and  suspense  credit  balances: 

Steinway  Railways   43,499  00 

$8,320,217  87 

Lts^  amount  shown  as: 

Accrued  amortization  of  capital  —  debit  balance  (I.  R.  T.)   2,384,257  37 

Total  credit  balance   $5,935,960  50 
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TABLE  XIX.    Reserves  and  suspense  credit  balances:  (B)  Other  reserves  and  suspense  credit 

balances 

Balance  at  beginning  of  year,  changes  during  j'ear  and  balance  at  June  30,  192s 


Company  and  Naue  of  Account 


OPERATING  AND  LESSOR 
COMPANIES 
Rapid  Transit 
Interborough  Rapid  Tranuit: 

Sinking  fund  on  1st  &  ref.  mtge.  5% 

gold  bonds  

Interest  on  investment  of  depreciation 

reserve  

Manhattan  2d  mtge.  bond  expense 

amortization  

Liability  to  replace  Manhattan  Rail- 
way Company  property  retired  since 

July  1,  1917  

Liability  to  replace  Manhattan  Rail- 
way Company  property  retired  prior 

to  July  1,  1917  

Manhattan  Railway  capital  reserve 
Total  reserves. . , , 
Accruals  under  Contract  No.  3  and 
Elevated  Extension  Certificates,  .  ,  . 
Manhattan  Railway  lease  account. . . . 

Federal  taxes  in  suspense  

Deferred  rental  income  account  — 
New  York  Rapid  Transit  Corpora- 
tion   

Insurance  on  sub-stations  

Other  suspense  

Total  optional  reserves 
and  suspense  credit 

balances  

Total,  I.  R.  T  

Manhattan  Railway: 

Premium  on  capital  stock  

New  York  Rapid  Transit: 

Reserve  for  undet.  assets,  deferred 

oblig.  and  other  contingencies  

Replacement  reserves:  * 

Retired  property  of  existing  rail- 
roads   

Retired  equipment  of  the  railroad . 


Balance  at 
June  30, 
1924 


$15,764,289  43 

424,071  46 

6,429  01 

159,173  94 

151,260  23 

216,833  90 

16,7SS,0S7  97 

54,402,678  55 

377,322  73 


'''56;334  16 


54.8S0,S35  38 
71,552,393  35 

1,809,382  06 


9,751,103  16 


235,484  91 
4,807  23 


Credits 
during 
year 


$2,698,305  00 
48,800  00 
971  34 

102,361  46 


11,850,457  80 
'7,465,767  80 


'.541,910  95 


•200.750  00 
6,000  00 


8,214,i28  75 
11,084,866  So 


61,924  43 


4,906  89 
7,095  89 


Debits 
during 
year 


$864,810  92 


50,334  10 


915,146  OB 
915,145  02 


Balance  at 
June  30, 
1925 


'2,584,347  04 


$18,462,594  43 
472,871  46 
7,400  35 

261,535  40 


151,260  23 
216,833  90 
19,572,4%  77 

61,003.635  43 
377.322  73 
541.910  95 


200,750  00 
6,000  00 
(«) 


62,129,619  11 
81.702,114  88 

1.809.382  06 
7.228.680  55 


2  240.391  80 
11,903  12 


'  Consists  of  credit  of  $4,6.59,517.21  on  account  of  deficit  for  year  under  pooled  operations,  Com- 
pany Lines,  Manhattan  Division  and  credit  of  $2,80(5,250.59  for  interest  on  accumulated  deficits 
under  Contract  3  and  Elevated  Extension  Certificate. 

f  Represents  charge  on  account  of  surplus  for  year  under  pooled  operations,  Contract  3,  Subway 
Division. 

2  This  amount  is  for  taxes  applicable  to  periods  prior  to  1924  and  was  derived  as  follows: 

Credits: 

Amount  transferred  from  Taxes  accrued   $376,223  63 

Refund  of  1917  taxes—  I.  R.  T.  Co   1.58,557  02 

Interest  thereon   59,987  73- 

Refund  of  1918  taxes—  I.  R.  T.  Co.  &  Subway  Realty  Co   392,967  67 

Interest  thereon   128,698  91 

Refund  of  1917  taxes  —  Subway  Realty  Co   1 ,562  31 

Interest  thereon   131  66 


Total  credits  

Debils: 

Payment  of  Manhattan  Ry.  Co.  tax  for  1919. 


Balance  in  Suspense . 


$1,118,128  93 
576,217  98 
$541,910  95 


'  Balance  at  June  30,  1924  (carried  in  Suspense)  was  $110,750. 
'  Represents  net  credit  balance  of  debit  and  credit  Suspense  items. 

»  Other  Suspense  at  June  30,  1925  is  included  by  company  with  deferred  charges  on  the  debit  side 

of  the  balance  sheet. 

'  Includes  $2,2(52,724.92  adjustment  for  interest,  etc.,  heretofore  charged  to  Construction  under 
Contract  No.  4,  in  accordance  with  Determination  of  Chief  Engineer  of  Transit  Commission  to 
June  30,  1923,  and  charge  of  $283,348.50  to  write  off  principal  amount  ($207,000)  of  promissory 
notes  of  New  York  Municipal  Ry.  Corp.  held  by  the  New  York  Rapid  Transit  and  interest  accrued 
thereon  ($76,348.50)  for  period  Sept.  12,  1912  to  Nov.  5,  1924. 

'  Represents  liability  to  replace  Contract  No.  4  property  retired. 

'  Included  in  suspense  debits  is  the  sum  of  $92,018.31  representing  replacements  of  retired 
Contract  No.  4  property. 
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TABLE  XIX.    Reserves  and  suspense  credit  balances:    (B)  Other  reserves  and  suspense  credit 

balances  —  Continued 
Balance  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  1925 


Company  and  Naue  or  Account 


Rapid  Transit—  Concluded 
New  Yoik  Rapid  Transit  —  Concluded 
Replacement  Reserves'  —Concluded 
Retired  constructioD  of  the  rail- 
road   

Retired  plant  and  prop,  of  exten 

sions  and  additional  tracks  

Employer's  Liability  Reserve  

Fire  insurance  reserves  

Total  reser^'es  

Depreciation  Fund  Board,  Suspense 

a/c"  A"  

Depreciation  Fund  Board,  Suspense 

a/c"  B  "  

Depreciation  Fund  Board,  Suspense 

a/c"  C"  

Rent  suspense.  Contract  No.  4 .  

Brighton  Gardens  rent  suspense. . . 

P.  S.  C,  material  inspection  

P.  S.  C,  City  of  New  York,  material 

used  in  construction  

Real  estate  sales  

Leasehold  and  other  deposits  

Other  suspense  

Total  suspense  credit 

balances  

Total,  New  York  Rapid 
Transit  

Total  

Manhattan  and  Bronx  Surface 
Third  Avenue: 

Reserve  for  loss  or  gain  on  operations 

of  others  

Reserve  for  adjustment  of  stocks  and 
obligations  of  controlled  companies. 

Reser^'e  for  doubtful  accounts  

Reserve  for  tort  claims  of  Dry  Dock, 

E.  B'way  &  B  

Total  reserves  

Leasehold  deposits  

L.  S.  Prince  fund  

Total  suspense  credit 

balances  

Total  

Belt  Line: 

Real  estate  taxes  prepaid  

Dry  Dock,  E.  B'way  &  B.: 

Reserve  for  doubtful  accounts  

Leasehold  deposits  

Total  

42d  St.,  Manh.  &  St  N.  Ave.: 

Reserve  for  amortization  of  limited 

franchise  

Reserve  for  doubtful  accounts  

Total  reserves  

Leasehold  deposits  

Total  


Balance  at 
June  30, 
1924 


$5,934  37 


2,414 
182.942 
324.98.5 

10.507,671 

17,513, 

3,232 

22,830 
241 
3,333 
40,217 

8,530 
21,127 
8,612 
7,522 

133,161 

10.640,834 


J84,002,609  54 


$5,899,795  65 

5,711,1.51  71 
12,299  95 

243  50 
11.61S.P0  81 
13,909  23 
1,000  00 

14,909  23 
11,638.400  04 

909  68 

5,355  07 
3,840  49 
9,195  56 


21,877  28 
10,982  63 
32. 869  91 
26,143  01 
69.00S  92 


Credits 
during 
year 


$950  68 


64,355  30 
19,498  94 

158,732  13 


=  93  00 


'243,323  50 
2 5,470  00 
'2,736  14 

151,622  64 

410,354  77 


$11,475,221  32 


'$945,279  24 


945,279  24 
n,527  03 


1,527  OS 
946,806  27 


'69  29 
344  32 
41s  61 


1,619  88 


1,619  ■ 
1,619  ■ 


Debits 
diiring 
year 


$29,581  89 

' 2,613,928  93 
2  17,513  90 
23,232  43 
2 22,830  35 


43.576  68 
2,657,505  61 


83,572,6-50  63 


'$695,278  43 
'  418  35 


695,696  78 


695.696  78 
M6  60 


231  62 

31  62 
'9,360  48 
9,392  10 


Balance  at 
June  30. 
1925 


$6,885  05 

2.414  18 
217,715  75 
344.484  66 

8,052,475  II 


334  83 
3,333  .34 
40,217  18 

8.. 530  77 
264.451  00 
14.082  .50 
10,258  56 

341,208  18 

8,393,683  29 


$91,905,180  23 


$6,845,074  89 

5,015,873  28 
11,881  60 

243  50 
11,873.073  27 
15,436  26 
1,000  00 

16,436  26 
11,889,509  53 

893  08 

5,424  36 
4,184  81 

9,609  17 


23,497  16 
10,951  01 
34,448  17 
16,782  53 
51,130  70 


•  Represents  liability  to  replace  Contract  No.  4  property  retired. 

-  Represents  net  change;  details  as  to  debits  and  credits  are  not  reported. 

'  Consists  of  $796,617.25,  loss  on  operation  of  others  during  year  and  S148,661.99,  surplus  adjust- 
ments of  controlled  companies  subsequent  to  acquisition. 

Consists  of  $479,372.91,  retirement  of  property  installed  prior  to  1912  and  $215,905.52,  property 
retirements  of  controlled  companies. 
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TABLE  XIX.    Reserves  and  suspense  credit  balances:    (B)  Other  reserves  and  suspense  credit 

balances  —  Continued 
Balance  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  1925 


COUPANT  AND  NaME  OF  AcCOUNT 


Manhattan  and  Bronx  Stoface  — 
Continued 
New  York  City  Interborough: 

Sinking  fund  reserve,  Ist  mtge.  gold 

bonds  

Reserve  for  doubtful  accounts  

Total  


Southern  Boulevard: 

Reserve  for  amortization  of  property 

and  franchise  

Reserve  for  doubtful  accounta  

Total  

Union: 

Reserve  for  amortization  of  property 

and  franchise  

Reserve  for  doubtful  accounts  

Total  reserves   

Claim  approved  by  Special  Master. . . . 

Total  


Balance  at 
June  30, 
1924 


Westchester  Electric: 

Casualties  and  insurance  reserve. . . 

Reserve  for  doubtful  accounts  

Total  

Third  Ave.  Ry.  System  in  City 

New  York  Railways  Corporation  (/rom  Man 
I.  im): 

Reserve  for  injuries  to  persona  and 
property  

Sinking  fund  a/c  Central  Crosstown 
Purchase  Mortgage  

Reserve  for  net  obligations  in  re  final 

accounting  

Total  reserves. 

Salvage  from  property  retired  

Account  Broadway  Co.  faciUty  agree- 
ment 

Other  items  collected  in  advance  . 

Total  suspense  credit 
balances  ... 
Contingent  Liabilities  —  In  Suspense: 
Interest    Accrued    on  Demand 
Notes: 

Receiver,  Sixth  Ave.  R.  R.  Co. 
Broadway  &  Seventh  .Avenue 

K.  R.  Co  

Account  Operation  under  Agree- 
ments: 

Broadway  &  Seventh  Ave.  R.  R. 

Co; 

Interest  on  1st  Cons.  Mtge. 

Bonds   

23d  Street  Railway  Co.: 

Interest  on  1st  Mtse  Bonds. . 

Interest  on  Debenture  Bonds. 

Interest  on  Imp.  &  Ref.  Mtge. 
Bonds  

Sinking  Fund  payment.  .... 
34th  Street  Crosstown: 

Interest  on  1st  Mtge.  Bonds,  . 
Bleecker  St.  &  Fulton  Ferry: 

Interest  on  Ist  Mtge.  Bonds.. 


*633,000  00 
7.5  0.5 

633. 07S  OS 


1,717  61 
222  06 
1,939  67 


39,175  29 
1,819  00 
40,99i  29 


40.994  19 


20,000  00 
1  00 

so.ool  00 

12,403.518  21 


Credits 
during 
year 


$33,480  00 
'215  24 
33,696  S4 


236  29 
I  19  91 

256  10 


5,612 
1  559  37 

6,ns 

17,427  29 

13,S99  66 


1  229  37 
219  ,57 
1,006,620  12 


101,764  87 

1,666  66 

•3.702,430  35 
3,896.861  88 
18,048  20 

400,000  00 
'23,485  00 

441.633  20 


513  71 
813  78 


79,791  67 

2,500  00 
1,250  00 

12,500  00 
367  61 

8,333  33 

4,666  67 


Debits 
during 
year 


t706,t06  48 


31,066  64 


31,066  64 


116,420  65 
23,211  70 

139,632  36 


Balance  at 
June  30, 
1925 


t666,480  00 

290  29 
666.770  29 


1.953  90 
241  97 
2.196  87 


44,788  18 
2,378  37 
47.166  66 
17,427  29 

64.693  84 


20,000  00 
231  37 
20.S30  37 
12,706,032  86 


70,698  23 

1,666  66 

3,702,430  35 
3.774.796  24 
18,048  20 

283,. 579  35 
273  30 

301.900  86 


513  71 
813  78 


79,791  67 

2,500  00 
1,250  00 

12,. 500  00 
367  61 

8,333  33 

4,666  67 


'  Represents  net  cha'  ge;  details  as  to  debits  and  credits  are  not  reported. 

2  Of  which  S3, 500,000  represents  balance  at  May  1,  1925,  estimated  as  the  net  amount  required 
to  provide  for  undetermined  and  deferred  obligations  in  connection  with  the  final  accounting  of 
Receivership  and  Foreclosure  Sale. 

'  Balance  at  May  1,  192r,  was  85,220.30. 
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TABLE  XIX.    Reserves  and  suspense  credit  balances:    (B)  Other  reserves  and  suspense  credit 

balances  —  Continued 
Balance  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  192s 


Company  and  Nams  of  Account 


Balance  at 
June  30, 
1024 


Credits 
during 
year 


Debits 
during 
year 


Balance  at 
June  30, 
1925 


Manhattan  and  Bronx  Surface  — 
Concluded 

New  Yorli  Railways  rorporation(/rom  May 
1. 1925)  —  Concluded 
Contingent  Liabiliiies —  In  suspense 
— Concluded 
Account  Opera' ion  under  Agree- 
ments ■ —  Concluded 
Broadway  &  Seventh  Avenue: 
Interest  on  IstMt^e.  Bonds.. 

Total,  Contingent 
Liabilities. ... 

Total  1  

Broadway  it  Seventh  Avenue: 

Unamortized  premium  on  debt. . . . 
Sixth  Avenue,  Receiver: 

Reserve  for  doubtful  accounts  

Accounts  payable  —  mortgage  bonds 
deposited  for  distribution  to  stock- 
holders  

Total  

Twenty-third  Street: 

Reserve  for  sinking  fund  

Difference  between  par  and  cost  of 
bonds  purchased  by  trustee  for  Sink- 
ing Fund  

Total  

Eighth  Avenue: 

New  York  Railways  Co  

New  York  Railways  Co.,  Receiver.  .  . 

Car  advertising  paid  in  advance  

Sale  of  property  at  49th,  50th  Streets, 

Eighth  Avenue  

Other  suspense  items  

Total  

Ninth  .\venue: 

New  York  Railways  Co  

New  York  Railways  Co.,  Receiver. . . . 

Car  advertising  paid  in  advance  

Suspense  —  wee'  ly  payroll  

Total  

New  York  &  Harlem: 

Casualties  reserve  

City  of  New  York  —  Refund  special 

franchise  taxes  

New  York  Railways  Co.,  Receiver. . . . 

Total   

Second  .\venue.  Receiver: 

Casualty  reserve   

Pavement  replacement   

Total  reserves  

Suspense —  Distribution  pending  

Total  

Other  Manhattan  companies  . 

Total,  Manhattan  and  Bronx  sur- 
face companies  


(') 

$3,125  00 
18,055  40 


18.056  40 
38,963  45 


18,427  49 

57,390  Oi 

517,716  19 
128,634  85 
4,250  00 

79,400  00 
3,133  43 

733,134  47 

211,687  86 
47,974  20 
2,000  00 
747  42 

sesjoo  48 

1,703  42 

43,468  45 
257,891  44 

303,063  31 

111,239  55 
144,883  21 

266,122  76 
497  85 
S66.620  61 
1,633,799  21 


$14,037,317  42 


$4,166  67 

114,903  44 
4,362,298  52 


378,157  31 


134,181  91 

612,330  22 

4,001  18 


2.939  45 

6.940  63 


'  1,528  65 
1,628  66 


1,644  20 
1,644  20 

120,086  82 


120,086  82 

18,744  22 
36,000  00 
64,744  22 
'40,5.58  53 
96,302  76 
5,100,140  79 


t 170, 698  99 


79,400  00 


79,400  00 


747  42 

747  41 

121,747  97 


121,747  97 
3,347  50 


S,S47  60 


3,347  60 
375,941  88 


$4,166  67 

ii4,nos  44 

'4.191,699  63 
3,125  00 
396,212  71 


134,181  91 

630,394  62 


42,964  63 


21,366  94 

64,331  67 

517,716  19 
128,634  85 
4,250  00 


4,662  08 

666,163  12 

211,687  86 
47,974  20 
2,000  00 
1,644  20 

263,306  16 

42  27 

43,468  45 
257,891  44 

301,402  16 

126,636  27 
180,883  21 

307,619  48 
41,056  38 
348,575  86 
,357,998  It 


$6,106,760  91 


$1,081,047  36 


$19,063,030  97 


•  Exclusive  of  Reserves,  other  than  Accrupd  Amortization  of  Capital,  suspense  credit  balances' 
Accounts  awaiting  distribution  and  Contingent  Liabilities  of  the  New  Y'ork  Railway.?  Company 
and  Receiver,  which  were  not  taken  over  by  the  New  York  Railways  Corporation  on  May  1,  1925 

^^fo''"^'                                                                                  Balance  at  Balance  at 

June  30,  1924  April  30,  1925 

Reserve  for  injuries  to  persons  and  property                          $777,731  32  8725,217  32 

Reserve  for  Pre-Receivcrship  Tort  Claims  for  personal 

injuries   499,184  00 

Reserve  for  doubtful  accounts  ,           208,238  26  211,549  17 

Amortization  of  cost  of  stock  of  Bridge  Operating  Co. .            20,317  11  20,317  11 

Suspense  credit  balances                                                          3,986  68  7,842  47 

New  York  R:iilwavs  Corp.—  Crccht  Account   24,883  80 

Accounts  awaiting  distribution                                         11.842,389  19  12.124,648  01 

Contingent  liabilities                                                         1,371,834  42  1,586,020  21 

Total   $14,224,496  98    815,199,662  29 


2  Net  change;  details  as  to  debits  and  credits  are  not  reported. 
'  Proceeds  from  sale  of  25  passenger  cars. 

*  Manhattan  companies  exclusive  of  Third  Avenue  Railway  System  companies. 
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TABLE  XIX.    Reserves  and  suspense  credit  balances:    (B)  Other  reserves  and  suspense  credit 

balances  —  Continued 
Balance  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  1925 


Company  and  Name  of  Account 


Balance  at 
June  30, 
1924 


Credita 
during 
year 


Debits 
during 
year 


Bbooklyn  and  Queens  Surface 
Brooklyn  Heights,  Corporation: 

Fire  insurance  

Total  reserves  

Special'  

So.  Power  station  demolition  suspense 
W.  S.  Mcnden,  Recr. —  Liability  as 

sumed  

W.  S.  Menden,  Recr. —  Employer's 

liability  assumed  

Chas.  Cranford  —  Judgment  interest. 

Fidelity  bond  premiums  

Siding  deposit  

Total  suspense  credit 

balances  

Total,  Corporation. . . 


Brooklyn  Heights,  Receiver: 

Employer's  liability  

Fire  insurance  

Total  reserves  

Brooklyn  City  R.  R.  Co.  const  salvage, 
Brooklyn  City  R.  R.  Co.,  liquidation 

of  indebtedness  under  lease  

Dnreiiceiiied  tickets  

Employee's  dep.  badges  and  punches. 

Fidelity  bond  premium  account  

Miscellaneous  items  

Total  suspense  credit 

balances  

Total,  Receiver  


Brooklyn,  Queens  Co.  &  Sub.: 

Special  reserve  

Fire  insurance  

Contingent  reserve  fund  

Total  reserves  

Underpinning  and  Foundation  Co.,  Inc. 
Miscellaneous    suspense  credit 

balances  

Total  suspense  credit 

balances  

Total  


Coney  Island  &  Brooklyn: 

Fire  insurance  

Employer's  liability  

Total  reserves  

Siding  deposit — Burton-Dixie  Corp. . 
Receiver,  B.  R.  T.  Co.  and  B.-M.  T. 

Corp. —  joint  facilities  account  

Unearned  discount  (Ist  cons.  mtge. 

bonds  reacquired)  

Award  account  of  opening  Kings  High- 
way   

Conductors'  Fidelity  fund  

Miscellaneous  items  

Total  suspense  credit 

balances  

Total  


Coney  Island  &  Gravesend; 

Fire  insurance  

Nassau  Electric: 

Contingent  

Special  

Sinking  fund,  Ist  Conaol.  Mtge.  Bonds 

Fire  insurance  

Employer's  liability  

Total  reserves  


$312,804  25 

31$, 80^  26 
56,259  85 
41,564  29 

29,682  63 

21,740  53 
5,952  91 
247  74 
1,000  00 

166, U7  96 
469,252  20 


14,322  33 
2,486  77 
16,809  10 
12,999  13 

61,649  61 
5,950  81 

25,139  00 
8  ,  0.54  98 
438  34 

1H,2S1  87 
131,040  97 


88,251  99 
47,487  52 
12,534  .50 
148,274  01 


594  21 

694  21 
148,868  22 


26,771  50 
5,953  34 

S2,72i  84 
1,097  50 

1,419  17 

360  00 

3,287  73 
777  00 
1,483  60 

8.426  00 

41,149  Si 

7,714  11 

98,738  21 
41,766  93 
8,556  BO 

173,964  13 
25,865  52 

348,891  39 


mi  01 


744  01 


U2,477  91 


2353  00 

644  96 
2  925  00 

14,400  87 
16,144  88 


2,849  27 


2,849  27 
'7,500  00 

M,034  24 

8,634  U 
11,383  61 


1,606  29 
7,881  30 

9,487  69 


M80  00 
15,200  00 


16,680  00 
26,167  69 


462  85 


658  20 
10.437  83 


11,096  03 


$1,745  15 


1,746  16 


2  1,723  62 


1,723  62 
3,468  77 


$706  22 

706  22 


»36  00 
2349  38 


386  38 
1,091  60 


< 98,738  21 


2,735  26 

101,473  47 


'  Purpose  as  stated  in  1913  report  is  "  any  contingency." 

2  Net  change;  details  as  to  debits  and  credits  are  not  reported. 

•  On  account  of  removal  and  restoration  of  tracks  on  McKibbeu  Street, 

« Transferred  to  Accrued  Amortization  of  Capital. 
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TABLE  XDC.    Reserves  and  suspense  credit  balances:    (B)  Other  reserves  and  suspense  credit 

balances  —  Continued 
Balance  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  1925 


Company  and  Name  of  Account 


Balance  at 
June  30, 
1924 


Credits 
during 
year 


Debito 
during 
year 


Brooklyn  and  Queens  Sukface  — 
Continued 
Nassau  Elef^tric  —  Concluded 

Surf  Avenue  Building  deposit  

Brooklyn  City  R.  R.  Co. —  Lafayette 

Ave.  regrading  and  widening  

Rockaway  Avenue  grading  suspense. , . 
Rent  suspense — J.  F.  McLaughlin.. . . 

Proceeds  from  sale  of  real  estate  

Award  —  City  of  N.  Y. —  collected  by 

C.  I.  &  B.  Terminal  Co  

Miscellaneous  items  

Total  suspensecredit 

balances  

Total  

South  Brooklyn: 

Fire  insurance  

Employer's  liability  

Total  reserves  

Unearned  rentals  

Agents'  over  and  short  adjustment 

account  

Rent  suspense  (2  items)  

Proceeds  from  sale  of  real  estate 
(Gravesend  Ave.,  No.  of  Ave.  U). 

Bonds  in  escrow  J.  A.  Ferguson  

Siding  suspense  

Miscellaneous  items  

Total  suspense  credit 

balances  

Total  

Brooklyn-Manhattan  Transit 
surface  

Brooklyn  City: 

Casualties  and  insurance  

Employer's  liabihty  

Contingent  

Legal  expense  

Total  reserves  

Property  and  Leasehold  Liabihty  Sus- 
pense *  

Construction  salvage  suspense  

Unearned  rentals  

Fidelity  Bond  Premium  account  

H.  Hildebrand,  Chairman.  Property 
Owners  Comm.—  Fresh  Pond  Rd. . . 

Miscellaneous  items  

Total  suspense  credit 

balances  

Total  

Manhattan  Bridge  Three  Cent  Line: 

Accrued  amortization  of  capitals- 
Cases  1550  and  1802  

Casualties  and  insurance  

Payment  State  Compensation  Insur 

ance  

Reserve  for  payment  Public  Liability 

insurance  

Total  


$7,500  00 

3,318  35 
1,000  00 
1,125  00 
7,475  00 

27,080,41 
2,577  71 

50,076  47 
398,967  86 


94,202  64 
14,585  88 
108,788  61 
1,381  73 

1,261  82 
2,441  65 

2,500  00 
4,000  00 
1,260  00 
406  21 

13,151  41 
121,039  93 

1,319,033  13 


91,381  76 
49.766  90 
238,761  68 
107,312  14 

487,2i2  J,8 

7,800,000  00 
19,911  05 
6,327  09 
9,136  66 

7,000  00 
1,439  09 

7,843,813  89 
8,331.036  37 


79,090  09 
8,387  28 

85  09 

360  05 

87,922  61 


'$55,394  60 


1252  53 

66,647  13 
66,743  16 


5,652  10 


5,652  10 


1,008  35 


2,240  00 


3,248  35 
8,900  46 

127,802  44 


2  783,183  97 
12,581  37 
40,000  00 
55,000  00 
890,766  34 


'  818  71 


1,618  27 


2,436  98 
893,202  32 


9,939  05 
18,000  00 

2,702  32 

3,789  71 
34,431  OS 


$1,000  00 


1,000  00 

102,473  47 


1,631  10 
1,631  10 


2,500  00 

4,000  00 

1.260  00 

2,240  00 

'316  80 

89  41 

4,076  80 

12.422  96 

6,707  90 

126,232  48 

112,741  74 

1,334,093  83 

679,282  87 
5,417  02 
'  56,492  62 
40,056  81 
781,249  32 


'6,250  00 


380  91 


6,630  91 
787,880  23 


7,075  67 
2,094  23 


2,660  22 
11,830  12 


'  Net  change;  details  as  to  debits  and  credits  not  reported. 
2  Includes  S200,000  appropriated  from  Surplus  during  year. 

'Includes  $40,470.45,  expense  in  connection  with  inventory  of  property,  and  $10,000,  payment 
to  Sanderson  &  Porter  for  services  from  February  1  to  October  17,  1924  in  connection  with  arbi- 
tration of  Power  Agreement  of  June  3,  1919  with  B.  R.  T.  Company. 

*  This  amount  is  stated  by  the  company  to  be  the  "  amount  of  the  full  claim  of  the  Brooklyn 
Heights  Railroad  Company,  viz.,  $9,800,000  less  credit  of  $2,000,000  allowed  in  settlement  of  the 
Guaranty  Fund." 

'  For  the  cost  of  the  intangibles  and  for  the  amortization  of  the  value  of  the  Company's  property 
which  will  revert  to  the  City  of  New  York  upon  expiration  of  the  franchise. 
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TABLE  XIX.    Reserves  and  suspense  credit  balances:    (B)  Other  reserves  and  suspense  credit 

balances  —  Continued 
Balance  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  1925 


Company  and  Name  of  Account 


Brookuyn  and  Queens  Surface  — 
Continued 

Bush  Terminal: 

Reserve  for  increased  rates  '  

Other  Brooklyn  surface  -  .  . 
New  York  &  Queens  County  (Corporation 
and  Receiver): 
Reserve  for  deferred  paving  charges. . . 
Reserve  for  outstanding  L.  I.  City  & 

Newtown  Ry.  bonds  

Reserve  for  Accidents  and  damages. . . 

Total  reserves   

Steinway  Receivers  —  Power  suspense. 
Property  replacement  (Property  sold 

aii    Fire  of  May  2.5,  1922)   

Taxes  accnied  on  Steinway  Ry.  prop' 

erty  after  May  10,  1923  

Miscellaneous  items   

Total  suspense  credit 

balances-  

Total  

Steinway  Railways.  Receiver; 

Reserve  for  doubtful  accounts  - . . . 
Casualties  and  insurance  reserve.. . 

Total  reserves  

Suspense —  power  charges  subject  to 

adjustment  

Bondholders  Committee  

Minor  items  

Total  suspense  credit 

balances  

Total   


Long  Island  Electric  (Corporation  and 
Receivers): 
Reserve  for  outstanding  coupons  of 

N.  Y.  &  L.  I.  Traction  

Reserve  for  accidents  and  damages. 

Total  reserves  

Accrued  paving  charges  

Ticket  sale  suspense   

Insurance  recovery  —  Fire  at  Cedar 

Manor,  July  6.  1924  

Insurance  and  salvage  recovered  on 

Bridge  Oper.  Co.  cars  

Operating  revenue  collected  and  ex- 
penses vouchered  after  Receivership 

Other  suspense  

Totalsuspensecredit 

balances  

Total  

New  York  &  Long  Island  Traction  (Cor^ 
poration  and  Ret  eivers): 
Reserve  for  accidents  and  damages.  .  . 

Accrual  of  paving  charges  

Total  reserves  

School  ticket  suspense  account  

Suspense  —  Sale  of  property  

Insurance  recovery  

Other  suspense  

Totalsuspensecredit 

balances  

Total  


Balance  at 
June  30, 
1924 


$130,449  57 

8,6oS,408  45 


2.51,815  06 
4,163  72 


265,978  78 
41,648  96 

1,530  00 


is, 078  96 
m,057  74 

47  46 

9,097  70 
9.145  16 

39,213  40 
500  00 
2,338  53 

4^,051  93 
51,197  09 


4,756  89 


4.756  89 
17,000  00 
1,461  10 


18,461  10 
23,117  99 


28,042  76 
28,041  76 
3,688  20 
7,500  00 


12  22 

ii,m  42 

39,24s  18 


Credits 
during 
year 


$927,633  40 


63,352  86 


11,143  90 

74,496  76 
'29,312  70 


2,338  50 
814  74 

32,465  94 
106,962  70 

54  51 
1,377  49 

1,432  00 

'29,380  39 
' 1 ,870  00 


31 ,250  39 
32,682  SB 


8,1.52  38 

8.152  38 
4,000  00 
'1,072  85 

41,768  35 

23,321  04 

2,040  80 
170  00 

72,S7S  04 
80.525  41 


'14,106  91 
5,700  00 
19,806  91 


13,428  00 
1,590  01 

15,018  01 
34,824  92 


Debits 
during 
year 


'$98,461  45 

898,171  80 


'314,701  92 


S14,701  92 
850  00 


850  00 
315,551  92 


' 185  60 


185  60 
185  60 


«21,000  00 


100  98 

21,100  98 
21,100  98 


'28.042  76 
28,042  76 
'1,225  52 


3  05 

1,228  67 
29,271  33 


Balance  at 
June  30, 
1925 


'  $40,988  12 

8,587,870  05 


'<  466  00 

4,163  72 
11,143  90 

15,773  62 
70,861  66 

680  00 

2,338  50 
814  74 

74,694  90 
90,468  52 

101  97 
10,475  19 

10,577  16 

68,593  79 
2,370  00 
2,152  93 

7S,116  72 
» 83,693  88 


4,756  89 
8.152  38 
12,909  27 
0 

2,533  95 

41.768  35 

23,321  04 

2,040  80 
69  02 

69,733  16 
82,642  4S 


14,106  91 
•5,700  00 
19,806  91 
2,462  68 
7,500  00 
13,428  00 
1,599  18 

24,989  86 
44,796  77 


'  Represents  balance  of  reserve  tor  disputed  increase  in  rates  previously  set  aside,  not  yet  settled 
with  Trunk  lines. 

■  Transferred  to  Surplus. 

'  Reported  unilor  Other  Unfundeil  Debt. 

*  .^ee  note  3. 

'  Net  change;  detiiils  ns  to  debits  ;ind  credits  are  not  reporte<l. 
'  Balance  at  June  30,  1925  ($21,000)  is  reported  under  Other  Unfunded  Debt. 
;  Of  which  $5,65,5.20  charged  to  Surplus  represents  credits  to  the  reserve  of  5  per  cent  of  trans- 
portation revenue  less  actual  expenditures  for  the  period  February  3,  1924  to  June  30,  1924. 
'  See  note  2  on  following  page. 
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TABLE  XIX.    Reserves  and  suspense  credit  balances:    (B)  Other  reserves  and  suspense  credit 

balances  —  Concluded 
BalEmce  at  beginning  of  year,  changes  during  year  and  balance  at  June  30,  1925 


CouPi.vT  AND  Nave  or  Account 

Balance  at 
June  30. 
1924 

Credits 
during 
year 

Debits 
during 
year 

Balance  at 
June  30, 
1925 

Brooklyn  and  Qheisns  Surface  — 
CoTiduded 
Manhattan  &  Queens.  Receivers: 

Strip  ticket  sales  

Employees'  uniform  account  

$16,466  75 
2.708  10 
1.507  27 
141  90 
5  00 

S10,970  40 
333  00 
1,25'j  48 
146  UO 

$5,540  39 
265  40 
697  61 
151  90 

$21,896  76 
2,775  70 
2,069  14 
136  00 
5  00 
133  33 
S7.015  93 
328.617  55 

133  33 
12,8i£  11 
167,837  64 

Total  

Other  Queens  surface  

Total.  Brooklyn  and  Queens  sur- 
face  

Richmond  Surface 
Richmond  Light  A  R.  R.: 

Casualties  and  damages  

Unased  tickets  

Total  

Southfield  Beach: 

Reserve  for  accidents  and  damages . . . 

M.m  oe 
iss.s4s  OS 

6.6-5.5  30 
371.765  13 

$10,310,986  60 

$1,323,273  48 

$1,383,678  67 

$10,250,581  41 

$61,692  45 
7.608  40 
69,300  83 

68  73 

$6,605  82 
16.653  41 
23,gS9  13 

261  43 
1,000  00 
1,161  43 

13,392  86 
208  33 
13,601  19 

$2,121  35 

19,132  37 
ll,S53  72 

164  23 

$36,176  92 
5,129  44 
71,306  36 

165  93 
1,000  00 
1,166  93 

39.585  30 
208  33 
39,793  63 

519  28 
497  00 
1,016  S8 

Total  

City  of  New  York.  Dept  of  Plant  k 
Structures: 

68  73 

26.192  44 
420  00 
i6,61l  u 

519  28 
497  00 
1,016  28 

164  S3 

Suspense  —  prepavmenta  

Total  

Staten  Island  Midland,  Receiver: 

■  420  00 

420  00 

Unexpired  insurance  

Total  

Total.  Richmond  surface  

Grand  total  

$96,998  30 

$38,121  85 

$21,837  95 

$113,282  20 

'$24,445,302  32 

$7,468,156  24 

$2,486,563  98 

$29,426,894  58 

■$108,447,911  86 

$18,943,377  56 

$6,059,214  61 

=$121,332,074  81 

'  See  note  1  on  fourth  page  of  this  Div. 

-  Excluded  here  (but  included  in  Div.  A  of  this  table)  is  $43,499.  accrued  amortization  of  capital 
of  Steinway  Railways,  whicb  is  included  on  Balance  Sheet  under  Reserves. 


436 


State  of  New  York,  Transit  (Jommission 


TABLE  XX.    CAPITALIZATION  (STOCKS,  BONDS  AND  NOTES  TO  CONTROLLING 

(For  details,  see  Divisions 


COMPANT 


Not  Held  by  Absociatbd 
IN  New 


Capital  stock 


P'unded 
debt 
unmatured ' 


Rapid  Transit 

Interborough  Rapid  Transit  

Manhattan  Railway  

Total  —  L  R.  T.  operations. . 
New  York  Rapid  Transit  (B.-M.  T.)  


$35,000,000  00 
60,000,000  00 
96,000,000  00 
21,339,516  23 


$202,297,470  00 
45,190,379  02 
2J,7,m,Si9  02 
116,377,800  00 


Total 


$116,339,516  23 


'$363,865,649  02 


Manhattan  and  Bronx  Sheface 

Third  Avenue.  

Kingsbridge  

Belt  Line  

Dry  Dock,  E.  B'way  &  B  

42d  St.,  Manh.  k  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union. 


$16,590,000  00 


$46,367,000  00 


2,000  00 
17,400  00 
304,600  00 
300  00 


1,-599,361  25 
500,000  00 


Bronx  Traction  

Westchester  Electric  

Third  Avenue  Railway  System  in  City . 

Second  Avenue,  Receiver  

New  York  Railways  Corporation  

Bleecker  St.  &  Fulton  Ferry  

Broadway  &  Seventh  Avenue  

Christopher  &  Tenth  Street  

Fort  George  &  Eleventh.A venue  

42d  Street  &  Grand  St.  Ferry  

Sixth  Avenue  

34th  Street  Crosstown  

23d  Street  

Total  —  N.  Y.  Railways  operation. 

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem'  


250,000  00 
2,000,000  00 


16,9U,S00  00 


1,447,069  16 
24,300  00 
434,200  00 
280,400  00 


500,000  00 

5i,sie,set  25 

3,140,000  00 
23,685,472  00 
700,000  00 
11,000,000  00 


39,400  00 
202,725  00 


8,200  00 
2.ii6,29i  16 
1,000,000  00 
800,000  00 
'2,500,000  00 


1,000,000  00 
1,786,000  00 
38,171,472  00 


'(12,000,000  00) 


Total   « $23,650,594  16 


'$92,527,833  25 


'  Matured  funded  debt  is  shown  in  brackets  in  Div.  C  of  this  table,  but  not  included  in  totals. 

'  Consists  of  certificates  of  indebtedness  and  notes,  construction  advances  and  matured  funded 
debt  held  by  system  companies. 

'  Exclusive  of  $263,073,277.34,  amount  estimated  as  applicable  to  portions  of  lines  in  operation, 
of  Rapid  Transit  Railroad  bonds  issued  by  the  City  of  New  York  for  rapid  transit  construction 
under  Contracts  Nos.  1,  2,  3  and  4.    See  Div.  E  of  this  table. 

*  In  addition  the  following  lessor  companies  report  expenditures  by  Metropolitan  Street  Railway 
for  betterments,  liability  for  payment  of  which  is  not  recognized  by  them:    Broadway  &  Seventh 
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CORPORATIONS>,  JUNE  30,  1925:  (A)  Summary  of  total  outstanding  capitalization 
B,  C  and  D  of  this  table) 


Street  Railway  Corporations 
York  Citi 

Total 

Other 
debt' 

ToUl 

Capital  stock 

Funded 
debt 
unmatured  > 

Other 

np  rm  n  n  pti  f 

pel  ulc&llCli  w 

debt  2 

Total 

$237,297,470  00 
105,190,379  02 
sa. 487,849  oe 
137,717,316  23 

$35,000,000  00 
60,000,000  00 
9t  oftn  nnn  00 
21,339,516  23 

$202,297,470  00 
45,199,379  02 
247,496,849  Oi 
116,475,500  00 

$237,297,470  00 
105,199,379  02 
342,496,849  02 
137.815,016  23 

'$480,205,165  25 

$116,339,516  23 

'$363,972,349  02 

'$480,311,865  25 

$62,957,000  00 

$16,590,000  00 
8,600  00 
I'll  nnn  no 

1,200,000  00 

2,500,000  00 
5,000,000  00 
250,000  00 
2,000,000  00 
58,100  00 
500,000  00 
18,840,700  00 

S46  494  000  00 

$63,084,000  00 
2,271,115  19 
2.557,091  53 
3.978,200  00 
10.902.152  98 
7,084,358  29 
686,472  71 
8, 715, (.64  39 

1 , 141 , /oy  2/ 

3,142,161  17 
103.562,385  63 
3,140,000  00 
26,982,541  16 
1,600,000  00 
« 13,100,000  00 
860,000  00 
3,000,000  00 
< 748,000  00 
1,700,000  00 
•2,000,000  00 
2,436,000  00 
62,426,641  16 
1,000,000  00 
800,000  00 
2,500,000  00 

$2,262,515  19 
7t'oQI  5.1 

1,601,361  25 
517,400  00 
304,600  00 
250,300  00 

2,000,000  00 

1,750,000  00 
2,778,200  00 
500,000  00 

2  077  noo  no 

250,000  00 
2,000!000  00 

7,902,152  98 
7,358  29 
186^472  71 
4,715!064  39 
1 , Ooo , 669  Zl 
2,142.161  17 
18,372,485  53 

500,000  00 
68,130,661  So 
3,140,000  00 
25,132,541  16 

724,300  00 
11,434,200  00 

280,400  00 

500,000  00 
56,349,200  00 
3,140,000  00 
23,685,472  00 

700,000  00 
11,000,000  00 

1,447,069  16 
S00,000  00 

2,100,000  00 
650,000  00 

3,000,000  00 
748,000  00 

1,700,000  00 

I  noo  noo  on 

1,850,000  00 

210,000  00 

39,400  00 
202,725  00 

i.nno  nnn  no 

1,000,000  00 
1,836,000  00 
38,221,472  00 

1,794,200  00          600,000  00 
40,607,766  16\      li. 14-5,069  16 
1,000,000  00       1,000,000  00 
800,000  00          800,000  00 
2,500,000  00       2,500,000  00 

2,060,000  00 

s  (12,000,000  00^ 

"$116,178,427  41  '$45,285,769       '$97,710,672  00 

$20,432,485  53 

'$163,428,926  69 

Ave.,  $3,225,123.78;  42d  Street  &  Grand  Street  Ferry,  $1,560,355.84  ;  34th  Street  Crosstown, 
$1,080,808.80. 

*  The  entire  funded  debt  of  the  New  York  &  Harlem,  $12,000,000,  is  a  mortgage  on  its  steam 
road  leased  to  the  New  York  Central;  figures  are  here  shown  in  parentheses  and  not  included  in 
the  totals.  Of  the  810,000,000  capital  stock  outstanding,  one-fourth  or  $2,500,000  has  been 
estimated  as  applicable  to  the  "  City  "  line. 

'Exclusive  of  Second  Avenue  Railroad  Company:  Capital  stock,  $1,862,000;  funded  debt, 
$5,682,000;  total  capitalization,  $7,544,000. 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling  corporations) 

(For  details,  see  Divisions 


COHPANT 


Brooklyn  and  Queens  Surface 

Brooklyn  Heighta   

Brooklyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

DeKalb  Ave.  &  North  Beach  

Coney  Island  &  Gravesend  

Nassau  Electric.  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface. ... 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  i  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County   

Steinway  Railways,  Receivers  

Long  Island  Electric  

New  York  »fc  Long  Island  

Ocean  Electric   

Manhattan  &  Queens,  Receivers  

Other  Queens  surface  


Total. 


RiCBMOND  Surface 

Richmond  Light  ci  R.  R  

Southfield  Beach  

City  of  New  York,  Dept.  of  Plant  &  Structures.  . 
Staten  Island  Midland  


Total  

Total,  street  surface  lines. 
Grand  total  


Not  Held  bt  AssoaATEo 
IN  New 


Capital  stock 


?200, 
2.000, 
346, 


000  00 
000  00 
900  00 


350, 
15.000 

500 
IS, 396, 
16,000 

450, 

200 
20 

16,670. 
30, 


000  00 
000  00 
000  00 
900  00 
000  00 
000  00 
000  00 
000  00 
000  uu 
200  00 


300, 
507, 
3.50, 
20, 
1,^07, 


000  00 
000  00 
000  00 
000  00 

wo  00 


$36,274,100  00 


$2,866,650  00 
122,300  00 


1,000,000  00 


$3,988,950  00 


$63,913,644  16 


'$180,253,160  39 


$132,463,404  61 
> $496, 329, 053  63 


'  Matured  funded  debt  is  snown  in  brackets  in  Div.  C  of  this  table,  but  not  included  in  totals. 
'  Consists  of  certificatee  of  indebtedness  and  notes,  construction  advances  and  matured  funded 
debt  held  held  by  system  companies. 
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June  30,  1925:  (A)  Summary  of  total  outstanding  capitalization  —  Concluded 
B,  C  and  D  of  this  Uble) 


Street  R.4ilwat  Corporations 
York  Cm 

Total 

Other 
permanent 
debt  2 

Total 

Capital  stock 

Funded 
debt 
unmatured ' 

Other 
permanent 
debt  2 

Total 

$11,372,630  32 
3.442,648  24 

$11,822,650  32 
11,745,648  24 
6,393,900  00 

$200,000  00 
2,000,000  00 
2,983,900  00 
10,000  00 
350,000  00 
15,000,000  00 
500,000  00 
11,043,900  00 
16,000,000  00 
450,000  00 
200,000  00 
20,000  00 
16,670,000  00 
3,235,000  00 

$250,000  00 
6,387,000  00 
6,053,000  00 

$11,372,650  32 
3,442,648  24 

$11,822,630  32 

11,829,648  24 

9,036,900  00 
30,614  93 
2,987,000  00 
35,6.57,607  69 
3,347,224  19 
74.711  645  37 
24,648.000  00 
450,000  00 
232,750  00 
356,045  00 
25.686.795  00 
4.556,170  00 

20,614  93 
2,637,000  00 
7,068.680  19 
2,847,224  19 
17,388,817  87 

2,637,000  00 
7,088,680  19 
2,847,224  19 
27,3eS,S0S  $4 

2.987.000  00 
35,640,607  69 
3,347,224  19 
71,937.030  44 
24,648,000  00 
450,000  00 
232,750  00 
356,045  00 
S5,6S6,795  00 
565,370  00 

13,388,927  50 

16,S78.9S7  50 
8.648,000  00 

32,750  00 

336,043  00 

ase.ois  00 

336,045  00 

336,045  00 

8,680,750  00 
1,321,170  00 

300.000  00 

600,000  00 
1,007,000  00 

6M  ,vW  UU 

1,170,000  00 

3,693,370  00 

600,000  00 
1,000,000  00 

3oU, UOO  UO 
20,000  00 
5,205,000  00 

600,000  00 

1.200,660  00 
2.000.000  00 

0  fin  nru\  /.n 
O'll'.OUO  00 

1.170,000  00 

9.276,170  no 

1.000,000  00 

1,130,000  00 

1,450,000  00 

1,150,000  00 

1,750,000  00 

e. SSI, 170  00 

$J9. 1.54.247  94 

$101,316,195  44 

$42,918,900  00 

$37,280,847  50 

$29,474,862  87 

$109,674,610  37 

$5,287,650  00 
122,300  00 
626.723  88 
2,000,000  00 

$2,866,6.50  00 
249,800  00 

$2,421,000  00 

$5,287,650  00 
285,800  00 
626,723  86 
2,000,000  00 

$36,000  00 

626,723  86 
1,000,000  00 

1,000,000  00 

$8,036,673  86 

$4,116,450  00 

$4,047,723  86          $36,000  00 

$8,200,173  86 

$29,154,247  94 

$225,531,296  71 

$92,321,119  16 

$139,039,243  36    $49,943,348  40 

$281,303,710  92 

$29,154,247  94 

=$705. 736,461  96 

'$208,660,635  39 

'$503,011,592  38 

$49,943,348  40 

'$761,615,576  17 

2  Exclusive  of  5263,073.277.34,  amount  estimated  as  applicable  to  portions  of  lines  in  operation 
of  Rapid  Transit  Railroad  Bonds  (see  Div.  E.  of  this  table)  issued  by  the  City  of  New  York  for 
rapid  transit  construction  under  Contracts  Nos.  1,  2,  3  and  4.  and  $7,544,000,  capitalization  of 
Second  Avenue  Railroad  Company  (see  note  6  on  preceding  double  page). 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling 


COMPANT 


Certificates 
issued 


Other 


Rapid  Transit 

Interborough  Rapid  Transit  

Manhattan  Railway  

New  York  Rapid  Transit  (B.-M.  T.)  

Total  

Manhattan  and  Bronx  Surface 
Third  Avenue  

Kingsbridge  

Belt  Line  

Dry  Dock,  E.  Bway  &  B  

42d  St.,  Manh.  &  St.  N.  Ave  

New  York  City  Interborough  

Southern  Boulevard  

Union  

Bronx  Traction  

Westchester  Electric  

Third  Avenue  Railway  System  in  City. 
New  York  Railways  Corporation  

Bleecker  St.  &  Fulton  Ferry  

Broadway  &  Seventh  Avenue  

Christopher  &  Tenth  Street  

Fort  George  &  Eleventh  Avenue  

42d  Street  &  Grand  Street  Ferry  

Sixth  Avenue  

34th  Street  Crosstown  

23rd  Street  

Total  —  N.  Y.  Railways  operation 

Eighth  Avenue  

Ninth  Avenue  

New  York  &  Harlem  (City  line)  

Total'  


$35,000,000  00 
60,000,000  00 
'  21,339,516  23 


$116,339,516  23 


$16,590 
8 

734 
1,200 
2,500 
5,000 
2.50 
2,000 
58 
500 
BS,840 
> 1,447 
900 
2,100 
650 
3,000 
748 
1,700 
1,000 
600 
IB, 145 
1,000 
800 
<  2,500 


,000  00 
,600  00 
,000  00 
,000  00 
,000  00 
,000  00 
,000  00 
,000  00 
,100  00 
.000  00 
,700  00 
,069  16 
,000  00 
,000  00 
,000  00 
,000  00 
,000  00 
,000  00 
,000  00 
,000  00 
,069  16 
,000  00 
,000  00 
,000  00 


$45,285,769  16 


'  Represents  Equity  at  June  15,  1923,  of  189,000  shares  of  no  par  value. 

'  Represents  Equity  at  May  1,  1925  (over  and  above  $413,709.44  interest  for  four  months, 
Jan.  1,  1925  to  May  1,  1925  on  Income  Bonds)  of  90,200  shares  of  common  stock  and  184,830 
preferred. 

'  From  records  available,  as  of  April  30,  1925. 
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corporations),  June  30,  1925:    (B)  Capital  stock 


Total 
(nominal) 
issue 

Actually 
outstanding 

PoBTiON  Held  bt  Associated  Street 
Railway  Cobpofations  in  New  York  City 

Portion  not 
80  held 

Amount 

Company 

$35,000,000  00 
60,000,000  00 
'21,339,516  23 

$35,000,000  00 
60,000,000  00 
'21,339,516  23 

$35,000,000  00 
60,000,000  00 

$116,339,516  23 

$116,339,516  23 

$16,590,000  00 
8,600  00 
734,000  00 
1,200,000  00 
2,500,000  00 
5,000,000  00 
250,000  00 
2,000,000  00 
58,100  00 
500,000  00 
S8, 840.700  00 
•1,447,069  16 

yuu,ouu  uu 
2,100,000  00 

650,000  00 
3,000,000  00 

748,000  00 
1,700,000  00 
1,000,000  00 

600.000  00 
12.145.069  16 
1,000.000  00 

800,000  00 
•2,500,000  00 

$16,590,000  00 
8,600  00 
734,000  00 
1,200,000  00 
2,500,000  00 
5,000,000  00 
250,000  00 
2,000,000  00 
58,100  00 
500,000  00 
28.840,700  00 
'1,447,069  16 

yuu ,  uixj  uu 
2.100,000  00 

650,000  00 
3,000,000  00 
748,000  00 
1,700,000  00 
1,000,000  00 
600,000  00 
12,146.069  16 
1,000,000  00 
800,000  00 
'2,500,000  00 

$16,590,000  00 

$8,600  00 
734,000  00 
1,198,000  00 
2,482,600  00 
4,695,400  00 
249,700  00 
2,000,000  00 
58,100  00 
500,000  00 
1 1 . 926 , 400  00 

Third  Avenue  

2  000  00 
17, '400  00 
304,600  00 
300  00 

16, 914, sod  00 
'1,447,069  16 
z4 ,  6\j\i  UU 
434.200  00 
280,400  00 

875,700  00 
1,665,800  00 

369,600  00 
3,000,000  00 

708,600  00 
1,497.275  00 
1,000,000  00 

591,800  00 
9,708,775  00 

New  York  Railways  Corp .  . 
New  York  Railways  Corp .  . 
New  York  Railways  Corp .  . 
New  York  Railways  Co.' .  .  . 

New  York  Railways  Corp .  . 
New  York  Railways  Corp  .  , 
New  York  Railways  Corp  .  . 
New  York  Railways  Corp .  . 

39,400  00 
202,725  00 

8^266  06 
2.436.294  16 
1,000,000  00 
800,000  00 
•2,500,000  00 

$45,285,769  16 

'$45,285,769  16 

$21,635,175  00 

$23,650,594  16 

•The  total  capital  stock  outstanding  is  $10,000,000  ($8,656,050  common  and  $1,343,950  pre- 
ferred) of  which  one-fourth  or  $2,500,000,  estimated  as  applicable  to  the  "  City  Line  "  portion  of 
the  road,  is  here  included. 

»  Excludes  $1,862,000  capital  stock  of  the  Second  Avenue  Railroad  Company. 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling 


Company 


Certificates 
issued 


Brookltn  and  Queens  Sukfacb 

Brooltlyn  Heights  

Brool^lyn,  Queens  Co.  &  Sub  

Coney  Island  &  Brooklyn  

DeKalb  Avenue  &  North  Beach  

Coney  Island  <fe  Gravesend  

Nassau  Electric  

Common  stock  

Preferred  stock  

South  Brooklyn  

Brooklyn-Manhattan  Transit  surface. 

Brooklyn  City  

Manhattan  Bridge  Three  Cent  Line  

Van  Brunt  St.  &  Erie  Basin  

Bush  Terminal  

Other  Brooklyn  surface  

New  York  &  Queens  County  

Long  Island  Electric  

New  York  &  Long  Island  

Common  stock  

Preferred  stock  

Ocean  Electric  

Manhattan  &  Queens,  Receivers  

Other  Quecn.s  surface  


Total . 


Richmond  Sorface 

Richmond  Light  &  R.  R  

Southficld  Beach  

City  of  New  York,  Dept.  of  PI.  &  Str.\ 
Staten  Island  Midland^  


Total  

Total,  street  surface  lines* . 
Grand  total*  


S200 
2,000, 
2,983, 
10 
.350 
IS. 000 
8,500 
6, .500 
500 
,0.>,3 
16,000 
450 
200 
20 
16,670 
3,235 
600 
1.000 
7.50 
250 
3.50 


000  00 
000  00 
900  00 
000  00 
000  00 
000  00 
000  00 
000  00 
000  00 
,900  00 
000  00 
000  00 
000  00 
000  00 
000  00 
.000  00 
,000  00 
.000  00 
,000  00 
,000  00 
000  00 


5.185,000  00 


142,898,900  00 


$2,866,650  00 
250,000  00 


1,000,000  00 


S4, 116,650  00 


$92,301,319  16 


$208,640,835  39 


'  Installments  paid  in  on  subscriptions  for  stock. 

'  Special  Revenue  Bonds,  Corporate  Stock  Bonds  and  General  Fund,  reported  by  City  of  New 
York,  Department  of  Plant  &  Structures,  under  Capital  Stock  are  shown  in  this  tabulation  under 
Funded  Debt. 
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corporations),  June  30,  1925:    (B)  Capital  stock  —  Concluded 


Total 
(nominal) 
issue 

Actually 
outstanding 

Portion  Held  by  Associated  Street 
Railwat  Corporations  in  New  York  CrrT 

Portion  not 
so  held 

Amount 

Company 

$200,000  00 

2,000,000  00 
2,983,900  00 
10.000  00 
350.000  00 
15.000.000  00 
8,500,000  00 
6,500,000  00 
500,000  00 
SI ,043.900  00 
16,000,000  00 
450,000  00 
200,000  00 
20.000  00 
16.670,000  00 
3,235,000  00 
600,000  00 
1 ,uvu ,uuu  uu 
750,000  00 
250.000  00 
3.50.000  00 
20,000  00 
5,205,000  00 

$200,000  00 
2,000,000  00 
2,983,900  00 
10,000  00 
350,000  00 
15,000,000  00 
8,500,000  00 
6.500,000  00 
500,000  00 
21 ,043,900  00 
16,000.000  00 
450,000  00 
200,000  00 
20,000  00 
16.670.000  00 
3.235,000  00 
600.000  00 
i  ,  yjuu ,  uuu  uu 
750,000  00 
250.000  00 
350.000  00 
20,000  00 
5.203.000  00 

$200,000  00 
2.000,000  00 
346,900  00 

$2,637,000  00 
10.000  00 

Coney  Island  &  Gravesend  . 
Coney  Island  &  Brooklyn.  . 

3.50.000  00 
15.000.000  00 
8,500.000  00 
6,500.000  00 
500,000  00 
18.396.900  00 
16,000,000  00 
450.000  00 
200.000  00 
20.000  00 
16.370.000  00 
30.200  00 
300.000  00 

u\j  1  ,  yj'jxj 

382.000  00 
125.000  00 
350.000  00 
20,000  00 

1 .207. WO  00 

2,647,000  00 

3,204,800  00 
300.000  00 
193,000  00 
368.000  00 
125,000  00 

Interborough  Rapid  Transit 
Interborough  Rapid  Transit 
Interborough  Rapid  Transit 
Interborough  Rapid  Transit 
Interborough  Rapid  Transit 

3,997.800  00 

$42,918,900  00 

$42,918,900  00 

86,644.800  00 

$36,274,100  00 

$2,866,650  00 
250,000  00 

$2,866,650  00 
249,800  00 

$2,866,650  00 
122.300  00 

$127,500  00 

Richmond  Light  &  R.  R.. . . 

1,606.000  06 

»  1.000.000  00 

1.000,000  00 

$4,116,650  00 

$4,116,450  00 

$127,500  00 

$3,988,950  00 

$92,321,319  16 

* $92. 321. 119  16 

$28,407,475  OO 

$63,913,644  16 

$208,660,835  39 

'$208,660,635  39 

$28,407,475  00 

$180,253,160  39 

*  The  Balance  .Sheet  of  Receiver  shows  $154,488.66  for  "  Receiver's  Equity  "  in  lieu  of  Capita 
Stock,  $1,000,000  and  a  deficit  of  $845,511.34. 

*  Excludes  $1,862,000  Capital  Stock  of  the  Second  Avenue  Railroad  Company. 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling 


COHPANT  AND  DESCRIPTION  OF  IsSUE 


Rapid  Transit 

Interborough  Rapid  Transit  

Firat  and  refunding  mortgage,  53-year  S's. 
Ten  year  secured  convertible  7%  gold 

notes  

Three  year  secured  convertible  7%  gold 

notes*  

Ten  year      gold  notes  

Equipment  Trust  gold  certificates,  Series 

A,  6%  

Equipment  Trust  gold  certificates,  Series 

B,  65%  

Equipment  Trust  gold  certificates,  Series 

0.6%-..   

Manhattan  Railway  

Consolidated  mortgage  100-year  4's  

Second  mortgage  100-year,  i's  

Bond  certificates,  4'8  

Total  —  I.  R.  T.  operations' 

New  York  Rapid  Transit '  

Brooklyn  Union  El.  first  mtge.,  51 -yr.  5's. 
Kings  Co.  EI.  R.  R.  first  mtge.,  50-yr.  4's . 
New  York  Rapid  Transit,  Series  A, 
45-yr.  5's  

Total  ^  

Manhattan  and  Bronx  Surface 

Third  Avenue  

First  mortgage,  50-year  5's  

First  refunding  mortgage,  50-year4'8. . . . 
Adj.  mtge.  50-year  income  5's  (cumu- 
lative) int.  as  earned  

Belt  Line: 

First  mortgage,  30-year  5'8  

Dry  Dock,  E.  B'way  &  B  

General  mortgage,  40-year  S's  

Refunding  mortgage,  Series  B,  45-year  4'8. 

Refunding  mortgage.  Series  C,  interest  as 

earned   

42d  St.,  Manh.  &  St  N.  Ave  

First  mortgage,  30-year  5's  

Second  mortgage,  income  bonds,  30-year 

6'3  

New  York  City  Interborough: 

First  mortgage,  23-year  sinking  fund  4'fl. . 
Southern  Boulevard: 

First  mortgage,  50-year  S's  

Union: 

First  mortgage,  50-year  5's  

Westchester  Electric: 

First  mortgage,  50-year  5'a  

Third  Ave.  Ry.  System  in  City. . 


Class 

of 
obliga- 
tion * 


A 
A 

D 

A 

A 
A 

D 

A 

I 

A 

A 

A 

A 


Date  of 
of 

maturity 


Jan.    1,  1966 

Sept  1,1932 

Sept  1,1922 
Oct    1, 1932 

Various 

Various 

Various 


April  1,1990 
June  1,2013 
W 


Feb.  1, 1950 
Aug.  1,1949 

July  1,1968 


July  1, 1937 

Jan.  1, 1960 

Jan.  1, 1960 

Jan.  1, 1943 


Deo.  1,1932 
Jan.    1, 1960 

Jan.    1, 1960 


Mar.  1,1940 

Jan.  1, 1915 

May  1,1928 

July  1, 1945 

Aug.  1,1942 

July  1, 1943 


Gross 
amount 
outstanding 


$272,m,iT0  00 
222,172,000  00 

34,307,670  00 

24,800  00 
10,500,000  00 

840,000  00 

1,800,000  00 

2,850,000  00 
is, 107,000  00 
5  40.671,000  00 
4,523,000  00 
13,000  00 
317,701,470  00 
116.476,600  00 
15,967,000  00 
7,000,000  00 

93,508,500  00 


$434,176,970  00 


t 49,528, 500  00 
5,000,000  00 
21,990,500  00 

22,536,000  00 

1,750,000  00 
2,778,200  00 
950,000  00 
528,000  00 

1,300,200  00 

600.000  00 
500,000  00 

[1,487,000  001 

2,164,000  00 

250,000  00 

2,000,000  00 

500,000  00 
69,468,700  00 


Portion 
nominally 
issued 
or 

reacquired 


m. 197. 000  00 
'70,197,000  00 


7,620 
7,000  00 


620  98 
70,204.620  98 


$70,204,620  98 


tS, 032,500  00 
"2|7i2i566'6o 
320,000  00 


87,000  00 


S. 119.600  00 


Net 
amount 
outstanding 


$202,297,470  00 
151,975,000  00 

34,307,670  00 

24,800  00 
10,500,000  00 

840,000  00 

1,800,000  00 

2,850,000  00 
45,199,379  02 
'40,664,000  00 
4,523,000  00 
12,379  02 
247,406,849  02 
118,475,500  00 
15,967,000  00 
7,000,000  00 

93,508.500  00 


$363,972,349  02 


$48,494,000  on 
5,000,000  00 
19,278,000  00 

22,216,000  00 

1,750,000  00 
2,778,200  00 
950,000  00 
528,000  00 

1,300,200  00 
500,000  00 
500,000  00 

[1,487,000  001 

2,077,000  00 

250,000  00 

2,000,000  00 

500,000  00 
66,349,200  00 


Note. —  Matured  funded  debt  is  entered  in  brackets  and  not  included  in  totals. 

*  "The  significance  of  the  figures  is  indicated  in  the  distribution  of  the  grand  total  at  the  close  of  this 
division. 

'  Consists  of  (1)  $59,602,000  par  value  of  bonds  pledged  as  collateral  with  Bankers  Trust  Co  ,  Truster, 
under  collateral  indentures  dated  Sept.  1  and  2,  1918  and  Sept.  1,  1922  to  secure  the  $34,307,670  ten-year 
secured  convertible  7%  gold  notes  and  the  $24,800  three-year  secured  convertible  gold  notes  dated  Sept.  1, 
1918;  (2)  $464,000  bonds  now  in  the  treasury  of  the  company  and  (3)  $10,131,000  deposited  on  account  of 
Sinking  Fund. 

'  Includes  $976,000  par  value  of  bonds  representing  investment  of  Depreciation  Reserve  and  interest 
thereon. 

'  Includes  $10,131,000  par  value  of  bonds  deposited  on  account  of  Sinking  Fund  and  $976,000  par  value 
of  bonds  representing  investment  of  Depreciation  Reserve  and  interest  thereon. 

•  Originally  due  Sept.  1,  1921  on  which  date  they  were  extended  for  one  year  at  8%.  Interest  has  been 
accrued  at  7%  since  Sept.  1,  1922  as  under  the  Plan  of  Readjustment,  all  3-year  notes  are  exchangeable 
for  new  10-year  7  %  notes. 
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PoRTiox  Held  bt  Associated  Street 
Railway  Corporations  ix 
New  York  City 


Amount 


Company 


Portion 
not  so 
held 


Amount 
outstanding 

a9  per 
Balance 

Sheet 


LsTEREsT  During  Ye\r 


Accrued 


Paid 


S9.000  00 
9,000  00 


S.OOO  00 
97,700  00 

11,000  00 

20,000  00 
66,700  00 


Interborough  R.  T. 
Interborough  R.  T 

Interborough  R.  T 
Brooklyn  Heights . 
Brooklyn  Heights . 
Brooklyn  Heights. 

Brooklyn  Heights. 


$106,700  00 


t 127, 000  00 


127,000  00 


1,750,000  00 
1.178,838  75 


Third  Avenue. 
Third  Avenue. 


528,000  00 
650,838  75 


Third  Avenue. 
Third  Avenue. 


[1,487.000  001 
2,077,000  00 


Third  Avenue. 
Third  Avenue. 


5,1SS,8S8  75 


$203,197,470  00 
'151,975,000  00, 

3-1,307,670  00 

24,800  00 
10,500,000  00 

840,000  00 

1,800,000  00 

2,850,000  00 
45,190,379  02 
40,655,000  00 
4,523,000  00 
12,379  02 
U7,487,849  01 
116,377,800  00 
15,956,000  00 
6,980.000  00 

93,441,800  00 


U12,428,470  00 
U62, 106,000  00 

34,307,670  00 

24,800  00 
10,500,000  00 

840,000  00 

1,800,000  00 

2,850,000  00 
45,199,379  02 
•40,6&4,OOO  00 
4,523,000  00 
12,379  02 
S57,6i7,849  OS 
116,475,500  00 
15,967,000  00 
7,000,000  00 

93,508,500  00 


tli, 446.325  00 
"8,105,300  00 


'»  2,403,100  00 
"630,000  00 
62,300  00 
12  131,625  00 


13  114 

1,808, 
5  1,626, 
180, 

13,254. 
5,753. 


000  00 
.240  00 
800  00 
920  00 
520  00 
565  00 
775  00 
350  00 
000  00 


280 

"4,675,425  00 


$363,865,&49  02 


$374,103,349  02 


$19,008,340  00 


$46,367,000  00 
5,000,000  00 
19,151,000  00 

22,216,000  00 


1,599,361  25 
950,000  00 


649,361  25 

500,000  00 
500,000  00 


250,000  00 

2,000,000  00 

500,000  00 
51,216,361  25 


tp, 526, 500  00 
5,000,000  00 
21,990,500  00 

22,536,000  00 

1,750,000  00 
2,778,200  00 
950,000  00 
528,000  00 

1,300,200  00 

500,000  00 
500,000  00 

[1,487,000  00] 

2,164,000  00 

250,000  00 

2.000.000  00 

500,000  00 

59,468,700  00 


$2,256,420  00 
250.000  00 
879,620  00 

1,126,800  00 

87,500  00 
68,620  00 
47,500  00 
21.120  00 


53,627  78 
53,527  78 

[89,220  001 
86,560  00 
12,500  00 

100,000  00 

25,000  00 
2,690,127  78 


$11,429,554  S7 
8,102,650  UO 


2.409,127  00 
633. 

67.: 

131, 


.452  87 
.200  00 
,625  00 


85, 
1,808, 
1,626, 
180, 

13,137, 
1,756, 
801, 
279 


500  00 
240  00 
800  00 
920  00 
520  00 
794  87 
915  00 
550  00 
940  00 


4.675.425  00 


$18,994,709  87 


$1,984,780  25 
251,300  00 
877,400  00 

856,080  25 

87,500  00 

67,595  00 

46,475  00 

21,120  00 


53,627  78 
53,527  78 

[89,220  001 

86,560  00 

12,250  00 

99.875  00 

24,937  50 
2,417,025  53 


'  Includes  Metropolitan  Elevated  Ry.  Co.  first  mortgage  bond,  $1,000.  not  yet  presented  for  redemption 
and  no  longer  bearing  interest. 
'  Issued  in  payment  of  dividends  and  retired  at  will  of  company. 
'  See  note  8. 

^  E.^clu3ive  of  $263,073,277.34,  amount  estimated  as  applicable  to  portions  of  lines  in  operation,  of 
Rapid  Transit  Railroad  Bonds  issued  by  the  City  of  New  York  for  rapid  transit  construction  under  Con- 
tracts Nos.  1,  2,  3  and  4.    See  Div.  E.  of  this  table. 

•-"Whereof  charged  to  construction:  » $34,337.98;  >«  $27,238.30;  "$231,826.72;  '•$32,305.01; 
"$106,197.33;  "$147,000. 

"  Of  which  $2,500  is  held  by  the  Southern  Boulevard,  $70,500  by  the  Union  Railway  and  $54,000  by 
the  Third  Avenue  Bridge. 

Interest  payable  at  rate  not  exceeding  5  %,  if  earned,  as  Board  of  Directors  may  declare  up  to  and 
including  Jan.  1,  1926;  beginning  Jan.  1,  1926  interest  payable  unconditionally,  at  fixed  annual  rate  of 
4  %  and  not  more  than  1  %  additional  interest,  if  earned,  as  Board  of  Directors  may  declare. 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling 


CoUTANT  AND  DeBCRIFTION  Ot  IsSUE 


Manhattan  and  Bronx  Surface  — 
Concluded 
Second  Avenue,  Receiver: » 

Receiver's  certificates.  6's  

New  Yorli  Railways  Corp   » 

Sixtli  Avenue  purchase  mortgage  gold 

bonds,  40-year  5's  

Central  Crosstown  purchase  mortgage 

gold  bonds,  15-year  6's   

Prior  lien  mortgage  gold  bonds,  Series 

"A,"  40-year  68  

Income  gold  bonds,  40-year  6'a  

South  Ferry  R.  R.,  Brst  mtge.,  30-year 

5'3  

B'way  Surface  R.  R.,  6r8t  mtge.,  40-year 

5*8 

Bleecker'St.  &  Fulton  Ferry:  ^ 

First  mortgage,  50-year  4's  

Broadway  &  Seventh  Avenue: 

First  consolidated  mortgage,  50-year  S's 
Christopher  &  10th  Street: 

First  mortgage,  25-year  4'8  

Thirty-fourth  Street  Crosstown: 

First  mortgage,  100-year  5'b  

Twenty-third  Street  

Improvement  and  refunding,  60- yr.  5*8. 

Debenture,  20-year  S's  ^   

First  mortgage,  35-year  6's  '  

Total,    N.    Y.  Railways 

operation  

New  York  &  Harlem: 

Gold  mortgage,  100-year  Si's  '  


Total,  Other  Manhattan  com- 


pames  >  

Total,  Third  Avenue  Railway 
System  in  New  York  City 
brought  forward  from  pre- 
ceding page  


Total,  Manhattan  and  Bronx  surface' 


Class 

of 
obliga- 
tion * 


A 

A 

A 
D 

I 

I 

A 

A 

I 

A 

A 

'A 
'A 

(A) 


Date  of 
of 

maturity 


Oct.    1,  1919 


Jan. 

May 

Jan. 
Jan. 

April 

July 

Jan. 

Dec. 

Oct. 

April 


1, 1965 

1,  1940 

1, 1965 
1,  1965 

1, 1919 

1,  1924 

1,  1950 

1, 1943 

1,  1923 

1,  1996 


Jan. 
'Jan. 
'Jan. 


1,  1962 
1,  1965 
1,  1965 


May  1,2000 


Gross 
amount 
outstanding 


t3, 140,000  00 

tS,i:H5.i7l  00 

300,000  00 

200,000  00 

2, .500, 000  00 
20.685.472  00 

[350,000  00) 
(1,600,000  00) 
700,000  00 
11,000,000  00 

1210,000  00] 

1,000,000  00 

1,900,000  00 

1,500.000  00 

150.000  00 

250.000  00 

SS,28B,i7S  00 

(12.000,000  00) 


til,i!5.47S  00 


69,488,700  00 


1100.894.172  00 


Portion 
nominally 
issued 
or 

reacquired 


t6i,000  00 
64.000  00 


64,000  00 


$e4,ooo  00 


S, 119,100  00 


$3,183,500  CO 


Net 
amount 
outstanding 


13,140.000  00 

tS,i;H5,47i  00 

300.000  00 

200.000  00 

2.500.000  00 
20.685.472  00 

[3,50.000  00| 

[1.500.000  00] 

700,000  00 

Ml, 000, 000  00 

1210,000  00) 

'  1,000.000  00 

i,8se,ooo  00 

1,436,000  00 
150,000  00 
250,000  00 

S8,Stl,47t  00 

(12,000,000  00) 


HI, SO  1, 47 1  00 


56.349, too  00 


197,710,672  00 


•  The  eigniScance  of  the  figures  is  indicated  in  the  distribution  of  the  grand  total  at  the  close  of  this 
divieion. 

'  Excludes  funded  debt  of  the  Second  Avenue  Railroad  Company:    First  consol.  mtge.  .50-year  5'b,  due 
February  1,  1948,  85,682.000;  debenture,  20-year  S's  matured  January  1.  1909,  »38,000. 
',3  Whereof  charged  to  construction  (•)  $5,000;  (»)  $50,000. 

*  The  accumulated  and  unpaid  interest  which  has  not  been  declared  due  and  payable  amounts  to 
$620,564.16  for  the  six  months  ended  June  30,  1925. 
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orporations) ,  Jtine  30,  1925:    (C)  Funded  debt  —  Continued 


Portion  Held  bt  Assocuted  Street 
Railway  Corporations  in 
New  York  Citt 

Portion 
not  so 
held 

Amount 
outstanding 
as  per 
Balance 
Sheet 

Interest  During  Year 

Amount 

Company 

Accrued 

Paid 

ti  ^An  non  no 

l3.6U,i7i  00 

300,000  00 

200,000  00 

2,500,000  00 
20.685,472  00 

$3,140,000  00 

13. Gb5.i7i  00 

300,000  00 

200,000  00 

2,500,000  00 
20.685,472  00 

[350,000  00] 

[1.500,000  00] 

700,000  00 

'11.000,000  00 

(210,000  001 

M. 000. 000  00 
1.836,000  00 
1,436,000  00 
:  150.000  00 
'  250.000  00 

38,211,471  00 

(12.000.000  00) 

$188,400  00 

92, m  53 

'  7,500  00 

2.000  00 

•  75.000  00 
(') 

1.458  33 

6.250  00 

28.000  00 
419,375  00 

[tl.iSO.OOO  00] 

B'way  4  7th  Ave  

(') 

[350.000  00] 
[1,500,000  00] 

B'way  &  7th  Ave 

700,000  00 

11,000,000  00 

$26,000  00 
407.500  00 

1210.000  001 

New  York  Railways. . . . 

1,000,000  00 

1.786.000  00 
1.436,000  00 
150,000  00 
200,000  00 

S8.171.47!  00 

(12,000,000  00) 

75,000  00 
75.000  00 

C 11  Gift  9J 

75.000  00 
75,000  00 

60.000  00 

New  Yorli  Railways. . . . 

50,000  00 
60,000  00 

New  York  Railways .... 

664.583  33 
420.000  00 

646,446  24 
420.000  00 

tSO.OOO  00 
6.131. SSS  76 

til.511.i7t  00 

6i.m.sei  ts 

til, 361, 47s  00 

69.468,700  00 

tl, 272,985  55 

2,690.127  78 

t966,He  24 
2,il7,0t6  65 

$5,182,838  75 

$92,527,833  25 

$100,830,172  00 

$3,963,111  11 

$3,382,471  77 

'  See  note  4  on  Bret  double  page  of  Division  A  of  this  table. 
•See  note  12,  Table  XV  B. 

'Twenty-third  Street  Debenture,  20-year  5's  which  matured  January  1.  1906,  and  the  First  mortgage 
5-year  6'e,  which  matured  January  1,  1909  were  extended  to  January  1,  1965  under  the  Plan  of  Reorganiia- 
on. 

•  The  entire  funded  debt  of  the  New  York  &  Harlem,  $12,000,000,  is  a  mortgage  on  its  steam  road  leased 
3  the  New  Y'ork  Central;  the  full  amount  is  therefore  shown  in  parentheses  and  not  included  in  the  totals. 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling 


COMPANT  AND  DESCRIPTION  OF  IsStIB 


Class 

of 
obliga- 
tioD  * 


Date  of 
of 

maturity 


Gross 
amount 
outstanding 


Portion 
nominally 
issued 
or 

reacquired 


Net 
amount 
outstanding 


Brooklyn  and  Qiteens  Surface 
Brooklyn  Heights: 

First  mortgage,  50-year  5's  

Brooklyn.  Queens  Co.  &  Sub  

First  mortgage,  47-year  5'8  

First  consolidated  mortgage  47-year  5's .  . 
Jamaica  &  Brooklyn  first  mortgage,  40- 
year  5*8  

Coney  Island  &  BrooUyn  

First  consolidated  mortgage,  50-year  4'8 . . 

Consolidated  mortgage,  50-year  4's  

Brooklyn  City  &  Newtown  cons.  mtge. 

50-year  S's  

Real  estate  mortgages,  interest  6%  ^  

Real  estate  mortgage,  interest  5J%  ^  

Nassau  Electric  

Nassau  Electric  cons,  mtge.,  53-year  4*8. . 
Nassau  Electric  first  mtge.,  50-year  5'a. . 
Atlantic  Ave.  R.  R.,  general  mtge.,  40- 
year  5's  

Atlantic  Ave.  R.  R.  improv.  mtge.,  40- 
year  5's  

Brooklyn,  Bath  &  West  End  gen.  mtge., 

40-year  S's.  

South  Brooklyn  

Real  estate  mortgage,  15-1-3-year,  4}%. . . 
Prospect  Park  &  Coney  Island,  income, 

40-year  6's  

Brooklyn-Manhattan  Transit 

surface  

Brooklyn  City  

First  consoUdated  mortgage,  50-year  5's. . 

Refunding  mortgage,  50-year  4's  

Equipment  Trust  gold  certificates,  5%. . . 

Van  Brunt  St  &  Erie  Basin  

First  mortgage,  50-year  5's  

Bond  and  mortgage,  5-year  5Vs  

Other  Brooklyn  surface  

New  York  &  Queens  County  

Steinway  Ry.  Co.,  30-year  6'8«  

Newtown  Ry.  Co,  30-year  5's  

Flushing  and  College  Point  Ry.  30-yr.  5's. 
N.  Y.  &  Queens  Co.  cons.  mtge.  50-yr.  4's. 
N.  Y.  &  Queens  Co.  refunding  first  mtge. 

30-year  4's '  

Safety  car  Trust  notes,  5-year  6's  

Long  Island  City  &  Newtown  R.  R.  Co, 
Long  Island  Electric; 

First  mortgage,  30-year  5's  

New  York  &  Long  Island: 

First  mortgage,  40-year  45's  

Other  Queens  surface  

Total  


April  1, 1941 


A 
A 

A 

ID 

a]_ 

A 
A 

A 

A 

A 

liT 
[II 


m 
III 
[II 

A 

A 

E 
[II 


July  1, 1941 
July  1,1941 

Jan.    1, 1930 


July  1,  1948 
Jan.    1, 1955 

July    1, 1939 

Various 
Nov.  27,  1920 


Jan.  1,  1951 

April  1,1944 

April  1,  1931 

Jan.  1,  1934 

Oct.  1,  1933 


Feb.  20, 1920 
May  1,1920 


July    1, 1941 
Aug.  1,1956 
Various 


Oct  1, 1948 
Aug.  1,1925 


July  1, 1922 
Dec.  1, 1924 
April  30,  1925 
June  29, 1946 

Nov.  1,1936 

Various 
Jan.    1, 1905 

June  1, 1925 

Nov.  1,1942 


$250,000  00 
6,62i.000  00 
3,500,000  00 
2,884,000  00 

240,000  00 

e.m.ooo  00 

2,000,000  00 
2,232,000  00 

2,000,000  00 
1151,200  001 
180,000  001 
li,7S0,000  00 
11,508,000  00 
660,000  00 

2,241,000  00 

220,000  00 

121,000  00 

{167,600  00] 
[150,000  00] 

[7,600  00] 

27,856,000  00 
10,675,000  00 
6,000,000  00 
925,000  00 
3,750,000  00 
69,000  00 
65,000  00 
4,000  00 
10,7U,000  00 
3,607,997  £S 
11,500,000  00] 
[150,000  00] 
150,000  00] 
1,300,000  00 

2,186,827  28 
21,170  00 
1500  00] 

[600,000  OOj 

1,000,000  00 
4,507,997  es 


$237,000  00 


237,000  00 

179,000  00 
65,000  00 
107,000  00 

7,000  00 


1,161,072  50 
1,161,000  00 


72  50 


1,677,072  50 
2,027,000  00 
*  1,627,000  00 
400,000  00 


Se,260  00 
34,000  00 
2,250  00 
2,063,250  00 
2,186,827  28 


$250,000  00 

6,387,000  00 
3,500,000  00 
2,884,000  00 

3,000  00 
6,063,000  00 
1,935,000  00 
2,125,000  00 

1,993,000  00 
[151,200  00] 
180,000  001 
13,688,927  50 
10,347,000  00 
660,000  00 

2,241,000  00 

220,000  00 

120,927  50 
[157,600  00] 
1150,000  001 

17,600  00) 

26,278,927  SO 
8,648,000  00 
4,373,000  00 
525,000  00 
3,750,000  00 
32,760  00 
31,000  00 
1,750  00 
8,680,760  00 
1,321,170  00 
[1,501,000  00] 
(150,000  00) 
150,000  001 
1,300,000  00 


2,186,827  23 


2,186,827  28 


21,170  00 
[500  001 

[600,000  001 

1,000,000  00 
2.321,170  00 


$43,107,997  28 


$5,827,149  78 


$37,280,847  50 


*  The  significance  of  the  figures  is  indicated  in  the  distribution  of  the  grand  total  at  the  close  of  this 
division. 

*  Interest  on  reacquired  bonds  is  paid  but  not  accrued, 
'  Held  by  Trustees,  B,-M,  T.  Insurance  Reserve  Fund. 
'  Interest  is  not  accrued  or  paid  on  script. 

*  Pledged  with  Brooklyn  Trust  Co.  to  secure  loan ;  see  note  4,  Table  XVI  B,  §  5. 

'  Of  which  $85,216.75  was  charged  to  "Trust  Equipment  Interest  during  construction  account  purchase 
of  335  new  cars"  and  carried  in  suspense. 

« Since  May  10,  1922,  tue  property  covered  by  the  Steinway  Ry.  Co.  30-year  6  per  cent  bonds  oas  been 
operated  independently  by  Receivers  in  behalf  of  the  bondholders.    The  Receivers  of  the  Steinway  Ry». 
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corporations),  June  30,  1925:    (C)  Funded  debt  —  Continued 


Portion  Held  bt  Associated  Street 
Railway  Corporations  in 
New  York  City 

Portion 
not  so 
held 

Amount 
outstanding 

as  per 
Balance 

Sheet 

Interest  DntiNG  Year 

Amount 

Company 

Accrued 

Paid 

$250,000  00 

6,303,000  00 
3,497,000  00 
2,803,000  00 

3,000  00 

6,047,000  00 

1,934,000  00 
2,125,000  00 

1,988,000  00 
(151,200  001 
(80,000  00 ( 
13,571,927  50 
10,337,000  00 
660,000  00 

2,241,000  00 

215,000  00 

118,927  50 
[167,600  00] 
1150,000  00] 

17,600  001 

26,171,927  60 
8,648,000  00 
4,373,000  00 
525,000  00 
3,750,000  00 
32,760  00 
31,000  00 
1,750  00 
8,680,760  00 
636,170  00 
11,500,000  00] 
1150,000  00] 
(50,000  00[ 
514,000  00 

$250,000  00 
6.387,000  00 
3,500,000  00 
2,884,000  00 

3,000  00 
6,053,000  00 
1,935,000  00 
2,125,000  00 

1,993,000  00 
1151,200  00] 
(80,000  001 
13,588,927  50 
10,347,000  00 
660,000  00 

2,241,000  00 

220,000  00 

120,927  50 
[157,600  00] 
(150,000  001 

17,600  00] 

28,278,927  60 
10,275,000  00 
6,000,000  00 
525,000  00 
3,750,000  00 
32.750  00 
31,000  00 
1,750  00 
10,307,760  00 
1,321,170  00 
(1,500,000  001 
(150,000  00( 
(50,000  00( 
1,300,000  00 

$12,500  00 

32!/, 369  02 
175,000  00 
144,200  00 

'  10,169  02 

263.686  10 
'79,035  10 
85,000  00 

'99,650  00 
(9,072  00] 
(4.400  001 
676,930  00 
413,880  00 
33,000  00 

112,050  00 

11,000  00 

3  6,000  00 
16,750  001 
[6,750  00] 

184,000  00 
3,000  00 
81,000  00 

6,000  00 
1,000  00 

Brooklyn  Heighta  

Brooklyn  Heights  

Brooklyn  Heights  

Brooklyn  Heights  

Brooklyn  Heights  

Brooklyn  Heights  

Brooklyn  Heights  

Brooklyn  Heights  

Brooklyn  Heights   

Brooklyn  Heights  

$328,200  00 
174,700  00 
141,. 500  00 

12,000  00 
178,730  00 
79,780  00 

5,000  00 

17,000  00 
10,000  00 

6,000  00 
2,000  00 

98.950  00 
[9,072  00] 
[4,400  00] 
676,975  00 
413,700  00 
34,375  00 

111,750  00 

11,225  00 

35,925  00 
[6,760  00] 
[6,750  00] 

107,000  00 

1,181,484  12 
325,687  60 
218,650  00 
21,000  00 
> 85,937  50 
1,646  25 
1,550  00 
96  25 

69,179  87 

m 

3,125  00 
2,500  00 
51,999  97 

1.083,905  00 
239,487  50 
218,487  50 
21,000  00 

786,000  00 

1.646  25 
1,550  00 
96  25 

z^l  ,  loj  to 
1,654  90 

786,000  00 

I.  R.  T   

21,170  00 

(500  00  ( 
(300,000  00 ( 

500,000  00 
1,035,170  00 

21,170  00 
(500  00] 
(600,000  00] 

1,000,000  00 

2,321,170  00 

1,554  90 

1,554  90 

(300,000  001 
500,000  00 

i,m,ooo  00 

I.  R.  T  

I.  R.  T  

30,000  00 

45,000  00 

134,179  87 

1,554  SO 

$1,393,000  00 

$35,887,847  50 

$38,907,847  50 

$1,642,897  74 

$1,326,593  65 

do  not  report  the  value  of  tne  property  formerly  operated  by  the  New  York  &  Queens  County  nor  do  they 
report  the  liability  for  the  Steinway  bonds.  Interest  on  these  bonds  is  accrued  by  neither  the  New  York 
&  Queens  County  nor  tne  Steinway  Railways,  Receivers. 

'  None  of  the  bonds  has  been  issued  for  cash,  but  bonds  to  the  amount  of  $2,185,827.28  have  been  certified 
and  delivered  by  the  Trustee.  Of  this,  $2,086,827.28  have  been  issued  by  the  Company  as  collateral 
security  for  loane  made  to  it  by  the  Interborougn  Rapid  Transit  Company,  the  proceeds  of  which  have  been 
expended  for  additional  construction  and  equipment.  The  remaining  $100,000  of  these  bonds  are  in  the 
treasury  of  the  Company. 

15 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling 


CouPANY  AND  Description  op  Issue 

Class 

of 
obliga- 
tion * 

Date  of 
of 

maturity 

Gross 
amount 
outstanding 

Portion 
nominally 
issued 
or 

reacquired 

Net 
amount 
outstanding 

RicBuOND  Surface 
Richmond  Light  &  R.  R  

t2, 7 15.000  00 

2,500,000  00 
225,000  00 
e«8,723  «6 
349,562  27 
149,932  50 
127,229  09 

1,000,000  00 

iWi.OOO  00 
304,000  00 

ti.m.ooo  00 

2,196,000  00 
225,000  00 

ese.iis  86 

349,562  27 
149,932  50 
127,229  09 

1,000,000  00 

First  and  collateral  trust  mortgage,  50- 
year  4'8  

A 

July    1, 1952 
Various 

Equipment  obligations,  lO-yearGVs  

E 

City  of  New  York,  Dept.  of  Plant  &  Structures 
Special  Revenue  bonds '  

G 

Various 

Corporate  Stock,  10-year  serial '  

G 

(') 

G 

Stateo  Island  Midland: 

First  mortgage,  30-year  5's  

A 

July  1,1926 

Total  

$4,351,723  86 

$304,000  00 

$4,047,723  86 

Total,  street  surface  Unes '  

$148,353,893  14 

$9,314,649  78 

<  $139,039,243  36 

Grand  total  <,6  

$582,530,863  14 

$79,519,270  76 

'•$503,011,592  38 

Recapitulation  by  Class  of  Obuqation  of  Net  Fonded  Debt  Outotandino' 

A.  Mortgage  bonds   $400,710,427  50 

B.  Collateral  trust  bonds   (") 

C.  Plain  bonds,  debentures  and  notes   44,832,470  00 

D.  Income  bonds   44,201,672  00 

E.  Equipment  obligations   9,486,170  00 

F.  Real  estate  mortgages   1,7.50  00 

G.  Corporate  stock  of  City  of  New  York' and  General  Fund— (Staten  Island  Midland  trolley  lines)...  626,723  86 

H.  Miscellaneous  obligations  (including  Receiver's  Certificates)   3,152,379  02 


Total  unmatured  funded  debt  '$503,011,592  38 

I.  Matured  funded  debt  unpaid  held  by  system  companies   '  4,147,000  00 

II.)  Matured  funded  debt  unpaid  held  by  other  than  by  system  companies   2,089,300  00 


■*  The  significance  of  the  letters  is  indicated  in  tne  distribution  of  the  grand  total  at  the  close  of  tnis 
division. 

'  Special  Revenue  Bonds,  Corporate  Stock  Bonds  and  General  Fund  are  reported  by  the  Department 
of  Plant  and  Structures  of  the  City  of  New  York  under  Capital  Stocks. 

'  The  City  of  New  York,  Department  of  Plant  and  Structures,  in  its  report  covering  operation  of  the 
Staten  Island  Midland  trolley  lines  includes  among  interest  deductions  an  estimate  of  5  per  cent  for  interest 
on  the  Corporate  Stock  bonds  and  $199,562.27  of  tne  Special  Revenue  bonds,  botn  of  which  issues  were 
for  the  purchase  of  cars  and  necessary  reconstruction  of  them.  This  interest  is  not  paid  out  of  trolley 
earnings  but  is  reported  for  the  purpose  of  comparison  witii  otiier  roads. 

'  Authorized  April  1,  1921. 

*  Exclusive  of  funded  debt  of  Second  Avenue  Railroad  Company;  see  note  1  on  second  double  page  of 
tnis  Division. 

'  Exclusive  of  $263,073,277.34  Rapid  Transit  Railroad  bonds  of  the  City  of  New  Y'ork  issued  for  rapid 
transit  construction  under  Contracts  1,  2,  3  and  4.    See  Division  E  of  this  table. 

*  Although  there  are  various  bonds  for  which  tnere  is  collateral  security  in  addition  to  real  estate,  there 
are  none  wnose  only  security  consists  of  miscellaneous  investments  placed  in  trust. 

'  Tnese  items  are  included  in  Division  D  of  this  table. 
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PoRTios  Held  bt  Assooated  Street 
Railway  Corporations  in 
New  York  Citt 

Portion 
not  so 
held 

Amount 
outatanding 
as  per 
Balance 
Sheet 

Interest  During  Year 

Amount 

Company 

Accrued 

Paid 

te,4£ 1,000  00 

2,196,000  00 
225,000  00 
€26, 7 S3  86 
349, 002  2/ 
149,932  50 
127,229  09 

1,000,000  00 

$2,411,000  00 

2,196,000  00 
225,000  00 
626,723  86 
349,002  2/ 
149,932  50 
127,229  09 

1,000,000  00 

t 103, 145  58 

87,880  00 
15,265  58 
17,260  32 
9,999  96 
7,260  36 

$103,681  tS 

91,300  00 
12,381  28 

m 
(») 
P) 

50,000  00 

$4,047,723  86 

$4,047,723  86 

$170,405  90 

$103,681  28 

$6,575,838  75 

$132,463,404  61 

$143,785,743  36 

$5,776,414  75 

$4,812,746  70 

$6,652,538  75 

$196,329,053  63 

$517,889,092  38 

$24,784,754  75 

$23,807,456  57 

Reconciliation  with  Interest  on  Funded  Debt  as  per  Income  Statement,  Table  XV 

Interest  as  per  above  {Table  XX)  $24 , 784 . 754  75 

Add: 

Interest  on  City  of  New  York  Rapid  Transit  Railroad  bonds  (Contracts 

land  2)   $2,076,163  37 

Interest  on  Funded  Debt  of  New  York  Railways  Co.  (to  April  30,  1925): 

Ist  real  estate  &  tel.  mtje.  gold  bonds,  30-year  4's   $602 , 1 18  00 

B'way  Surface  R.  R.  first  mtge  40-year  5's   62,500  00 

Columbus  &  Ninth  Ave.  R.  R.  1st  mtge.,  100-year  5'3   125,000  00 

LeJ.  Ave.  i  Pavoaia  Fy.,  1st  mtge.,  100-year  5's   208.333  33 

Central  Crosstown  R.  R..  1st  mt?e..  40-year  6'8   12.500  00 

South  Fern-  R.  R.,  Ist  mtge.,  30-year  5's   14 , 583  33 

  1,025,034  66 

Interest  on  funded  debt  retired  during  year: 

Eighth  Avenue  R.  R   15,977  21 

  3,117,175  24 

Total  interest  accrued  on  funded  debt  $27,901,929  99 

Deduct: 

Interest  on  funded  debt  charged  to  Construction: 

Interborough  Rapid  Transit  (for  details  see  notes  9-13  on  first  double 

page  of  this  Div.)   $431 .905  34 

New  York  Rapid  Transit: 

On  New  York  Rapid  Transit  Series  A,  45-year  5'3   147 , 000  00 

New  York  Railway  Corp.: 

SLtth  Avenue  purchase  mtge.  gold  bonds,  40-year  5's   5,000  00 

Prior  lien  mtge.  gold  bonds.  Series  A.  40-year  6's   50.000  00 

Brooklyn  Citv: 

On  Equipment  Trust  gold  ctts.,  5's   85.216  75 

Interest  on  bonds  of  New  York  Railwavssubsidiary  companies  from  March 
13th  to  June  30.  1925  (see  note  12.  Table  XV  B  and  note  1,  Table 
XVI  C): 

Bleecker  St.  &  Fulton  Ferry   $8,430  11 

34th  Street  Crosstown   1 5 , 053  76 

23rd  Street   22,580  65 

  46.064  52 

Interest  on  bonds  of  Broadway  &  Seventh  Ave.  from  Dec.  1,  1924  to 

June  30, 1925  (see  note  17,  Table  XV  B)   215,625  OO 

  980,811  61 

Interest  as  per  Table  XV,  A  i  B  $26,921,118  38 
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TABLE  XX.   Capitalization  (stocks,  bonds  and  notes  to  controlling  corporations),  June  30,  1935: 
(D)  Certificates  of  indebtedness  and  other  permanent  debt '  (unfunded  in  form)  owing 

to  system  companies 
(The  term  controlling  corporation  includes  also  any  intermediary  corporation) 


Company  and  Description  of  Debt 


Creditor  Company 


Amount  of 
debt 
June  30,  1925 


Manhattan  and  Bronx  Surface 
Kingsbridge  Railway: 

4%  note  

Construction  advances  

Total  

Belt  Line  5%  note  

42d  St.,  Manh.  &  St.  N.  Ave.: 

4%  note  

5%  note  

2nd  mtge.  6%  income  bonds,  matured  

Total  

New  York  City  Interborough,  5%  note  

Southern  Boulevard: 

4%  note  

5%  note  

4%  note  

Total  

Union  Railway  4%  note  

Bronx  Traction: 

4%  note  

5%  note  

Construction  advances  

Total  

Westchester  Electric: 

4%  note  

5%  note  

5%  cash  advance  

i%  note  

Total  

Third  Avenue  Ry.  System  in  City 
New  York  Railway  Corp. : 

South  Ferry  R.  R.  fiirst  mtge.   5%  bonds 

matured  

B'way  Surface  R.  R.,  first  mtge.  5%  bonds 

matured  

Broadway  &  Seventh  Avenue: 

First  mtge.  5%  bonds,  matured  

Christopher  &  10th  Street: 

First  mtge.  4%  bonds,  matured  

Total  


Third  Avenue 
Third  Avenue 

Third  Avenue 

Third  Avenue 
Third  Avenue 
Third  Avenue 

Third  Avenue 

Third  Avenue 
Third  Avenue 
Union  

Third  Avenue 

Union  

Third  Avenue 
Union  

Third  Avenue 
Third  Avenue 
Third  Avenue 
Union  


B'way  and  7th  Ave. 
B'way  and  7th  Ave. 
New  York  Railways . 
New  York  Railways . 


$2,248,792  70 
13,722  49 
l,m,6!5  19 
73,091  53 

6,391,967  44 
23,185  54 
1,487,000  00 
7,m,162  98 
7,358  29 

72,350  73 
64,013  97 
50,108  01 

4,715,064  39 

181,638  17 
131,067  61 
770,963  49 
1.085,669  27 

1,307,221  82 
153,536  36 
190,000  00 
491,402  99 

l,H2,16l  n 
18,372.485  53 


350,000  00 
1,500,000  00 


210,000  00 


2 $20,432,485  53 


^  Includes  notes,  coastruction  advances  and  matured  funded  debt  held  by  system  companies. 
'  Exclusive  of  matured  bonds  of  Twenty-third  Street  which  were  extended  under  the  Plan  of 
Reorganization  and  are  included  in  Division  C  of  this  table. 
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TABLE  XX.    Capitalization  (stocks, bonds  and  notes  to  controlling  corporations),  June  30,  1925: 
(D)  Certificates  of  indebtedness  and  other  permanent  debt '  (unfunded  in  form)  owing 
to  system  companies  —  Concluded 
(The  term  controlling  corporation  includes  also  any  intermediary  corporation) 


Company  and  Description  of  Debt 


Creditor  Company 


Amoant  of 
debt 
June  30,  1925 


Brooklyn  and  Queens  Surface 
Brooklyn  Heights: 

Certificate?  of  indebtedness,  6's  

Bills  payable  (B.  R.  T.  Co. "  Equity  "),  6%. . 

Total  

Brooklyn,  Queens  Co.  &  Sub: 

Certificates  of  indebtedness,  6's  

Certificates  of  indebtedness,  6*8  

"Admission  of  Debt,"  6%  

Total  

De  Kalb  Avenue  &  North  Beach; 

Construction  Advances  

Coney  Island  &  Gravesend: 

Certificate.?  of  indebtedness,  6's  

Nassau  Electric: 

Certificates  of  indebtedness,  6'8  

"Admission  of  Debt,"  6%  

"Car  Purchase  Account,"  6%  

Total  

South  Brooklyn: 

Certificates  of  indebtedness,  6's  

Bills  payable,  6%  

"Car  Purchase  Account,"  6%  

Total  

B.-M.  T.  surface  

Bush  Terminal: 

Construction  advances  

Long  Island  Electric: 

First  mtge,  30-year,  5%  bonds  matured . . . .  | 

Ocean  Electric: 

Construction  advances,  4%  

Manhattan  &  Queens: 

Judgment  unpaid,  6%  

Queens  surface  

Total  

Richmond  Sdbfacii 
Southfield  Beach: 

6%  note  

Grand  total  


B.  R.  T.  Co.. 
B.  R.  T.  Co.. 


B.  R.  T.  Co  . . 
B.-M.  T.  Corp 
B.-M.  T.  Corp.. 


Coney  Island  &  BkljTi. 
B.  R.  T.Co  


B.  R.  T.  Co.... 
B.-M.  T.  Corp. 
B.-M.  T.  Corp. , 


B.  R.  T.  Co.  . . 
B.  R.  T.  Co. . . . 
B.-M.  T.  Corp. 


Bush  Terminal  Co. . 


L  R.  T  

Long  Island  Con.  Elec. 


Long  Island  R.  R  

GaB&  Elec.  Securities. 


J7, 992. 173 

.53 

^  "inn  A7R 

7Q 
13 

11,372,650 

32 

2,222,028 

64 

380.831 

09 

839,788 

51 

3 ,  Jflt2  ,S/f8 

20,614 

93 

2,637,000 

00 

4,677,287 

05 

2,307,840 

14 

83,. 553 

00 

7,oes,6so 

19 

2,394,070 

59 

332,500 

00 

120,653 

60 

19 

S7,S88,817 

87 

336,045 

00 

300,000 

00 

300,000 

00 

1,150,000  00 

1,760  000  00 


$29,474,862  87 


Richmond  L.  &  R.  R. . 


$36,000  00 


'$49,943,348  40 


'  TncluHes  notes,  cn-istruction  advances  and  matured  funded  debt  held  by  system  companies. 
See  Hole  'i  an  nrenodini  paTo 
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TABLE  XX.   Capitalization  (stocks,  bonds  and  notes  to  controlling  corporations),  June  30,  1925: 
(E)  Details  of  corporate  stock  and  corporate  stock  notes  of  the  City  of  New  York  outstanding 
and  allotted  for  construction  of  rapid  transit  railroads. 


1 

Contract  and  Issue 

Tnf  orcuaf 

rate 

% 

Amount  of  actual 
issue  (par  value) ' 

Cash  realized ' 

Contract  No.  1  (all  lines  in  operation): 

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Corporate  Stock  Notes  

Total  

Portion  on  lines  in  operation  

Contract  No.  2  (all  lines  in  operation): 

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Total  

Portion  on  lines  in  operation  

Contract  No.  3 

Rapid  Transit  Railroad  bonds  fcorp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Raiboad  bonds  (corp.  st.)  

Corporate  Stock  Notes  

Corporate  Stock  Notes  

Total  

Portion  on  lines  in  operation  

Contf-act  No.  4 

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Corporate  Stock  Notes  

Corporate  Stock  Notes  

Total  

Portion  on  lines  in  operation  

Contracts  Nos.  3  and  4 

Rapid  Transit  Railroad  bonds  (corp.  sf.)  

Portion  on  lines  in  operation  

Total  Rapid  Transit  Construction 

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  st.)  

Rapid  Transit  Railroad  bonds  (corp.  at.)  

3 

31 

35 
4 

41 

4^ 
"I 

$1,500,000  00 
1,105,000  00 
41,885,000  00 

4,441.964  23 
1,845,349  54 

Hit  f  XJW  uu 

$1,522,020  96 
1,165,000  00 
43,742,680  10 

4,492,959  47 
1,901,431  30 
112  oon  no 

$52,455,731  60 
.52,455,731  60 

$54,445,758  52 
'Est.  .54,308,184  05 

3J 

05 

4 

4i 

44 
*5 

$1,000  00 
1  R 1  'i  000  00 
961,400  00 
2, 093. 645  60 
1  77fi  Knn  14 

$1,000  00 
t  832  499  74 
967,090  38 
2,085,842  88 
I  819  212  48 

$6,617,545  74 
6,617,545  74 

$5,705,645  48 
"Est.  6,666,849  08 

4 
3i 

$1,175,. 5.57  35 

.Jt»,0'0,"UO  £iL 

52.805.785  77 
4,873,000  00 
tSo  flflfl  on 

$1,175,557  35 
34,410,570  99 
53! 746! 270  88 
4,873,000  00 
550,000  00 

$93,282,911  33 
•Est.  81,000,000  00 

$94,755,399  22 
'Est.  82,000,000  00 

4 

4i 
4i 
3i 
3i 

$6,811,513  59 

46,245,821  96 
72,902,221  82 
3,730,000  00 
150,000  00 

$6,859,845  34 
46,974,309  38 
74,411,431  48 
3,730,000  00 
150,000  00 

$129,839,557  37 
*Est.  123,000,000  00 

$132,125,-586  20 
=  Est.  125,000,000  00 

4i 

$829,142  73 

$857,391  61 

(*) 

3 

35 

35 

4 

4i 

4i 

3i 

35- 

$1,500,000  00 
1,166,000  00 
43,700,000  00 
10,454,888  77 
86,6.30,000  00 
130,159,000  00 
8,715,000  00 
700,000  00 

$1,522,020  96 
1,166,000  00 
45,575,179  84 
10,512,159  76 
87,963,682  72 
132,735,737  75 
8,715,000  00 
700,000  00 

$283,024,888  77 
•Est.  263,073,277  34 

$288,889,781  03 
•Est.  267,975,033  13 

—  f 

Note  — ■  The  figures  shown  here  were  obtained  from  a  statement  furnished  by  the  Auditor  o 
Rapid  Transit  Costs  of  the  Transit  Commission. 
'  Outstanding  June  30,  1923. 

2  Represents  total  cash  reaUzed  from  sale  of  corporate  stock  and  corporate  stock  notes,  irrespective 
of  the  use  to  which  the  premiums  were  put. 

'Estimated  by  the  Auditor  of  Rapid  Transit  Costs  of  the  Transit  Commission  as  the  amount 
expended  on  lines  in  operation  June  30,  1925. 

•  The  amount  of  bond  and  stock  issues  applicable  to  portions  of  lines  in  operation  under  Con- 
tracts 3  and  4  has  been  estimated  by  the  Division  of  Statistics  on  the  basis  of  expenditures  and 
cash  realized. 

•  Included  in  the  amounts  estimated  under  Contracts  3  and  4. 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling  corporations),  June  30,  1925  : 
(F)  Capitalization  affected  by  the  issue  and  retirement  of  securities  during  year. 


CoifPANT  AND  Issue 


Amount  of 


Issue 


Retirement ' 


Reason  for  issue  or  retirement 


Capital  Stock 
New  York  Railways  Co. . . . . 
New  Yorlc  Railways  Corp. . . 


>$1,447,069  16 


$17,495,060  00 


Sixth  Avenue. 


300,000  00 


Brooklyn  City  

Funded  Debt ' 
Interborough  Rapid  Transit: 

First  and  refunding,  53-year  5% 
gold  bonds  


4,000,000  00 


Three-year  secured  convertible  7% 
gold  notes  

Ten-year  secured  convertible  7% 
gold  notes  


676,000  00 
12,300  00 


11,070  00 


Equipment  Trust  Certificates,  Ser- 
ies A,  6%  

Equipment  Trust  Certificates,  Ser- 
ies B,  6i%  

Equipment  Trust  Certificates,  Ser- 
ies C,  6%   


280,000  00 
450,000  00 


2,850,000  00 


Manhattan  Railway: 

Bond  certificates,  4's  

42d  St.,  Manh.  &  St  N.  Ave. 

First  Mortgage,  30-year  5%  gold 

bonds  

New  York  Railways  Company ' 

First  real  estate  and  refunding 
mtge.  golds,  30-year  4's  

Adjustment  mortgage  30-year  in- 
come 5's  

Columbus  &  Ninth  Ave.  R.  R., 
first  mtge.  100-year,  5's  

Lex.  Ave.  &  Par.  Fy.  first  mtge., 
100-year  .5's  

Central  Crosstown  R.  R.,  first 

mtge.,  40-year  6's  

New  York  Railways  Corp. 

Sixth  Avenue  purchase  mtge.,  40- 
year  gold  bonds,  5%  

Central  Crosstown  purchase  mtge. 
1.5-year  gold  bonds,  6%  

Prior  lien  mtge.  40-year  gold  bonds. 
Series  A,  6%  

Forty-year  Income  gold  bonds,  6% 
Broadway  fSurface  R.  R. 

First  mtge.,  40-year  5s  


f  Retired  and  issued  under  Plan  of  Re- 
\    organization;  see  abstract  of  returns. 

Reduction  of  par  value  of  20,000  shares 
of  Capital  Stock  outstanding  to 
$1,700,000,  or  from  $100  to  $85  per 
share,  as  per  certificate  of  reduction 
filed  April  28,  1925,  with  the  Secretary 
of  State. 

Issued  Sept.  30,  1924  as  Stock  Dividend. 


Reacquired  and  deposited  in  Sinking 
Fund. 

f  Part  of  issue  autliorized  under  Plan  of 
I  Readjustment,  dated  May  1,  1922 
]  to  retire  the  three  year  secured  con- 
(    vertible  7%  gold  notes. 

Paid  during  year. 

Paid  during  year. 

Issued  for  purchase  of  150  steel  motor 
cars. 


60  00 

700,000  00 

18,063,539  75 
30,609,487  44 
3,000,000  00 
5,000,000  00 
[250,000  001 


Retired. 


Reacquu-ed  and  retired. 


300,000  00 

200,000  00 

2,500,000  00 
20,685,472  00 


Retired  and  issued  under  Plan  of  Re- 
organization; see  abstract  of  returns. 


1,500,000  00 


Matured  July  1,  1924,  but  unpaid.  (Held 
by  Broadway  &  7th  Avenue  and  there- 
fore included  in  Div.  D  of  this  table.) 


Note. —  For  changes  during  the  year  in  amount  of  certificates  of  indebtedness  outstanding 
and  in  other  permanent  debt  (imfunded  in  form)  owing  to  system  companies,  see  Div.  D  of  this 
table;  for  amount  of  Rapid  Transit  Railroad  bonds  of  the  City  of  New  York  issued  to  June  30, 
192.''),  see  Div.  E  of  this  table. 

'  F"unded  debt  which  matured  during  the  year  but  was  unpaid  at  June  30,  1925,  is  also  included 
in  this  column.    See  general  note,  first  page  of  Div.  C  of  this  table. 

'  See  note  2  on  first  double  page  of  Div.  B  of  this  table. 

'  Receiver's  Certificates  of  the  Second  Avenue,  matured  Oct.  1,  1919,  are  included  in  1925  in 
Div.  C  of  this  table  as  the  outstanding  funded  debt  of  that  Company. 
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TABLE  XX.    Capitalization  (stocks,  bonds  and  notes  to  controlling  corporations),  June  30,  1925: 
(F)  Capitalization  affected  by  the  issue  and  retirement  of  securities  during  year  —  Concluded. 


Company  and  Ibshk 


Funded  Debt  —  Cniiduded 
Twenty-third  Street  Railway  - 

Improvement  and  refundinp;,  50- 
year  5%  bonds  


Broadway  &  Seventh  Avenue: 

First  consolidated  mortga<;e,  50- 
year  S'; t  bonds  


Eightli  Avenue: 

Farmer's  Loan  &  Trust  Co.,  .5-ycar 

6%  bonds  

Farmer's  Loan  &  Trust  Co.,  4-year 

5%  bonds  

Registered  5-year  6%  bonds  

Certificates  of  indebtedness,  10 

year  6%  


Brooklyn,  Queens  Co.  &  Sub.: 

Jamaica  &  Brooklyn,  First  mtge., 
40-year  5%  

Coney  Island  &  Brooklyn: 

First  consolidated  mtge.,  50-year 

bonds.  

South  Brooklyn: 

Prospect  Park  &  Coney  Island,  40- 
year  6%  first  mtge.  bond  

Brooklyn  City: 

First  Consol.  mtge.  50-year  5's . 


Equipment  Trust  gold  certificates, 
cor 

0/0  


N.  Y.  &  Queens  Co.: 

Newtown  Ry.  Co.  30-year  5% 

bonds  

Flushing  &  College  Pt.,  30-year  5% 

bonds  

Safety  car  trust  notes,  5-year  6's. . 
Long  Island  Electric: 

First  mtge.  .30-year  5%  bonds .... 
Richmond  Light  &  R.  R.: 

First  and  collateral  trust  mtge., 
50-veaf  4's  


Equipment  obligations,  10-year  6% 
Equipment  trust  certificates,  61%. 


City  of  New  'V'ork,  Dept.  of  Plant  and 
Structures: 
General  Fund  


Amov'nt  of 


Issue 


$2,8.50,000  00 


1,627,000  00 


3,750,000  00 


150,000  00 


1,266  37 


Retirement ' 


$8,000  00 


800,000  00 

100,000  00 
645,700  00 

35,500  00 


229,000  00 


52,000  00 


1,000  00 


150,000  00 


50,000  00 
8,760  00 


600,000  00 


4,000  00 


7,000  00 
25,000  00 


Reason  for  issue  or  retirmcnt 


Reacquired  and  deposited  in  Sinking 
Fund. 


Respondent  acquired  in  exchange, 
$1,000,000  of  their  own  First  Mortgage 
bonds  and  the  following  underlying 
bonds  of  New  York  Railways  Corp.: 
B'way  Surface  R.  R.  First  Mtge.  5% 
bonds,  $1,500,000,  and  South  Ferry 
R.  R.  First  Mtge.  5%  bonds,  $350,000. 


Respondent  wiped  out  its  entire  funded 
debt  with  proceeds  from  sale  of 
property. 


Reacquired  and  deposited  with  Guaranty 
Trust  Co.,  Trustee. 


Reacquired. 


Reacquired  and  cancelled. 

Reacquired  in  1924  under  agreement 
relative  to  disposition  of  Guaranty 
Fund;  deposited  in  1925  with  Brooklyn 
Trust  Co.  as  collateral  to  secure  loan. 

Issued  January  15,  1925  for  purchase  of 
335  new  cars. 


Matured  Dec.  1.  1924. 

Matured  April  30,  1925. 
Paid  off  during  year. 

Matured  June  1,  1925. 


Held  by  Guaranty  Trust  Co.  against 
fractional  scrip  outstanding,  returned 
to  treasury  during  year.  mum 
Paid  off  during  year.  ^ 
Issued  balance  of  $250,000  authorized  by 
commission,  March  25,  1924;  paid  off 
portion  of  $100,000  issued  in  1924. 


Money  used  from  various  approproa- 
tions  of  the  regular  departmental  funds 
and  chargeable  against  railro.id  opera- 
tion." 


*  Funded  debt  which  matured  during  the  year  but  was  unpaid  at  June  30,  1925,  is  also 
included  in  this  column.    See  general  note,  first  pat^e  of  Dii-.  C  of  this  table. 

*  Under  the  Plan  of  Reorganization,  certain  matured  bonds  of  23rd  Street  Ry.  were  extendc^l, 
as  follows : 

Debenture,  20-year  S's,  matured  Jan.  1,  1906  (included  in  1924  in  Div.  D  of  this 
table)  *150,000. 

First  mtge.,  35-year  6'8,  matured  Jan.  1,  1909  (included  in  1924  in  Div.  D  of  tliii 
table)  {250,000. 


STREET  RAILWAY  COMPANIES 

Year  ended  June  30,  1925 


Corporate  Organization,  Important  Changes,  Etc. 

(Individual  companies  in  alphabetical  order) 
Tabulations  of  Returns 

(A  topical  index  of  the  tables  appears  on  the  next  page;  for 
complete  list,  see  Table  of  Contents.) 

[4571 


STREET  RAILWAY  COMPANIES 


Most  of  tlie  statistical  and  accoumin"  data  included  in  tlie  reports  of  the 
traction  companies  operating  in  New  York  City  are  contained  in  tlie  tables 
listed  below.  The  formal  abstracts  are  coiiceriied  chiefly  with  changes  during 
the  year,  and  they  are  generally  limited  to  tlie  following  headings,  viz., 

Corporate  organization  " 
1  iitercorporate  relat ionshi p 
Important   changes   during    tlie  year 
l'"ixed  capital  changes 
Corporate  surplus  or  deticit 
Power  bought,  sold  or  exclianged 

The  arrangement  of  the  tables  in  Chapter  II  according  to  topics  is  as 
follows : 

Uescriptiun  of  Road  and  Equipment 
Track  Mileage,  Table  I 

(For  detail  of  track,  see  abstracts  in  Annual  Re])ort  1917,  vol.  IT.) 
Cars,  Table  II 

Operating  Statistics 

Power  Produced  and  Used,  Table  III 
Car  Movement,  Table  IV 
Passenger  Movement,  Table  V 

Car  and  Passenger  ^lovement  by  Months,  Table  VI 

Car  and  Passenger  Movement  by  Routes,  Table  VII 

Operating  Ratios,  Table  VIII 

Casualties,  Table  IX 

Accident  and  Damage  Claims,  Table  X 

Employees  and  Wages,  Table  XI 

Income  Statement 

Income  Account,  Table  XV 
Operating  Revenues,  Table  XII 
Operating  Expenses,  Table  XIII 
Taxes,  Table  XIV 
Damage  Claims,  Table  X 

Assets  wnd  Liabilities 

Balance  Sheet,  Table  XVI 

Fixed  Capital  at  Close  of  Year,  Table  XVII 

Investments,  Table  XVIII 

Reserves,  Table  XIX 

Securities,  Table  XX 


*  For  corporate  history,  reference  should  be  made  to  the  Documentary  History 
constituting  volume  V  of  the  1913  Annual  Report, 
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NOTE  REGARDING  DEPRECIATION  ACCOUNTS 


The  Uniform  Systpiii  of  Accounts  prescribcil  liy  the  Commission  for  street  rail- 
way companies  provides  that  operating  expenses  shall  include  under  the  head  ot 
maintenance  the  estimated  amount  of  <-apital  consumed,  wliich  is  defined  as  "the 
amount  estimated  to  l)e  necessary  to  cover  such  wear  and  tear  and  obsolescence 
and  inadequacy  as  have  accrued"  during'  the  fiscal  period.  Until  otherwise  ordered, 
such  estimated  dctei'ioi-ation  is  hascd  mi  a  rule  determined  hy  tlie  accounting  cor- 
poration and  tileil  witli  the  Conimission.  From  the  total  estimated  deterioration 
during  the  period,  tliere  is  deducted  the  actual  amount  expended  in  repairs,  and 
the  remainder  is  charged  to  depreciation  or  credited  if  tlie  actual  amount  expended 
for  repairs  exceeds  the  estimated  deterioration.  Tliree  depreciation  accounts  have 
l)een  provided  in  operating  expenses.  "Depreciation  of  Way  and  Structures," 
Depreciation  of  Equipment,"  and  "General  .Amortization"  :  amounts  charged  to  these 
accounts  are  concurrently  credited  to  the  account  ".\ccrued  Amortization  of  Capi- 
tal." the  official  title  of  the  depreciation  reserve. 

Under  paragrapli  30.  where  the  term  "amortize"  is  first  used  in  the  accounting 
order,  there  appears  the  following  explanatory  note  : 

"Note. — By  "amortization"  of  any  diarge  or  credit  is  meant  its  gradual 
extinction.  The  word  is  l)roader  tlian  the  word  "depreciation."  since  the  latter 
is  restricted  ordinarily  to  tangible  property.  Tlie  word  "depreciation"  also 
imports  more  of  the  idea  of  fluctuating  value  and  is  complicated  somewhat  with 
the  question  of  cost  of  replacement  a\  market  |irices.  Because  it  is  considered 
unnecessary  in  connection  with  the  gradual  consumption  or  expiration  of  life  of 
capital  to  "consider  the  question  of  cost  of  replacement  until  the  replacement  is 
actually  made,  at  ■which  time  the  cost  of  replacement  is  duly  charged  to  the 
appropriate  account,  and  because  provision  is  necessary  for  the  gradual  extinction 
of  certain  charges  (such  as  those  for  some  kinds  of  capital,  those  for  extra- 
orcMnary  casualties,  for  discount  on  debt,  etc.),  to  which  the  term  "depreciation" 
does  not  well  apply,  it  is  considered  advisable  to  use  the  term  "amortization"  in 
connection  with  the  extinction  of  such  diarges.  and  of  certain  corresponding  credits, 
such  as  premiums  on  debt  outstanding." 

The  text  of  the  depreciation  accounts  is  as  follows  : 

(T30.)     DEPRECIATION  OF  WAV  AND  STRUCTURES. 

Each  month  the  sum  of  the  amounts  cliarged  for  that  month  to  the  foregoing 
repair  accounts  in  Maintenance  of  Way  and  Structures  shall  be  compared  with  tlic 
amount  estimated  to  be  necessary  to  cover  such  wear  and  tear  and  obsolescence 
and  inadequacy  as  have  accrued  during  the  month  on  all  way  and  structures  of 
the  accounting  corporation.  If  the  estimated  deterioration  exceeds  the  total  re- 
pairs, the  account  "Depreciation  of  Way  and  Structures"  shall  be  debited  and 
the  reserve  account  "Accrued  Amortization  of  Capital"  shall  be  credited  with  an 
amount  equal  to  the  excess.  If  the  sum  of  the  repairs  exceeds  the  estimated 
deterioration,  the  account  "Accrued  Amortization  of  Capital"  shall  be  debited  and 
"Depreciation  of  Way  and  Structures"  credited  with  an  amount  equal  to  the 
excess.  Where  capital  is  substantially  continuous,  such  as  tracks,  and  can  not  be 
satisfactorily  individualized,  the  capital  shall  be  kept  in  efficient  operating  con- 
dition through  repair,  and  the  renewals  and  replacements  of  parts  thereof  shall  be 
considered  repairs.  In  the  case  of  buildings,  towers,  bridges,  trestles,  and  other 
separate  structures  capable  of  being  readily  individualized,  charges  to  this  account 
must  be  sufficient  to  provide  (in  respect  of  such  capital)  in  the  account  "Accrued 
Amortization  of  Capital"  by  the  time  such  structures  go  out  of  service  a  reserve 
equal  to  the  original  cost  thereof,  less  salvage,  to  which  account  such  original 
cost,  less  salvage,  may  be  cliarged.  except  as  provided  in  account  (No.  ,S  100) 
"Fixed  Capital,  December  31,  1908." 

Note. — Until  otherwise  ordered  the  "amount  estimated  to  be  necessary  to  cover 
such  wear  and  tear  and  obsolescence  and  inadequacy  as  have  accrued  during"  any 
month  shall  be  based  on  a  rule  determined  by  the  accounting  corporation.  Such 
rule  may  be  derived  from  a  consideration  of  the  said  corporation's  history  and 
t-xperience  during  the  preceding  five  years  and  the  accrual  ma.v  be  on  the  basis 
of  revenue  car-miles.  Whatever  may  be  its  basis  such  rule  and  a  sworn  state- 
ment of  the  facts  and  expert  opinions  and  estimates  upon  which  it  Is  based  shall 
be  filed  with  the  Public  Service  Commission  on  or  before  Julv  1.  1909  :  each  amend- 
ment of  such  rule  and  a  sworn  statement  of  the  facts  and  expert  opinions  ana 
estimates  upon  which  such  amendment  is  based  shall  be  filed  with  the  Public 
Service  Commission  before  it  is  used  by  the  accounting  corporation,  and  shall 
show  the  date  when  it  is  to  be  effective.  .Such  rules  and  statements  shall  be  filed 
upon  sheets  SVi  x  11  inches  or  9%  x  12  inches  and  shall  be  entitled  "Rule  of  the 
(here  naming  "the  accounting  corporation)  concerning  Depreciation  of  Way  and 
Structures." 

(Uniform  System  of  Accounts  for  Street  and  Electric  Railways,  page 


[4611 


4G2 
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(760.)  DEPRECIATION  OF  EQUIPMENT 
Each  month  the  sum  of  the  ainounts  charged  for  that  month  to  the  foregoing 
repair  accounts  in  Mainlcnauce  of  Equipment  sliall  l)e  compared  with  the  amount 
estimated  to  be  necessary  to  cover  siicli  wear  and  tear  and  obsolescence  and  inade- 
quacy as  have  accrued  during  the  month  on  all  equipment  of  the  accounting  cor- 
poration. If  the  estimated  deterioration  exceeds  the  total  repairs,  the  account 
"Depreciation  of  E(iuipment"  shall  be  del)ited  and  the  reserve  account  "Accrued 
Amortization  of  f'apital"  credited  with  an  amount  equal  to  the  excess;  if  the  sum 
of  the  repairs  exceeds  the  estim.-iteil  deterioration,  the  account  "Accrued  Amorti- 
zation of  Capital"  shall  be  deliited  and  "Depreciation  <jf  Equipment"  credited  with 
an  amount  equal  to  the  excess.  The  net  amount  charged  (or  credited)  to  this 
account  for  any  month,  and  concurrently  I'redited  (or  charged)  to  the  reserve 
account  "Accrued  Amortization  of  Capital,"  must  be  sufficient,  except  as  provided 
in  the  account  (No.  S  IIKI)  "Fixed  Capital,  December  31,  1008,"  to  provide  in  that 
account,  in  respect  to  the  several  items  of  equipment  by  the  time  such  items  go 
out  of  service,  a  reserve  equal  to  the  original  cost  tliereof,  less  salvage.  When  any 
capital  is  retired  from  service  the  amount  (estimated  if  not  l<nown)  originally 
charged  to  a  capital  account  in  respect  thereof  shall  be  credited  to  such  capital 
account,  and  (except  as  provided  in  the  account  "Fixed  Capital,  Dec.  .31,  1908") 
the  original  money  cost  of  such  capital  less  salvage,  if  any,  shall  be  charged  to  the 
account  "Accrued  Amortization  of  Capital",  any  necessary  adjusting  entry  beinit 
made  in  the  proper  account  under  "(,'orporate  Suri)lus  or  I)eficit." 

Note. — Until  ottierwise  ordered  the  "amount  estimated  to  be  necessary  to  cover 
such  wear  and  tear  and  obsolescence  and  inadequacy  as  have  accrued  during"  an.v 
month  shall  be  based  on  a  rule  determined  by  the  accounting  corporation.  Such 
rule  may  lie  derived  from  a  consideration  of  the  said  corporation's  histor.v  anil 
experience  during  tlii'  preceding  five  years  and  the  accrual  may  be  on  the  basis  of 
revenue  car-miles.  Whatever  may  be  its  basis  such  rule  and  a  sworn  statement  of 
the  facts  and  exiiert  opinions  and  estimates  upon  which  it  is  based  shall  be  (ilecl 
with  the  Public  Service  Commission  on  or  before  .July  1,  1909  ;  each  amendment  of 
such  rule  and  a  sworn  statement  of  the  facts  and  expert  opinions  and  estimates 
upon  which  such  amendment  is  based  shall  be  filed  with  the  Public  Service  Com- 
mission before  it  is  used  by  the  accounting  corporation  and  shall  show  the  date 
when  it  is  to  he  effective.  Such  rules  and  statements  shall  be  filed  upon  sheets 
Sy>  X  11  or  9%  X  12  inclies  and  shall  be  entitled  "Rule  of  the  (here  naming  the 
accounting  corporation)  concerning  Depreciation  of  Equipment." 

(Uniform  System  of  Accounts  for  Street  and  Electric  Railways,  p. 

(SS42.)     GENERAL  AMORTIZATION 

Charge  to  this  .account  at  the  close  of  each  fiscal  period  and  credit  to  the 
account  "Accrued  Amortization  of  Capital"  sucli  amount  as  is  attributable  to  the 
period  in  respect  of  amortization  of  intangible  capital  not  assignable  to  Mainte- 
nance of  Way  and  SIructures  or  to  Mainlenance  of  Equipment.  This  includes  such 
matters  as  amortizalion  of  limited  franchises,  amortization  of  organization,  etc 
which  shall  be  based  <in  ruli'  to  he  lileil  wilh  Public  Service  Commission  on  or 
before  July  1,  1909. 

(Uniform  S.vstem  of  .Neeounls  for  Slreel   iiiid   i'',lechic  Railways,  p.  OS.  I 

(374.)  ACCRUED  AMORTI/.VTION  OF  CAPITAL 
Credit  to  this  account  such  amounts  as  are  ctiarged  from  time  to  lime  to 
"Operating  Expenses",  or  otlwr  accounls  to  cover  depreciation  of  way  and 
structures,  deprecialion  of  I'quipmenI,  and  oilier  amortization  of  capital.  When 
any  capital  is  retired  from  service,  tlie  original  money  cost  thereof  (estimated  if 
not  known,  and  where  estimated,  that  fact  and  the  facts  upon  which  the  basis  is 
estimated  shall  be  slated  in  the  entry),  less  salvage,  shall  (except  as  provided  in 
the  account  "Fixed  Capital,  December  31,  1908")  he  charged  to  this  account.  The 
amount  originally  entered  or  contained  in  the  charges  to  any  capital  account  in 
respect  of  such  capital  so  going  out  of  service  shall  be  credited  to  such  capital 
account,  and  an.v  necessary  ad.iusting  entry  made  to  the  appropriate  sub-account 
under  the  account  "Corporate  Surplus  or  Deficit." 

(Uniform  System  of  .\ccounls  for  Slreel   and   Electi-ic  Railways,  p.  31.1 
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BELT  LINE  RAILWAY  CORPORATION 

Incorporated  December  24,  1912,  as  successor  to  The  Central  Park,  North 
and  East  River  Railroad  Company. 

The  Tliird  Avenue  Railway  Conii)any  controls  the  respondent  through 
ownership  of  the  capital  stock  acquired  August  4,  1913. 

Important  Changes  during  Year. —  Decrease  in  track  mileage  as  follows: 

B'lrst  All 

track  track 

Removal  of  crossing  at  42d  Street                                  0.027  0.054 

Removal  of  3  B.  O.  curves  into  Car  House   0.104 

E.  I4th  St.,  Ave.  C  to  Ave.  B                                       0.140  0.293 


Total                                                                     0.167  0.451 

No  new  powers  or  francliises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  190S. 

Additions  Retirments 

TiTi  E  OF  Account                                  during  year  during  ycnr 

Grading    i $36,986  04 

Ties    1     1,887  48 

Rails,  rail  fastenings,  and  joints   i  20,660  97 

Special  work    i  31,975  00 

Track  laving  and  surfacing   i  12,151  84 

Paving    '.   1  46,546  80 

Underground  construction    $363  63   

Underground  conduits    12,469  30   

Shops   and    car-houses   15,403  91   

Revenue  cars    6,925  48 

Electric  equipment  of  cars   6,153  52 


Total    $28,236  84      $lfi3,287  13 


Power  Bought. — From  Third  Avenue  Railway  Company,  D.  C.  2,201,248 
kw.  hrs.,  at  1.52  cents  per  kw.  hr.,  $33,501.89,  charged  to  operating  expenses. 

Corporate  Deficit 

Deficit  at  beginning  of  year   $428,703  64 

Xet  corporate  loss  for  year   38,048  53 

Property  retirements    98,979  18 

Deficit.  June  30,  1925   .$565,731  35 


Officers. — President,  S.  W.  Huff;  Vice-President,  L.  Sutlierland;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage; 
Assistant  Treasurer,  F.  Kessel ;  Auditor,  \V.  Farrington :  General  Counsel, 
A.  T.  Davison :  Claim  Agent,  J.  W.  Yenson ;  General  Superintendent,  W.  E. 
Thompson;  General  Purchasing  Agent,  C.  Witzel. 

Directors.— G.  W.  Davison,  S.  W.  Huff,  A.  Iselin,  Jr.,  J.  W.  Flatten,  W.  E. 
Roosevelt,  A.  S.  Webb,  J.  M.  .Jarvie,  A.  R.  Horr,  H.  Palagano. 

Main  Business  Office.— iZ^G  Third  Avenue,  New  York.  N.  Y. 

Report  verified  by  S.  W.  Huff,  President.  September  28,  1925. 


'  On  account  of  retirement  of  property  on  First  Avenue. 
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THE  BLEECKER  STREET  AND  FULTON  FERRY  RAILROAD  COMPANY 

(OPKIiATKl)    TNDET!  A(iUEEMENT) 

Oifraiiizi'd  Docoiiibcr  12,  1864.  Lrased  to  Twenty-third  Street  R;iihvay 
Company  January  10,  187().  for  99  years.  Through  a  number  of  transactions 
the  lease  passed  to  New  York  Railways  C'ompany,  which  operated  the  prop- 
erty as  lessee  on  a  fixed  rental  basis  >intil  midnight  of  March  12,  1925  and 
from  March  13  to  April  30,  1925,  under  so-called  Operating  Agreement.  At 
the  present  time  New  York  Railways  Corporation  is  operating  the  property 
under  this  agreement.  It  should  be  noted,  however,  tluit  at  June  30,  1925 
the  actual  agreements  had  not  yet  been  drawn  up.  and  final  accounting  for 
results  of  operation  of  this  subsidiary  had  not  yet  been  made.  Stock  control 
is  lield  by  New  York  Railways  Corporation  which  acquired  a  majority  of 
the  issue  on  April  30,  1925  under  the  Reorganizatimi  Plan. 

Irnporlavt  CliaDf/c/s  dtiring  Year. — See  Corporate  History  in  preceding 
paragraph.    No  new  ])owers  or  franchises  were  acquired. 

Fixed  Capital  Chnngris  during  Yeai\ — None. 

Corporate  t^iirpliiK. — Credit  balance  at  beginning  of  year,  $98,899.08;  credit 
Iialance  June  30,  1925,  .$98,874.68.  These  amounts  exclude  $90,435.48,  rental 
not  paid  by  lessee  (1%  jier  cent  ])er  annum  upon  the  $900,000  capital  stock, 
for  period"from  July  1,  1918  to  March  12,  1925),  and  $3,719.35,  allowance 
for  corporate  expenses  (January  1,  1919  to  March  12,  1925  at  $000  per 
annum ) ,  which  amounts  do  not  appear  upon  the  Company's  books. 

Officers. —  President,  J.  J.  HefTernan;  Vice-President,  John  R.  Mont- 
gomery; Secretary  and  Assistant  Treasurer,  F.  T.  Armstrong;  Treasurer  and 
Assistant  Secretary,  Ilearn  W.  Streat;  Auditor,  G.  V.  Owen;  General 
Attorney,  James  L.  Quackenbush. 

/)i?-cc/o)-.s.— Charles  H.  Platner,  J.  J.  HefTernan,  Hearn  W.  Streat,  F.  T. 
Armstrong,  .lohn  R.  ^lonlgomery.  John  Candler  Cobb,  Charles  P.  Howland, 
S.  Bruce  Smart. 

Main  Busiiic.ts  Office. —  No.  021  Broadway.  Now  York  City. 

Report  verified  by  Hugh  .7.  Sheeran.i  President,  October  3,  1925. 

BRIDGE  OPERATING  COMPANY 

(Not  Opehatkd) 

Organized  May  21,  lildl,  and  incorporated  July  29,  1904.  Stock  control 
lias  been  held  jointly  by  tlic  New  Yoi'k  Railways  ('oini)any  and  the  Brooklyn 
Rapid  Transit  Co.  (now  The  Urookl  vn-Maiijial  t  an  Transit  Corporation), 
each  of  which  holds  $50,000. 

[The  company  liad  permits  for  o|)eiatioii  over  the  Williamsburg  Bridge 
and  such  operation  was  carried  on  through  the  Brooklyn  Heights  Railroad 
Co.  as  operating  agent.  The  last  permit  having  expired  ]\Iay  31,  1920,  that 
agreement  was  discoTitinued.  and  thereafter  operation  was  carried  on  to 
December  1.  1923,  under  the  name  of  tlie  Williamsburg  Bridge  Line  in  which 
the  Bridge  Operating  Co.  had  no  inteiest.  Since  December  1,  1923,  the  opera- 
lion  of  local  cars  oyer  the  Willianislinrg  Bridge  has  been  carried  on  by  the 
Department  of  Plant  and  Structures  of  the  City  of  New  York,  which  files 
no  report  covering  such  operation  with  the  Commission.] 

I inporiavt  Clwiiprs  during  Year. —  None. 

Fixed  Capital  Changes  during  Year. —  None. 

Corporate  Deficit. —  Deficit  at  beginning  of  year.  $120,957.51  ;  net  corpiuate 
income  for  year,  $3,730.28;  deficit,  June  30,  1925.  $123,227.23. 

Officers. —  President,  T.  S.  Williams;  Vice-President,  W.  Ijcon  Peppermaii: 
.Assistant  Treasurer,  1".  S.  Richards;  Auditor,  Frank  Saniuelson. 

Directors. —  G.  D.  Yeomans,  T.  S.  Williams,  W.  Leon  Pepperman,  F.  T. 
Wood,  Ralph  Norton.  One  vacancy.  Terms  expired  January  31,  1920  but 
no  election  of  Directors  has  been  held  since. 

Main  ISiiitiiiess  Office. —  85  Clinton  Street,  Brooklyn,  N.  Y.,  and  621  Broad- 
way, New  York  City. 

Report  verified  by  F.  S.  Richards,  Assistant  Treasurer,  October  2,  1925. 


'  Hugb  J.  Sbeeran  was  elected  President  in  place  of  J.  J.  Heffernan,  July  30,  1923. 
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BROADWAY  AND  SEVENTH  AVENUE  RAILROAD  COMPANY 

Operated  tnoek  Agreement  (i.n  Recet\-ehsiiip) 

Iiicori)oratc(l  ilay  2(i,  1864.  Leased  to  Hoiiston,  West  Street  and  Pavonia 
I'env  Railroad  Company  on  May  13.  ISOO.  On  December  12.  1893  the  lessee 
«as  oonsolidati'd  into  the  Metro))olitan  Street  Railway  Company,  the  latter 
lieincr  succeeded  .lanuary  1.  1912  hy  the  Xew  York  Railways  Company, 
which  operated  this  coni])any"s  ])roperly  (for  whicli  a  Receiver  was  appointed 
on  September  :'().  1919)  as  lessee  on  a  fixed  rental  basis  until  midnight  of 
■lannary  I.").  1924.  and  until  .Ai)ril  .'id.  192.")  under  so-called  Operating  Agree- 
ment. At  the  present  time  Xew  York  Railways  Cor])()ration  is  ojierating 
the  i)roperty  nnder  this  agieement.  It  should  be  noted,  however,  that  at 
•Tune  30,  192.")  the  actual  agreeuirnts  liad  not  yet  been  drawn  up.  and  final 
a<'Coiinting  for  results  of  o])eration  of  this  subsidiary  had  not  yet  been 
made.  Stock  control  is  held  by  New  York  Railways  Corporation,  which 
ac()\iired  a  majoritv  of  the  issue  on  Ai)nl  30.  192.")  under  the  Reorganization 
Plan. 

Important  Changes  diirinn  Yrar. —  See  Corporate  History  in  preceding 
jiaragraph. 

Issued   $2.8.50.000.    First    consolidated    mortgage  bonds    in  exchange 

for  the  following:  First  mortgage  n%  bonds.  .$1,000,000;  Broadway  Surface 
Railroad  Company.  First  mortgage  5%  bonds,  .$1,500,000;  and  South  Ferry 
Railroad  Company,  First  mortgage  5%  bonds,  $3.50,000.  Acquired  $.500,000, 
First  mortgage  .5%  bonds;  $783,000.  Seventh  Avenue  Hotel  corporation, 
bond  and  mortgage,  dated  June  i5.  192.5.  due  January  1.  1927;  $1,848,000, 
•Teremiah  F.  Donovan  bonds  and  mortgages  dated  June  5,  192.5,  due  June  .5, 
1929.    Demand  notes,  $386,095.20.  with  interest,  were  issued. 

Effective  July  12,  1924,  Job  E.  Hedges  resigned  and  Hugh  J.  Sheeran 
was  appointed  Receiver.  On  August  1.  1924  the  following  changes  took 
place  in  the  officers  for  Receiver:  F.  B.  Gordon  succeeded  H.  J.  Sheeran  as 
Secretary;  J.  S.  Dunham  succeeded  J.  M.  Burnett  as  Assistant  Treasurer; 
W.  Leon  Peppernian,  Treasurer,  .T.  A.  McGurgan,  Assistant  Treasurer  and 
Frank  Hedley.  General  Manager,  resigned.  \V.  G.  Strait  was  appointed 
Purchasing  .\gent  and  General  Storekeeper.  On  July  16.  1924.  Cotton  and 
I'ranklin  succeeded  \Yinthrop  and  Stimpson  is  General  Counsel. 

Xo  new  ])Owers  or  franchises  were  acquired. 

"  Fiored  CapitaJ.  December  31.  1908." — Retired  during  Year: — Car  barn 
propertv  at  Seventh  Avenue.  50th  to  51st  Street,  New  York  Citv,  sold, 
.$2,202.1.33.55. 

Corporate  i>'iirphi.i 

Deficit  at  beginning  of  year   i  $232,857  44 

Net  corporate  loss  for  year   318,488  82 

Interest  at  5%  accrued  on  $1,. 500.000  First  Mortgage  5% 
bonds  from  Sept.  20,  1919  to  May  31.  1923  as  awarded 
under  Decree  of  Foreclosure  dated  May  31,  1923  and 
Interest  at  0%  on  said  award  from  date  of  Decree  to  .Tunc 
30,  1924    390,739  73 

Total  debits    .$942,085  99 

Net  proceeds  realized  from  sale  of  50th  Street  Car  Barn 
properly    .$3,509,357  14 

Leas  Estimated  cost  of  50th  Street  Car  Barn 

property    retired    2,002,133  55 

Profit   on    sale   1,507,223  95 

Credit  balance,  June  30,  1925   J  $.565, 137  60 


'  These  amounts  exclude  $1,110,403.23  rental  not  paid  bv  lessee  (10  per  cent,  per 
annum  on  $2,100,000  capital  stock,  from  Oct.  1,  1918  to  "Jan.  15.  1924),  which  is 
not  reflected  on  the  books  of  the  Company. 
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Broadway  and  Seventh  Avenue  Railroad  Company 

Officers. —  President,  J.  J.  Hetfei  iiau ;  Vice-President,  Joliii  R.  Mont- 
gomery; Secretary  and  Assistant  'rreasiiror,  V.  T.  Armstrong;  Treasurer 
and  Assistant  Secretary,  Ileiirn  W.  Streat ;  Auditor,  G.  V.  Owen;  General 
Attorney,  James  L.  Quackenljusli. 

Officers  appointed  by  Receivei-.  Hugli  J.  Slieeran:  Secretary,  F.  B.  Gordon; 
Assistant  Treasurer,  J.  S.  lJuiiluuii;  Auditor,  G.  V.  Owen;  General  Counsel, 
Cotton  and  Franklin;  General  Attorney,  James  L.  Quackcnbusli ;  Purchasing 
Agent  and  General  Storekeeper,  VV.   G.  Strait. 

OirfY/ors.— diaries  H.  Platner,  .}.  J.  Iloffernaii,  Hearn  VV.  Streat,  F.  T. 
Armstrong,  John  R.  Montgomery,  lolin  Candler  Cobb,  Harrison  K.  Bird, 
Frank  D.  Pavey,  Charles  Howl'and. 

Mmn  niisiticss  Office. —  621  Broadway,  New  York  City. 

Report  verified  by  Hugh  J.  Sheeran,  Receiver,  October  3,  1925. 


THE  BRONX  TRACTION  COMPANY 

Lessor 

Incorjmrated  May  20.  1904,  as  a  consolidation  of  the  Suburban  Traction 
Company,  Van  Nest,  West  F'arms  and  Westchester  Traction  Company,  West 
Farms  and  Westchester  Traction  ('oiiipany,  Wakefield  and  Westchester  Trac- 
tion Company  and  Willia iiisbridge  and  Westchester  Traction  Company.  The 
Union  Railway  Company  of  New  York  City  controls  this  compan,v  through 
ownership  of  a  majority  of  its  stock,  and  operates  its  property  under  agree- 
ment dated  November  2,  1004. 

Important  Changes  during  Year. —  None. 

Fixed  Capital  Iv.s/allril  since  December  31,  1008 

Additions  Retirements 

TITLE  OF  AccoVNT                              (hiring  year  during  year 

Grading    $2,885  82   '. .  .  . 

Ties    255  00   

Paving    41  ,.3.30  70   

FiUgineering  and  superintendence   i  $22  50 


Total    $44,480  58  $22  50 


Expendilurcx  for  Principal  I'rojn  l.i. — Reconstruction  on  Morris  Park  Ave- 
nue from  Bronx-dale  Avenue  to  Williamsbridge  Road,  $2.3.103.49;  on  White 
Plains  Avenue  from  Morris  Park  Avenue  to  Bron.xdalc  Avenue,  $21,317.09; 
total,  $44,480.58. 

Corporate  Deficit. —  Deficit  of  beuiiining  of  year,  $105,772.03;  net  corpo- 
rate loss  for  year,  $l,2(i5.52;   deficit.  June  30,   1925,  $107,037.55. 

Officers. —  President,  S.  W.  Huff;  Vice-President,  L.  Sutherland;  Secre- 
tary, G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard ;  Treasurer,  A.  D.  Sage; 
Assistant  Treasurer,  F.  Kessel;  Auditor,  ^V.  Farrington;  General  Counsel, 
.\.  T.  Davison. 

Director.'^. —  H.  Bronner,  C!.  W.  Davison,  S.  W.  Ilull',  A.  Iselin.  Jr..  J.  W. 
Platten,  VV.  10.  Roosevelt.  J.  II.  Seaman,  L.  F.  Straus. 

MaAn  liusincss  Office. —  2390  Third  Avenue.  New  York  City. 
Report  verified  by  S.  W.  Hull',  President,  September  28,  1925. 


THE  BROOKLYN  AND  NORTH  RIVER  RAILROAD  COMPANY 

(Not  Oi'kkated) 

Incorporated  January  2,  1912.  The  company  is  controlled  jointly  through 
ownership  of  capital  stock  by  the  following  corporations:  The  Brookl,vn 
Heights  Railroad  Co.,   125  shares;  The  Nassa\i  Electric  Railroad  Co.,  125 

'  Adjustment  of  previous  period. 
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The  Brooklyn  and  North  River  Railroad  Company 
shares;  The  Coney  Island  and  Brooklyn  Railroad  Co.,  250  shares;  New  York 
Railways  Company,  2.)0  shares;  Third  Avenue  Railway  Co.,  250  shares. 

Impoi-tamt   Changes  during   Year. —  None. 

Fixed  Ga/pital  Changes  during  Year. —  None. 

Corporate  Deficit. —  Deficit  at  beginning  of  year,  $602,056.73;  net  corpo- 
rate loss  for  year,  .f!! 7,947.82 ;  deficit,  June  .'io",  192.''),  .$()20,004.55. 

Officer.'^. —  President,  Slaughter  HufV;  Vice-President,  Edward  A.  Maher, 
Jr.;  Secretary,  George  Keegan;  Assistant  Secretary,  Ralph  Norton;  Assistant 
Treasurer,  F.  S.  Ricliards;  Auditor,  G.  V.  Owen;  General  Attorney,  J.  L. 
(Juackenbush. 

Directors. —  Slaughter  \^'.  Huff.  Edward  A.  Maher,  .Jr.,  Alfred  T.  Davison, 
Tiniotliy  S.  Williams,  William  Siebert,  D.  A.  Marsh,  Geo.  D.  Yeomans, 
Lincoln  Van  Cott,  W.  Ix'on  Pepperman,  George  Keegan,  Ralph  Norton. 
One  Vacancj'. 

Main  Business  Office. —  621  Broadway.  New  York  City. 
Report  verified  by  S.  W.  Huff,  President,  October  7,  1925. 


THE  BROOKLYN  CITY  RAILROAD  COMPANY 

Incorjiorated  December  17,  185.3.  On  Febriiary  14,  1893,  the  Comjiauy 
leased  all  its  property,  franchises  and  other  rights  to  the  Brooklyn  Heights 
Hailroad  Company  for  a  term  of  999  years  from  June  6,  1893.  On  October 
18,  1919,  the  Company  resumed  operation  of  its  property,  returned  to  it  upon 
the  alnogation  of  the  lease. 

The  twenty  principal  stockholders  as  of  December  20,  1924  and  the  num- 
ber of  votes  to  which  they  were  entitled  were :  The  Mutual  Life  Insurance 
t^ompanv  of  New  York,  166.266;  Equitable  Life  Assurance  Society  of  the 
U.  S.,  62,121;  Brooklyn  Trust  Companv,  34,7301/3;  John  J.  Studwell  Trusts, 
33,666;  Irving  T.  Bush,  30,000;  David"  G.  Leggett,  26,666;  Whitehouse  and 
Company,  24,744%:  Robert  VV.  Goelet.  24.000;  Hayden,  Stone  and  Com- 
jiany,  2b,3734{. ;  White,  Weld  and  Company,  19,865;  Continental  Insurance 
Coii]pan\,  18.600;  Foster  and  Adams,  14,800%;  Greer,  Crane  and  Webb, 
14.700;  '\V.  A.  and  A.  M.  White.  14.400;  Dick  S.  Ramsey,  13,500;  U.  S.  Fire 
Insurance  Company,  10,066%;  Emily  A.  Watson,  10,666%;  Westchester  Fire 
Insurance  Companv,  10,000;  Estate  of  Ogden  Goelet,  9,333%;  and  Robert 
Goelet,  9,3331/5. 

Important  Cliaiigcs  diirini/  Year. —  Decreases  in  track  mileage  were  as 
follows:  Siding  on  Kent  Avenue  near  Broadway,  0.035  miles;  track  on 
Throop  Avenue  Ijctween  Park  Avenue  and  Floyd  Street,  0.000  miles  of  first 
track  or  0.120  miles  of  single  track;  total  decrease.  0.060  miles  of  first 
track  or  0.155  miles  of  single  track. 

l^ndei-  tlie  Commission's  Order  dated  .July  10,  1924  in  Case  2715.  the 
Brooklyn  City  Railroad  Company  was  authorized  to  issue  .$4,000,000  par 
value  additional  capital  stock,  the  same  to  be  applied  to  the  procuring  or 
acquisition  of  the  rolling  stock  owned  by  the  Brooklyn  City  Development 
Corporation. 

I'nder  the  Conimission's  Older  dated  January  10,  ]!)25  in  Case  2742,  the 
Brooklyn  City  Railroad  Company  was  authorized  to  issue  $3,750,000  Equip- 
ment Trust  5%  Gold  Certificates  Series  A,  the  proceeds  to  be  'applied  in 
payment  of  the  balance  due  on  the  purchase  price  of  335  new  type  surface 
cars  approximating  .$5,000,000.    The  certificates  were  sold  at  9G.1. 

Dissolution  of  Brooklyn  City  Development  Corporation. —  Through  the 
dissolution  of  the  Brooklyn  City  Development  Corporation,  the  Brooklyn 
City  Railroad  Company  which  owned  the  entire  capital  stock  of  $4,260,000, 
acquired  the  assets  of  the  dissolved  company,  including  rolling  stock  and 
miscellaneous  equipment  amounting  to  .$4,302,508.79.  Accrued  depreciation 
on  this  fixed  capital  amounted  to  $238,070.78.  These  amounts  together 
with  certain  current  assets  and  liabilities  in  liquidation  were  taken  on  the 
books  of  the  Brooklyn  City  Railroad  Company,  which  at  the  same  time 
wrote  off  its  investment  in  capital  stock  of  $4,260,000. 
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The  Brooklyn  City  Railroad  Company 

Dividends  were  deelareil  (luring  the  \ear  as  follows:  2'/,%  ($300,000)  on 
August  12,  1!)24,  |)ayahle  Septeniher  2,  1924;  33%7r  stoek  dividend  ($4,000,- 
000  par  value)  on  Atigust  12,  li)24,  paval)le  Sepleinlier  30.  1924;  2% 
($319,945.20)  on  Xovend]er  (i,  MI24,  payahle  Deceinher  1.  1924; 
($79,981). 30)  extra  dividend  on  NovenilH  r  ().'  1924,  payable  Deeeniber  1.  1924; 
1'/,  ($319,900)  on  February  3,  1925.  pavable  Mareh  2,"l!)25:  •>' (.$319,903.20) 
on  May  5,  1925,  jmyable  June  1.  1925.' 

U.  Si.  Treasury  Notes,  Series  A.  192(i  (atMpiired  lln(jugh  disxilutioii  of  tlie 
Brooklyn  City  Develojunent  Corporation),  jiar  value  $111..5(K1.  cost  $112- 
440.78  were  s(dd  at  101 1%2  ($113,007.97).  V.  S.  Treasury  Notes  Series  K, 
1920,  par  value  $90,000.  cost  $97,027.00  were  sohl  at  101  l/;,  ($97,440). 

An  agreement  was  made  with  South  Brooklyn  Railway  Co..  etiective 
January  2,  1925,  which  granted  to  that  company  pertain  "trackage  rights 
at  a  charge  of  15  cents  |)er  car  mile.  .\n  agreement  was  made  .January  15. 
1925,  with  the  companies  of  the  B.-xM.  T.  system  covering  the  adjustment  and 
distribution  of  damages,  etc.,  in  ccmneciion  with  cidlisions  at  crossings. 
A  new  car  jiooling  agieement  became  cHective  January  2,  1925. 

Geo.  W.  .Jones  was  elected  Vice-I'resident  .August  12.  1924.  The  stock- 
hohlers  on  February  12,  1925,  increased  the  board  of  directors  from  thirteen 
to  fifteen. 

No  new  powei's  oi-  franchises  were  acquired. 
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Total   .$4,581,001  31 


$35,192  50 


$35,192  50 


Kxpcndil  iircs  for  Principal  Project n 
.Assessments    for    constrnctiim    of    vewers    in    Brown  I'luce 


(Jrand  Street  to  Whitelock  Aveu'ie   $880  00 

Refund  of  two-thirds  of  assessments  for  Classon  Avenue  sys- 
tem of  relief  sewers  ." .  .  Cr  1,480  Oi) 

Purchase  of  1  set  of  automatic  block  signals   590  00 

Purchase  of  6  air  pit  jacks   518  50 

Purchase  of  22  horses    2,200  00 

I'urchase  of  6  automobiles    3,300  00 

Purchase  of  1  Ford  Tudor  Sedan  motor  for  track  inspection.  703  74 

Purchase  of  1  Austin  8-ton  tandem  road  roller   884  (io 

Purchase  of  1  pavement  plow    1,200  00 

Purchase  of  2  Little  Giant  electric  drills   550  00 
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Purchase  of  1  Dynamotor  welding  machine   $1,505  00 

Purchase  of  83  Perney  type  of  safety  cars   475,252  09 

Purchase  of  54  C.  E.  motor  cars  Nos.  5100-5153   865,458  14 

Purchase  of  3  Smith  &  Wallace  snow  plows   19,424  86 

Purchase  of  200  front  entrance,  center  exit  motor  cars   2,911,270  58 

Purchase  of  20  G.  E.  265-A  motor  armatures   5,488  76 

Purchase  of  20  No.  S-322  709  motion  armatures   5,709  63 

Purchase  of  9  International  registers  and  backs   746  42 

Purchase  of  ISO  Vogelsong  fare  boxes   12,604  99 

Purchase  of    00  Johnson  fare  boxes   3,878  32 

Purchase  of  100  Perry  electric  ringing  devices   2,735  00 

Improved  paving  along  rails  on  Kent  Avenue  between  Broad- 
way and  t'lymer  Street   3,347  52 

Paving  2-lt  strips  in  Fresh  Pond  Koad.  .Melropolitan  Avenue 

to   Woodbine   Street   3,241  58 

Conversion  of  54  trailer  cars  into  motor  cars,  5100  series....  9,839  30 

Installation  of  7"  122-11).  groove  girder  rail,  etc  in  place  of 
9"  94-lb.  train  girder  rail  in  Empire  Boulevard,  Flatbush 

Avenue  to  Cedar  Place   5,357  83 

Installing  double  track  connecting  curves   at  Hicks  Street 

and  Hamilton  Avenue   7,047  24 

Placing  in  service  200  front  entrance,  center  exit,  1-nian 
2-meii    cars    including    space    equipment    for    same,  Nos. 

SOOO-8199    4,258  35 

Installation  of  7"  122-lb.  groove  girder  rail  in  place  of  9" 
94-lb.  girder  rail,  etc.,  in  Grand  Street,  Broad  Street  to 

Brooklyn    Boro   Line   21,071  91 

Improvements  in  monorail,  etc.,  and  installation  of  electric 

hoist  at  the  Fresh  Pond  repair  shop   1,555  27 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"   90-lb.   train   girder    rail,    etc.,    in   Hamilton  Avenue, 

Eapelyea  Street  to  Van  Brunt  Street   2,906  71 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  94-lb.  tram  girder  rail,  etc.,  in  Kent  Avenue,  Broad- 
way to  Washington  Avenue   788  57 

Installation  of  recut  granite  block  pavement  on  concrete,  etc., 
in  place   of  8"  granite  block  pavement,   etc.,   in  Second 

Avenue,  52nd  Street  to  65th  Street   19,219  76 

Installation  of  sheet  asphalt  pavement  on  concrete  in  Empire 

Boulevard  from  Kingston  Avenue  to  New  York  Avenue..  10,749  96 

Purchase  of  1%  yard  concrete  mixer   3,520  04 

Purchase  of  compressor  outfit  mounted  on  trailer   2,907  06 

Installation  of  cross-over  in  Graham  Avenue  between  Met- 

ropolitain   Avenue   and   DeVoe   Street   1,648  03 

Installation  of  lower  door  guide  nosing  on  front  entrance, 

pay-as-you-pass,  center-exit  cars   1,053  05 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  98%-lb.  groove  girder  rail,  etc.,  in  Tompkins  Avenue, 

Green  Avenue  to  Flushing  Avenue   21,986  69 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"   98%-lb.  groove  girder   rail,   etc.,   in  Throop  Avenue, 

Thornton  Street  to  Gerry  Street   2,109  03 

Installation  of  new  model  vestibules  of  front  entrance  pay-as- 
you-pass  center-exit  cars  at  58th  Street  Schoolroom   050  79 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  tram  girder  rail,  etc.,  in  Nostrand  Avenue  at  Kings 
Highway    2,857  71 
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The  Brooklyn  City  Railroad  Company 

Installation  of  the  same  in  place  of  9"  90-lb  tram  girder 

rail  in  Third  Avenue,  38tli  Street  to  .39th  Street   $998  38 

Installation  of  the  same  in  place  of  9"  94-lb  tram  girder 
rail,  etc.,  in  Flushing  Avenue,  Clermont  Avenue  to  Grand 
Street    9,103  33 

Installation  of  the  same  in  place  of  7"  105-lb.  and  9"  104-lb. 
groove  girder  rail  in  Fulton  Street,  Clinton  Street  to  Jor- 
alemon  Street    8,047  61 

Installation  of  the  same  in  place  of  9"  94-lb  tram  girder 

rail,  etc.,  in  Bushwick  Avenue,  Cook  Street  to  Flushing  Ave.  2,707  17 

Installation  of  the  same  in  place  of  9"  98%-lb.  groove  girder 
rail,  etc.,  in  Driggs  Avenue,  Manliattan  Avenue  to  Graham 
Avenue    3,239  42 

The  same,  in  Driggs  Avenue,  Broadway  to  12th  Street.   ..  17,535  49 

Installation  of  3"  galvanized  iron  water  pipe  and  I  hydrant 

at  52nd  Street  Dock   782  54 

Installation  of  supplementary  brake  equipment  on  8000  and 

8100   series   cars  "   1,482  51 

Installation  of  radial  drill  and  emery  grinders  at  Maspeth 

Inspection   Shop    4,568  24 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 

9"  tram  girder  rail,  etc.,  in  Nostrand  Avenue  at  Avenue  N.  1,309  50 

Installation  of  the  same  in  place  of  9"  94-lb  tram  girder 
rail,  etc.,  in  Junction  Boulevard,  Corona  Avenue  to 
Northern  Boulevard    60,768  80 

Installation  of  circuit  breaker  at  Ridgewood  Depot   592  70 

Purchase  of  1  reciprocating  rail  grinder  and  1  Vulcan  rail 

grinder    3,616  25 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  94-lb.  tram  girder  rail,  etc.,  in  St  Nicholas  Avenue, 
Myrtle  Avenue  to  Palmetto  Street   3,106  57 

Purchase  of  32"  stroke  shaper  veith  motor  for  Fresh  Pond 

repair   shop    2,634  79 

Purchase  of  1  Ford  coupe  No.  75  and  1  Ford  sedan   1,432  07 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  981^-lb.  groove  girder  rail,  etc.,  in  Willoughbj'  Street, 
Duffield  Street  to  Lawrence  Street   5,970  12 

Installation  of  the  same  in  place  of  9"  94-lb  tram  girder 
rail,  etc.,  in  Harrison  Avenue,  Division  Avenue  to  Flush- 
ing Avenue    2,864  50 

Minor  projects,  less  than  $500  each   10,944  29 


Total    .$4,581,601  31 


Fixed  Capital  Installed  since  December  SI,  1908. —  Detail  of  retirements : 

Demolition  of  54  pairs  Brill  No.  67F  trailer  trucks  less  wheels,  etc., 
$35,192.50. 

Power  Bought. — From  the  Williamsburgh  Power  Plant  Corporation, 
77,513,147  kw.  hrs.,  calculated  on  a  monthly  car  mileage  basis,  at  the  aver- 
age price  of  1.23  cents  per  kw.  hr.,  $953,422.55,  charged  to  operating 
expenses. 
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Corporate  Surplus 

Credit  balance  at  beginning  of  year   $2,877,392  40 

Net  corporate  income  for  year   1,432,307  95 

Cancellation  of  vouchers  in  favor  of  L.  1  R.  R.  Co.  due  to 

new  agreement  on  operation  retroactive  to  Xov.  1,  1920.  3,362  19 

Refund  on  insurance  premium   6  67 

The  Brooklyn  City  Railroad  Company 
Profit  on  .IS'JO.OOO  par  value  U.  S.  Treasury  Notes,  A,  1920, 

sold  at  101  i/i  •"   412  40 

Current  assets  and  lialdlities  in  final  liquidation  of  Brooklyn 

City   Di'veloj>mcnt  Corporation   ."i.TOti  80 

I'rotit  on  .$ll],r)00  par  value  U.  S.  Treasury  Notes,  Series  A, 

192(1    sold    at    10ll%«  "   627  19 

Total   credits    $4,317,875  60 

Dividends  declared  on  common  stock  i : 

2^4%  payable  September   2,    1924   $300,000  00 

■2VtiVc  payable  December  1,  1924..   399,931  50 

2Vc  payable  March  2,   1925   319,960  00 

2%  payable  June  1,  1925   319,963  20 

On  account  of  dissolution  of  Brooklyn  City  De- 
velopment Corp.  (balance  in  Profit  and  Loss 
Account  of  Brooklyn  City  Development  Corp.).      83,966  28 

Prepaid  insurance  which  should  have  been  dis- 
tributed during  year  ended  June  30,  1924....        4,166  04 

Long  Island  R.  R.  Co.  for  labor,  etc   7,874  15 

City  of  New  York,  interest  on  car  license  fees, 

year  ended  June  30,  1924   2,594  40 

Difference  between  expenditures  account  of  im- 
provement of  crossings,  Lutheran  Line,  and 
award  from  City  of  New  York,  $4,916.49  less 
$2,559.19   '   2,357  30 

Minor  adjustment  of  bills   56  57 

Appropriation     to     Casualty     and  Insurance 

Reserve    200,000  00 

Loss  on  Dodge  runabout   20  00 

Total  debits    1,640,889  44 

Credit  balance,  June  30,  1925  2$2,676,986  16 


Officers. — President,  H.  Hobart  Porter;  Vice-President,  C.  E.  Morgan; 
Vice-President  and  Assistant  Secretary,  Geo.  W.  Jones;  Secretary,  S.  B. 
Olney;  Treasurer,  Geo.  \V.  Jones;  Assistant  Secretaries,  Assistant  Treasurers, 
Assistant  Auditors,  L.  E'.  Sharpe,  A.  L.  Hodges  and  D.  N.  Durham;  Auditor, 
E.  H.  Reed;  Counsel,  W.  D.  Guthrie;  Attorneys,  Cullen  &  Dykman;  General 
Manager,  C.  E.  Morgan ;  Superintendent  of  Transportation,  \Vm.  Siebert. 

Directors. —  K.  L.  Allen,  W.  N.  Dykman,  R.  L.  Edwards,  C.  Hadden,  E.  P. 
Maynard,  H.  I.  Pratt,  H.  H.  Porter,'  D.  S.  Ramsey,  H.  R.  Steele,  J.  Timpson, 
H.  T.  White,  I.  T.  Bush,  T.  I.  Parkinson,  C.  E.  Morgan,  G.  \V.  Jones. 

Main  Business  Office. —  168  Montague  Street,  Brooklyn,  New  York. 

Report  verified  by  Geo.  W  .Jones,  Treasurer,  September  29,  1925. 


>  See  note  2. 

'  In  addition  company  reports  "Special  Surplus"  as  follows :  Credit  balance  at 
June  30,  1924,  $4,393,380.24  ;  payment  of  stock  dividend  on  September  30,  1924, 
$4,000,000;  "Special  Surplus,"  June  30,  1925,  1395,380.24. 
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THE  BROOKLYN  HEIGHTS  RAILROAD  COMPANY 

(Not  Operated  —  In  RECBUVEitsHip)  i 

Incorporated  April  1,  1887.  The  Brooklyn  Rapid  Transit  Company  on 
June  24,  1896,  acquired  control  of  the  company  by  purchasing  its  capital 
stock  from  the  Reorganization  Committee  of  the  Long  Island  Traction  Com- 
|)any.  Control  over  respondent  is  now  held  by  the  Brooklyn-Manhattan 
Transit  Corporation,  which  company  acquired  the  same  by  assignment  of 
capital  stock  from  Reorganization  Committee  of  the  B.  R.  T.  Company. 
Lindley  M.  Garrison  was  appointed  Receiver  by  the  United  States  District 
Court,  effective  July  14,  1919,  and  was  succeeded  by  William  S.  Menden, 
appointed  May  27,  1924. 

Important  Changes  during  Year. —  The  Receiver  sold:  U.  S.  Treasury 
Notes,  par  .$125,000,  cost  .$120,744.10,  sales  price,  .$120,859.38;  Jamaica 
and  Brooklyn  Road,  First  Mortgage  Bond,  par  and  cost,  $1,000,  sales  price, 
$1,025;  U.  S.  Treasury  Notes,  par  $74,000,  cost  $74,522.09,  matured  March 
15,  1925.  The  Bond  and  Mortgage,  .$5,821.43  of  M.  Edwards  was  paid.  New 
York  Municipal  Railway  Corporation,  First  .Mortgage  Bonds,  par  $58,000, 
cost  $55,944.38  were  e.vchanged  for  New  York  Rapid  Transit  Corporation, 
Refunding  Mortgage  Bonds,  par  $60,700,  under  the  Plan  of  Readjustment  of 
tlie  Brooklyn  Rapid  Transit  Company. 

Declaration  of  Abandonment,  April  3,  1&25,  of  route  on  Montague  Street, 
Court  Street  to  present  terminus  near  Wall  Street  Ferry.  All  this  track  is 
still  in  place  except  a  small  portion,  0.011  miles  first  track,  0.0 II  miles 
second  track,  total  0.022  miles  removed  at  Clinton  Street. 

Fixed  Capital  Installed  since  December  31,  J908. — Retired  during  year: 
Two  single-truck,  closed,  semi-convertible   passenger  car   bodies,  .$2,326.36. 

"Fixed  Capital,  December  31,  1908." — Retired  during  year :  Cost  of  road 
equipment  —  Demolition  of  0  single-truck  car  bodies,  2  wrecking  tool  car 
bodies,  Nos.  9626,  9632  and  7  Bill  21E  single  trucks,  $9,361.14;  removal  of 
surface  tracks  from  Montague  Street  at  intersection  of,  Clinton  Street,  $674; 
total,  $10,035.14. 

Corporate  Deficit 

Deficit  at  beginning  of  year   $4,930,037  19 

Net  corporate  loss  for  year   609,117  30 

Loss  on  removal  of  surface  tracks  from  Montague  and  Clinton 

Streets    269  72 

Appropriation  to  Employer's  Liability  Reserve   744  01 

Pre-receivership  tort  claims  and  settlements   28,561  78 

Central  Union  Trust  Co.  of  N.  Y.,  Coupons  and  Interest   1,993  02 

Other  items    131  01 


Total  debits    .$5,570,854  03 

Cancellation  of  Vo.  34  Aug.,  1923,  in  favor  of 

Fidelity  and  Deposit  Company  of  America..  $1,055  15 
Other  items    161  45 


Total  credits    1,216  60 


Deficit,  June  30,  1925   $5,569,637  43 


Officers. —  President,  W.  S.  Menden;  Vice-President,  G.  D.  Yeomans; 
Secretary,  J.  H.  Bennington;  Assistant  Secretary,  H.  R.  Potts;  Treasurer, 
F.  C.  Marston;  Assistant  Treasurers,  F.  B.  Stewart  and  F.  S.  Richards; 
Comptroller,  Howard  Abel;  General  Counsel,  G.  D.  Yeomans;  Claim  Agent, 
I.  Isaacsen;  Chief  Engineer,  H.  F.  Merker;  Superintendent,  Wm.  Siebert; 
Purchasing  Agent,  L.  Van  Cott. 

Directors. —  W.  S.  Menden,  G.  D.  Yeomans,  W.  S.  Benedict,  J.  H.  Hallock, 
D.  A.  Marsh,  J.  A.  Frederickson,  O.  J.  Covell,  J.  H.  Bennington.  Two 
vacancies. 

Main  Business  Office. —  85  Clinton  Street,  Brooklyn,  N.  Y. 

Report  verified  by  William  S.  Menden,  Receiver,  September  30,  1925. 


^  Receiver  discontinued  operations,  May  18,  1924. 
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BROOKLYN-MANHATTAN  TRANSIT  SYSTEM 

I  The  Brooklyn-Manliiittan  Transit  Corporation  is  a  business  corporation 
1111(1  the  holding  company  of  the  Brooklyn-Manhattan  Transit  System. 

It  has  control  through  stock  ownership  of  various  street  railroad  com- 
panies, namely: 

Dirrcf  control  of  New  York  Rapid  Transit  Corporation,  Brooklyn  Heights 
Railroad  Comiiaiiy,  Brooklyn  Queens  County  and  Suburban  Railroad  Coin- 
]iany,  Coney  Island  and  Gravesend  Railway  Company,  Nassau  Electric  Rail- 
road Company,  and  South  Brooklyn  Railway  Company. 

Indirect  control  through  the  Coney  Island  and  Gravesend  Railway  Com- 
jiany  of  the  Coney  Island  and  Brooklyn  Railroad  Company,  which  owns  the 
stock  of  the  DeKalb  Avenue  &  North  Beach  Railroad  Company.]  i 

hnportdiii  Chaiifies  diiruifi  Year. — New  Readjustment  Agreements  affecting 
Companies  of  tlic  Brooklyn-ilanhattaii  Transit  System  and  the  Brooklyn  City 
Railroad  Company  and  covering  Maintenance,  Freight  Operation,  (Jeneral 
Oflice  Departments,  General  Office  Buildings,  Leasing  of  Cars  and  Pooling  of 
Surface  Car  Equipment  became  effective  January  2,  1925. 


Power  Distributed  by  AcconNTS 

Increase  or 

Maintenance  of  way  and  structures:  1925  1924         (D)  decrease 

Repairs   of   buildings   and   structures   $256,247  74        $85,059  48       $171,188  26 


Maintenance  of  equipment  : 

Repairs  of  furnaces,  boilers  and  accessories.  $204,817  79  $190,227  51  $14,590  28 

Repairs  of  steam  engines   113,307  24  134,901  30  D     21,594  06 

Repairs  of  power  plant  electric  equipment.  38,009  17  90,261  34  D     52,252  17 

Repairs  of  misc.  power  plant  equipment..  .  .  6,781  06  7,715  48  D        934  42 

Repairs  of  sub-station  equipment   34,981  56  25,134  26  9,847  30 

Total    $397,1896  82  $448,239  89  D   $50,343  07 


Power  supply  : 

Power   plant    labor   $559,580  31  $557,786  66  $1,793  65 

Sub-station  labor    197,778  81  191.733  73  6,045  08 

Fuel   for  power   2,263,134  70  2,604,385  18  D   341,250  48 

Water   for   power   38,294  70  33.507  77  4,786  93 

Lubricants   for  power   7,325  09  9,341  57  D      2,016  48 

Misc.  power  plant  supplies  and  expenses.  53,993  79  44,286  30  9,707  49 

.Sub-station   supplies  and  expenses   19,533  53  13,417.36  6,116  17 

Vower  purchased    1,340  00  1,534  69  D         194  69 

General    expenses    40,434  72  56,776  .56  D     16,341  84 


Total    $3,181,415  65    $3,512,769  82    D  $331,354  17 


Manufacturinc   cost    $3, 835, .560  21    $4,046,069  19   D  $210,508  98 

Fixed    charges    1.774,686  39      1,330,951  58        443,734  81 


Total    $5,610,246  60     $5,377.020  77       $233,225  83 


'  From  documents  on  file  with  the  Commission. 
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BROOKLYN,  QUEENS  COUNTY  AND  SUBURBAN  RAILROAD  COMPANY 

Incorporated  November  24,  1893.  On  January  10,  1894,  absorbed  the 
Broadway  Railroad  Co.,  the  Broadway  Ferry  and  Metropolitan  Avenue  Rail- 
road Co.,  and  the  Jamaica  and  Brooklyn"  Road  Co.  On  July  14,  1919, 
Lindley  M.  Gi'rrisoTi  was  appointed  Receiver.  The  company  is  now  con- 
trolled by  the  Brooklyn-Manliattan  Transit  (Corporation,  which  acquired  a 
majority  of  the  stock  on  June  15,  1923,  by  assignment  from  the  Reorganiza- 
tion Committee  of  the  B.  R.  T.  Co.  On  December  21,  1923,  the  Receivership 
was  terminated. 

Important  Changes  diirinp  Year. —  Decrease  in  track  mileage:  Siding  on 
Metropolitan  Avenue  near  Juniper  Avenue  removed.  0.056  miles. 

Company  reacquired  Jamaica  and  Brooklyn  First  Mortgage  Bonds,  par 
value  $229,000,  cost  $226,752.50,  and  acquired  Participation  Certificates, 
B.-M.  T.  Insurance  Reserve  Fund,  par  and  cost  $2,849.27. 

An  agreement  was  made  with  the  South  Brooklyn  Railway  Co..  whereby 
that  company  secured  trackage  rights  over  tracks  of  the  Brooklyn,  Queens 
County  and  Suburban  Railroad  Company  at  a  charge  of  15  cents  per  car  mile, 
effective  January  2,  1925.  An  agreement  was  made  with  the  Brooklyn  City 
Railroad  Company  and  with  associated  companies  of  the  B.-M.  T.  System, 
covering  adjustment  and  distribution  of  damages,  etc.,  on  account  of 
collisions  at  crossings,  effective  January  15,  1925. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908 

Additions  Retirements 
TrrLE  OF  ACCOONT  during  year         during  year 

Otlier  street  railway  land   $1,439  80   

Ties    9,085  62   

Rails,  rail  fastenings,  and  joints   23,127  68   

Track  laying  and  surfacing   12,201  98   

Paving    54,742  92   

Poles   and   fixtures   210  47   

Distribution  system    Cr  145  31  $55  56 


Shops  and  car-houses. 
Shop  equipment   


376  27 
,499  01 


Total    $102,539  34 


$55  56 


Expenditures  for  Principal  Projects 

Acquiring  title  to  public  park  on  Brooklyn  Avenue  between 

St.  Mark's  Avenue  and  Prospect  Place.'   $1  ,0()8  61 

Assessments  account  of  fencing  Pacific  Street  between  Ral))h 

and  Howard  Avenues,  one  lot   538  33 

Assessments  account  of  construction  of  sewer  and  receiving 

basins  on  89th  Avenue,  5  lots   540  66 

Assessments  account  of  Classon  Avenue  system  of  relief  sewers, 

one  lot    1,248  00 

Refund  of  two-thirds  of  assessments  account  of  Classon  Avenue 

system  of  relief  sewers,  six  lots   Cr  1  ,956  20 

Installation  of  improved  paving  on  Utica  Avenue  from  Carroll 

Street  to  East  New  York  Avenue    1  ,592  20 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  phice  of 
9"  94-lb.  tram  girder  rail,  in  Metropolitan  Avenue,  Brooklyn 
Boro  Line  to  Flushing  Avenue   17,310  91 

The  same,  in  Utica  Avenue,  Eastern  Parkway  to  East  New 

York  Avenue   '   15,640  29 

Installation  of  7"  122-lb.  groove  girder  rail  in  place  of  7" 
102-lb.  groove  girder  rail  in  Broadway,  Havemeyer  Street 
to  Rutledge  Street   8,537  49 

Installation  of  a  combined  lathe  and  bearing  boring  attach- 
ment for  Bergen  Street  Inspection  Shop   1,499  91 
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Brooklyn,  Queens  County  and  Suburban  Railroad  Company 
Installatiun  of  improved  paving,  etc.,  in  Metropolitan  Avenue, 

Juniper  Avenue  to  Dry  Harbor  Road   .ISiTjOlti  00 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
y"  93-lb.  tram  girder  rail,  etc.,  in  Sumner  Avenue,  Broadway 

to  Fulton  Street   27,896  00 

Minor  projects,  less  than  $.)00  each   1,107  14 


Total    $102,539  34 


Fixed  Capital  Installed  since  December  31,  1908.i — Detail  of  retirements: 
Removal  of  crossover  from  Metropolitan  Avenue  near  Graham  Avenue,  $.55.56. 

"  Fixed  Capital,  December  31,  1908." —  Retired  during  year. 

Track  and  roadway  construction:  Removal  of  single  track  plain  curves 
from  loop  on  Broadway  near  Conway  Street,  $293.05. 

Electric  line  construction:  Removal  of  copper  feeder  wire  from  Wyckoff 
Avenue  between  Myrtle  Avenue  and  Halsey  Street,  $593.91. 

"Cost  of  road  and  e(iuipment":  Removal  of  12  trolley  poles  and  957  feet 
2/0  copper  trolley  wire  from  Dry  Harbor  Road  and  Metropolitan  Avenue. 
$3.")4.7U;  demolition  of  2  single  truck  car  bodies,  9  service  car  bodies  and  4 
Pullman  plow  trucks,  $10,(i92;  sale  of  property,  $155,436.60  (Newtown  Creek 
Dock,  $129,477.60;  Metropolitan  Avenue,  Cottage  and  Greene  streets,  $350; 
Pacific  Street,  Atlantic,  Howard  and  Ralph  Avenues,  $25,609)  ;  total, 
$l(i0.483.30. 

Total:  $167,370.26,  whereof  charged  to  salvage,  $458.66;  charged  to  other 
companies,  $309,551.50;  charged  to  Accrued  Amortization  of  Capital, 
$5,990.90;  charged  to  Surplus,  $5,484.10:  credited  to  Surplus  (profit  on  sale 
of  real  estate),  $154,114.90. 

Power  Bought. —  From  the  Williamsburgh  Power  Plant  Corporation, 
19,302,503  kw.  hrs.  (calculated  on  monthly  ton-mileage  basis)  at  average  price, 
1.4066  cents  per  kw.  hr.,  $271,511.34,  charged  to  operating  expenses. 

Corporate  Deficit 

Deficit  at  beginning  of  year   $1,765,435  49 

Xet  corporate  loss  for.  year   314,971  48 

Amortization  elsewhere  unprovided  for : 

Loss  on  obsolete  equipment,  $5,173.55;  loss  on  poles  and 
wire  removed  from  Dry  Harbor  Road,  $142.56;  loss  on 
curves  removed  from  loop,  Broadway,  near  Conway  Street. 
$111.51;  loss  on  copper  feeder  wire  removed  from  Wyckofi" 
Avenue,  $56.48   5,484  10 

Other  deductions  from  surplus : 

Adjustment  of  power  charges  in  previous  year,  $563.05; 
interest  on  car  license  fees,  July  1,  1921  to  June  30,  1924, 
$975.60;  interest  and  advertising  in  connection  with  prop- 
erty on  Pacific,  Ralph  and  Howard  Avenues,  $566.01 ; 
premium  paid  in  purchase  of  $53,000  par  value  of 
Jamacia  and  Brooklyn  Railroad  Company  bonds,  $1,070; 
minor  items,  $357.15  ".   3,531  81- 

Total  debits    $2,089,422  88 

Credits  to  surplus  on  account  of  profit  from  sale 
of  real  estate: 

Newtown  Creek  Dock  Property   $16,056  65 

Metropolitan  Avenue,   Cottage  and  Greene 

Street  Property    35,482  30 

Atlantic,  Howard  and  Ralph  Avenue  Prop- 
erty   102,575  95 

Guaranty  Trust  Company  of  New  York  —  Differ- 
ence between  "cost"  and  par  value  of  $175,000 

J.  &  B.  Rd.  First  mtge.  5%  bonds   3,317  50 

Minor  credits    460  38 

Total  credits    157,892  78 


Deficit,  June  30,  1925 


$1,931,530  10 
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Brooklyn,  Queens  County  and  Suburban  Railroad  Company 

0^cer,s\— President,  W.  S.  Menden;  Vice-Presidents,  G.  D.  Yeomans  and 
T.  II.  Whitney;  Secretary  and  Treasurer,  ¥.  C.  Marslon;  Assistant  Secretary, 
K.  B.  Stewart;  Assistant  Treasurers,  F.  S.  Richards  and  F.  B.  Stewart; 
Coinptroller,  Howard  Abel;  General  Counsel.  G.  D.  Yeomans;  Claim  Agent, 
].  Isaacsen;  Chief  Engineer,  H.  F.  Merker;  Sui)erintendent,  Wm.  Siebert; 
I'urchasing  Agent,  L.  Van  Cott. 

Directors. —  Charles  A.  Boody,  Matthew  C.  Brush,  Gerhard  M.  Dahl, 
Charles  Hayden,  William  S.  Menden,  Chas.  S.  Sargent,  Jr.,  Albert  Strauss, 
Albert  H.  Wiggin,  George  D.  Yeomans. 

Main  Business  Office. —  85  Clinton  Street,  Brooklyn,  N.  Y. 

Report  verified  by  W.  S.  Menden,  President,  September  30,  1925. 


BUSH  TERMINAL  RAILROAD  COMPANY 

Incorporated  January  17,  IflO.3.  The  company  is  controlled  by  tlie  Busli 
'l"cniiinal  Co.,  through  ownership  of  stock  acquired  December  3,  1904. 

important  Vhanf/es  (luring  Year. —  None.  No  new  powers  or  franchises 
were  acquired. 

Fixed  Capital  Installed  since  December  31,  J908. — ^  Retired  during  year: 
Cars,  $16.40. 

I'otver  Bought. —  From  the  Brooklyn  Edison  Co.,  D.  C,  179,400  kw.  hrs. 
at  the  average  price  of  2.13  cents,  $3,812.99;  from  the  Brooklyn  City  R.  R. 
Co.,  D.  C,  207,813  kw.  hrs.  at  the  average  price  of  1.5  cents,  $3,112.49; 
total  387,213  kw.  hrs.,  $6,925.48,  charged  to  operating  expenses. 


Corporate  Deficit 

Deficit  at  beginning  of  year   $1,028,767  94 

Net  corporate  loss  for  year   75,473  55 

Accrued   Amortization   of   Capital,    Way   and   Structures  — 

Debit  balance  at  December  31,  1923  written  ofl"   09,957  85 

Other  deductions  from  surplus   7,945  99 


Total  debits    $1,182,145  33 

Credit  balance  in  Reserve  for  Increased  Rates  transferred..  ..         98,461  45 


Deficit,  June  30,  1925   $1,083,683  88 


Officers. —  President,  Irving  T.  Bush;  Vice-President,  R.  G.  Simonds; 
Secretary,  R.  S.  Williams;  Assistant  Secretary  and  Assistant  Treasurer, 
M.  L.  Collin ;  Treasurer  and  Auditor,  John  A.  Heinrich :  Assistant  Treasurer, 
A.  P.  Timmerman. 

Directors. —  Irving  T.  Bush,  R.  G.  Simonds,  R.  S.  Williams,  :M.  L.  Collin, 
A.  L.  Manchester,  John  A.  Heinrich,  W.  L.  Sturges,  K.  R.  Henkel,  P.  L. 
Gerhardt. 

Main  Business  Office. —  100  Broad  Street,  New  York  City. 
■Report  verified  by  John  A.  Heinrich,  Treasurer,  October  14,  1925. 


THE  CHRISTOPHER  AND  TENTH  STREET  RAILROAD  COMPANY 

Operated  under  Agreement 

Organized  April  25,  1873.  On  April  26,  1890,  the  properties  of  this  com- 
pany were  leased  to  the  Central  Crosstown  Railroad  Company  of  New  York 
for  the  unexpired  term  of  the  respondent's  charter  and  any  extensions  thereof. 
The  properties  were  operated  on  a  fi.xed  rental  basis  by  the  New  York  Rail- 
ways as  lessee  of  the  Central  Crosstown  Railroad  Company  properties  until 
May  31,  1924  and  from  June  1,  1924  to  April  30,  1925  under  so-called 
Operating  Agreement.  At  the  present  time  New  York  Railways  Corporation 
is  operating  the  property  under  this  agreement.    It  should  be  noted,  how- 
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The  Christopher  and  Tenth  Street  Railroad  Company 

ever,  that  at  June  30,  1925  the  actual  agreements  had  not  yet  been  drawn 
up,  and  final  accounting  for  results  of  operation  of  this  subsidiary  had  not 
vet  been  made.  Stock  control  is  held  by  New  York  Railways  Corporation 
which  acquired  a  majority  of  the  issue  on  April  30,  1925  under  the  Reorgan- 
ization Plan. 

Important  Changes  during  Year. —  See  Corporate  History  in  preceding 
paragraph. 

IsTew  directors  took  office  June  2,  1925.  On  June  15,  1925  the  following 
changes  took  place  in  the  oflBcers  of  the  company :  Hugh  J.  Sheeran  suc- 
ceeded Russell  E.  Prentiss  as  President;  W.  G.  Strait  was  elected  Vice- 
President;  F.  B.  Gordon  succeeded  H.  N.  Curtis  as  Secretary  and  Assistant 
Treasurer;  J.  S.  Dunham  succeeded  H.  N.  Curtis  as  Treasurer  and  Assistant 
Secretary;  G.  V.  Owen  was  elected  Auditor. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Changes  during  Year. —  None. 

Corporate  Deficit. —  Deficit  at  beginning  of  year  and  at  June  30,  1925, 
•$27,088.68.  The  amounts  exclude  rental  not  paid  by  lessee  (8  per  cent  per 
annum  upon  the  $650,000  capital  stock,  from  April  1,  1919  to  May  31,  1924, 
.$268,666.66),  which  amount  does  not  appear  upon  the  company's  books. 

Oificers. —  President,  H.  J.  Sheeran;  Vice-President,  W.  G.  Strait;  Secre- 
tary and  Assistant  Treasurer,  F.  B.  Gordon ;  Treasurer  and  Assistant 
Secretary,  J.  S.  Dunham;  Auditor,  G.  V.  Owen. 

Directors. —  H.  J.  Sheeran,  W.  G.  Strait,  F.  B.  Gordon,  J.  S.  Dunham, 

G.  V.  Owen,  C.  A.  Muth,  J.  O'Shea,  C.  H.  Jewett,  F.  J.  McGarey,  R.  B.  Hull, 

H.  P.  Huber.  J.  A.  Fowler,  .fr.,  .Jerome  Tannenbaum. 
Main  Business  Office. —  621  Broadway,  New  York  City. 
Report  verified  by  Hugh  J.  Sheeran,  President,  October  3,  1925. 


CITY  OF  NEW  YORK,  DEPARTMENT  OF  PLANT  AND  STRUCTURES 

Operator  of  The  Staten  Island  ^Iidland  Railway  Co.  Under  Agrebuient 

The  operation  of  this  property  was  begun  by  the  City  of  New  York, 
December  1,  1920.  For  terms  of  the  agreements,  see  abstract  in  Report  for 
1921. 

Important  Changes  during  Year. —  The  following  changes  in  wage  rates 
were  made: 

OPERATED   UNDER  AGREEMENT 

WAGE  RATES  EFFECTIVE 

(Cents  per  hour) 


July  1,  1924  Jan.  15,  1925  April  9,  1925 

to  to  to 

Jan.  15,  1925  April  9,  1925  June  30,  1925 

Motonnen    57  to  62  57  to  67  60  to  70 

Inspectors    67  67  to  72  65  to  75 

Dispatchers    72  77  77 

Car  repairers    60  55  to  60  55  to  70 

Air  brake   mechanic   60  60  70 

Track  repairers   45  to  50  50  to  65  50  to  65 

Handy   mechanic    60  to  75  60  to  75  60  to  80 

Linemen    50  to  68  50  to  72  50  to  72 


Fixed  Capital  Installed  since  December  SI,  1908 
Leased  Lines 

Additions  Retired 

ITEM                                              during  year  during  year 

Rehabilitation  of  track   .$13,478  04   

Rehabilitation  of  line  and  signal  system     $66  34 

Shops  and  car  houses                                               4,819  71  1,160  88 

Sub-station  equipment      90  00 

Electric  equipment  of  cars     543  68 


Total 


$18,297  75        $1,860  90 
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City  of  New  York,  Department  of  Plant  and  Structures 

The  total  betterments  on  leasehold  properties,  $103,644.16,  are  reported 
as  recoverable  from  lessor. 

Power  Bought. —  From  the  Staten  Island  Edison  Co.,  5,222,575  k\v.  hrs. 
(of  which  4,642,805  is  A.  C,  received  at  Concord  sub-station  and  579,770  is 
estimated  number  of  kw.  hrs.  used  on  tracks  of  Richmond  Light  &  R.  R.  Co.), 
at  an  average  price  of  1.2307  cents  per  kw.  hr.,  $64,274.45,  charged  to  opera- 
ting expenses. 


Deiicit 

Deficit  at  beginning  of  year   $166,770  59 

Net  loss  for  year   104,845  71 

^laintenance    expenditures    charged    to    Capital    account  in 

[)rior  years  instead  of  to  Operating  expenses   700  02 

Joint  maintenance  charges: 

Staten  Island  Rapid  Transit  Co.,  Mar.  to  Apr.,  1924   197  69 

Richmond  Light  &  R.  R.  Co.,  April-June,  1924   729  01 

Repairs  to  sub-station  equipment,  1921    2,609  00 


Total  debits    $275,852  02 

Credit:    Cash  from  surety  company  for  employee's  defalcation 

of  cash  on  school  ticket  sales   1,250  00 


Deficit,  June  30,  1925   $274,602  02 


Officers. —  Commissioner  of  the  Department  of  Plant  and  Structures,  Wm. 
Wirt  Mills;  Director,  Bureau  of  Transportation,  F.  Richter;  Supervisor  of 
Transportation,  F.  J.  Brennan. 

Main  Business  Office. —  Room  1800  Municipal  Building,  New  York  City. 

Report  verified  by  Wm.  Wirt  Mills,  Commissioner  of  the  Department  of 
Plant  and  Structures,  City  of  New  York,  September  22,  1925. 


THE  CONEY  ISLAND  AND  BROOKLYN  RAILROAD  COMPANY 

Incorporated  December  10,  1860.  The  majority  voting  power  in  this  com- 
pany is  held  by  the  Coney  Island  and  Gravei?end  Railway  Company,  a  sub- 
sidiary of  the  Brooklyn-Manhattan  Transit  Corporation,  through  purchase 
of  capital  stock,  January  15,  1914.  On  July  14,  1919  Lindley  M.  Garrison 
was  appointed  Receiver.  On  March  31,  1924  the  receivership  was  terminated. 
The  respondent  is  lessee  of  the  DeKalb  Avenue  and  North  Beach  Railroad 
Company,  which  it  controls  through  ownership  of  entire  capital  stock. 

Important  Changes  during  Year. —  Decrease  :n  track  mileage:  Removal 
of  siding  on  Empire  Boulevard  near  Flatbush  Avenue,  0.055  miles ;  removal 
of  siding  on  Coney  Island  Avenue,  near  Kings  Highway,  0.039  miles;  total 
decrease,  0.094  miles  of  single  track. 

Coney  Island  and  Brooklyn  R.  R.  First  Consolidated  Mortgage  Bonds  were 
reacquired,  par  value  $52,000,  cost  $36,800. 

Jamaica  and  Brooklyn  Rd.  First  Mortgage  Bonds  (underlying  bonds  of 
the  Brooklyn,  Queens  County  and  Suburban  R.  R.  Co.),  par  value  $176,000, 
were  acquired  at  a  cost  of  $172,682.50  and  later  sold  at  cost. 

Other  securities  sold  or  matured  during  the  year  were  as  follows:  U.  S. 
Treasury  Notes,  A-1925,  par  value  $193,000,  cost  $194,735.94,  selling  price 
$195,955.31  (101  17/32);  U.  S.  Treasury  Notes,  A-1925,  matured,  par  value 
$160,000,  cost  $160,556.25. 

Other  securities  purchased  were  as  follows:  U.  S.  Fourth  Liberty  Loan 
Bonds,  par  value  $193,000,  cost  $198,367.82;  Participation  Certificates,  B.-M. 
T.  Insurance  Reserve  Fund,  par  value  and  cost.  $1,606.29;  Bond  and  Mort- 
gage, Chershad  Realty  Corporation,  $10,500. 
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The  Coney  Island  and  Brooklyn  Railroad  Company 
Under  agreement  dated  January  2,  1925,  the  South  Brooklyn  Railway 
Company  was  granted  trackage  rights  over  Coney  Island  and  Brooklyn 
tracks  at  15  cents  per  car  mile.  An  agreement  dated  January  15,  1925  was 
made  with  the  Brooklyn  City  R.  R.  Co.  and  associated  companies  of  the 
B.-^I.  T.  System,  covering  the  adjustment  of  damages  in  connection  with 
collisions  at  crossings. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908 

Additions  Retirements 
TITLE  OF  ACConNT  during  year  during  year 

Right  of  way    Cr  $182  72   

Other  street  railway  land   7,161  34   

Ties   ".   1,751  86   

Rails,  rail  fastenings  and  joints   3,334  65   

Track  laving  and  surfacing   2,880  25   

Paving    "   7,941  27   

Roadway  tools    14,135  12   

Poles  and  fixtures   31  58   

Distribution  system    865  60   

Shops  and  car-houses   12,655  87   

Stas.,  wait,  rooms  and  misc.  bldgs   544  03   

Shop  equipment    435  00  $397  72 

Revenue  cars      4,596  00 

Electric  equipment  of  cars     1,650  00 

Other  rail  equipment   500  00   

Miscellaneous  equipment    7,819  67  700  00 


Total    $59,873  52         $7,343  72 


Expenditures  for  Principal  Projects 
Acquiring  title  to  West  6th  and  West  8th  Streets  from  Surf 

Avenue  to  Public  Park,  Coney  Island   $6,025  45 

Opening  and  extending  Sheepshead  Bay  Road  from  West  8th 

Street  to  Ocean  Parkway   1,169  97 

Installation   of   improved   paving   in   DeKalb   Avenue  from 

Knickerbocker  Avenue  to  St.  Nicholas  Avenue   1,976  04 

Purchase  of  one  second-hand  reciprocating  track  grinder   800  00 

Purchase   of   one  Austin   8   ton    tandem   road   roller  (gas 

engine)    700  DO 

Purchase  of  two  Little  Giant  Electric  track  drills   550  00 

Purchase  of  one  portable  motor  generator  electric  welding 

outfit    500  00 

Purchase  of  one  W.  W.  Dynamotor  welding  machine   1,505  00 

Purchase  of  twenty-two  horses   i2,200  00 

Purchase  of  twelve  automobiles   3,550  00 

Purchase  of  bond  tester   500  00 

Installation  of  groove  girder  rail  on  Empire  Boulevard,  Flat- 
bush  Avenue  to  Franklin  Avenue   3,223  35 

Purchase  of  one  electric  welding  machine   800  00 

Purchase  IVs  3'ard  concrete  mixer   3,520  04 

Installation  of  groove  girder  rail  on  DeKalb  Avenue  from 

Knickerbocker  Avenue  to  Seneca  Avenue   1,384  37 

Installation  of  groove  girder  rail  at  Ocean  Avenue  and  Flat- 
bush  Avenue   1,343  08 

Installation  of  cement  flooring  in  shops  at  Franklin  Avenue 

Depot    1  ,088  20 


'These  horses  were  acquired  from  the  B.-M.  T.  Corporation  for  purpose  of  trans- 
porting material,  principally  for  maintenance  of  waj. 

16 


482 


State  op  New  York,  Transit  Commission 


The  Coney  Island  and  Brooklyn  Railroad  Company 
Kxjiendittirefi  for  I'ritiri ixil  I'rojei-ln  —  Coiicliuled 
Running  1-500,000  c.  m.  wire  oveilieail  from  Myrtle  Avenue 

subway  station  to  Broadway  and  DcKalb  Aveiiue   $800  36 

Purchase  of  one  reciprocating  rail  grinder  and  one  atlas  rail 

grinder    3^316  25 

Installation  of  improved  paving  on  Gold  Street  and  DeKalb 

Avenue  to  Willoughby  Street   1  112  90 

Purchase  of  one  Ford  Sedan  and  two  Ford  Coupes   2,069  67 

Installation  of  groove  girder  rail  9th  .Street,  r)th  Avenue  to 

Prospect  Park,  West   0,747  00 

Additions  to  car  repair  sliop  at  Dekalb  Avenue  and  Seneca 

Avenue    11,375  37 

Minor  projects  each -less  than  $500   3,550  47 

Total    $59,873  52 

Fixed  Capital  Installed  since  December  31,  11108. —  Detail  of  retirements: 
Sale  of  12K  35D  controllers,  $1,650;  demolition  of  4  Brill  trticks,  $1,400; 
demolition  of  3  service  car  bodies,  Nos.  9,914,  9,239  and  9.242,  $3,196:  re- 
moval of  platfonn  scales  from  DeKalb  Avenue  Depot,  $397.72;  death  of  two 
horses,  $200;  sale  of  1  two-ton  I  ruck  and  2  Dodge  automobiles,  $500; 
total,  $7,343.72. 

"  Fixed  Capital,  December  31,  IHOS.'' —  Retired  during  year. 

Real  estate  u.sed  in  operation  of  road:  Sale  of  property  on  the  northwest 
corner  of  Stockholm  Street  near  Central  Avenue,  $14,727.46. 

Track  and  roadway  construction;  Removal  of  O.  H.  siding  and  crossover 
on  Empire  Boulevard  at  Flatbnsh  Avenue,  $81.51. 

Cars:  Demolition  of  2  service  ear  Ijodies.  Nos.  9488  and  9727,  and  10 
Brill  21E,  single  trucks,  $5,100;  sale  of  2  Kll  controllers  with  circuit 
breakers  and  resistance,  $350.48;  total.  $5,450.48. 

Miscellaneous  equipment:    Sale  of  1  2-wheel  sprinkler  cart  No.  83,  $150. 

Total:  $20,409.45. 

Power  Bought. —  From  the  VVillianisburgh  Power  Plant  Corporation. 
17,040,803  kw.  hrs.  (calculated  on  a  monthly  ton-mileage  basis)  at  the  average 
price  of  1.5005  cents  per  kw.  hr.,  total  price  $255,696.96,  charged  to  operat- 
ing expenses. 

Corporate  Surplus 

Credit  balance  at  beginning  of  year   $1,110,480  70 

Net  corporate  income  for  year   221,148  45 

Additions  to  surplus: 

To  cancel  liability  in  respect  to  tort  claim  of 

Salvator    Amorello    $75  00 

To  close  locker  key  and  badge  deposit  accounts  228  95 

Interest  on  judgment,  $1,811.89,  May  1,  1922 

to  June  30,  1924   109  60 

Refund  by  City  of  N.  Y.  on  sewer  assessment.  8  62 

Salvage  on  two  automobiles   105  00 

Interest  on   award   account   opening  Sheeps- 

head  Bay  Road   22  35 

Other  additions    6  08 

  555  60 

Total  credits    $1,332,184  75 

Amortization  elsewhere  unprovided  for   .$2,895  14 

Pre-receivership    tort   claims   625  00 

Cancellation  of  bill  against   Brooklyn  Heights 

R.  R.  Co.,  June  1920   14  38 

Payment  to  City  of  N.  Y.  on  account  Washing- 
ton Street  trackage  privileges,  Jan.   1920  to 

June  30,  1924   2,250  00 

Tort  claim  filed  by   City  of  N.   Y.  originally 

against  B.  H.  R.  R.  Co   37  50 
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The  Coney  Island  and  Brooklyn  Railroad  Company 


W.  P.  P.  Corp.  adjustment  of  charges  for  power 

supplied  March  1 — June  30,  1024   rM2  09 

Interest  on  car  license  foes  Jan.  1,  1921  to  June 

30,  1924    1,246  80 

Settlement  of  pre-receivership  accident  cases....  125  00 

Purchase  of  tools,  each  less  than  $100   4,093  00 

Expenses  in  connection  with  demolition  of  equip- 
ment   376  13 


Total  debits    12,225  64 


Credit  balance,  June  30,  1925   $1,319,959  11 


Officers. —  President,  W.  S.  Menden;  Vice-Presidents,  G.  D.  Yeonians  and 
T.  H.  Whitney;  Secretaiy  and  Treasurer,  F.  C.  Marston;  Assistant  Secretary 
and  Assistant  Treasurer,  F.  B.  Stewart;  Assistant  Treasurer,  F.  S.  Richards; 
Auditor,  H.  Abel;  General  Counsel,  G.  D.  Yeonians;  Claim  Agent,  I.  Isaac- 
sen;  Engineer,  H.  F.  Jlei  kcr;  Superintendent,  W'ni.  Siebert;  Purchasing  Agent, 
L.  Van  Cott. 

Directors. —  Chas.  A.  Boody,  Matthew  C.  Brush,  Gerhard  M.  Dahl,  Chas. 
Hayden,  Wm.  S.  Menden,  Chas.  S.  Sargent,  Jr.,  Albert  Strauss,  Albert  H. 
Wiggin,  Geo.  D.  Yeomans. 

Main  Business  Office. —  85  Clinton  Street,  Brooklyn,  N.  Y. 

Report  verified  by  W.  S.  Menden,  President,  September  30,  1925. 


CONEY   ISLAND    AND   GRAVESEND    RAILWAY  COMPANY 

Incorporated  March  22,  1893.  The  company  exercises  direct  control  over 
the  Coney  Island  and  Brooklyn  Railroad  Company  through  stock  ownership. 
Control  over  respondent  is  held  by  Brooklyn-Manhattan  Transit  Corporation, 
which  acquired  the  entire  issue  of  3,500  sliares  of  stock  on  June  15,  1923, 
through  assignment  by  Reorganization  Committee  of  Brooklyn  Rapid  Transit 
Company. 

Important  Changes  during  Year. —  Participation  Certificates,  B.-]M.  T.  In- 
surance Reserve  Fund  were  acquired,  par  and  cost.  .$462.85. 

An  agreement  was  made,  dated  January  15,  1925  with  the  Brooklyn  City 
Railroad  Co.  and  associated  surface  coniiiaiiics  of  tlie  B.-M.  T.  System,  cov- 
ering adjustment  and  distribution  of  damages,  etc.,  in  connection  with 
collisions  at  crossings. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  Since  December  31,  —  Installed  during  year: 

Ties,  $975;  rails,  rail  fastenings,  and  joints,  $402.50;  paving,  $7,239.42; 
revenue  cars,  $1,014.33;  total,  .$9,631.25. 

Power  Bought. —  From  the  Williamsburgh  Power  Plant  Corporation, 
546,994  kw.  hrs.  (calculated  on  a  monthly  ton-mileage  basis)  at  an  average 
price  of  1.5823  cents  per  kw.  hr.,  total  price,  $8,055.25,  charged  to  operating 


expenses. 

Corporate  Deficit 

Deficit  at  beginning  of  year   $548,214  08 

Net  corporate  loss  for  year   151,641  18 

Deductions  from  surplus: 

Adjustment  for  charges  of  power  j)rior  to  June  30,  1924, 
$15.21;  pavment  of  car  license  fees,  July  1,  1921-June  30, 
1924,  $50.40   '.   65  61 


Total  debits    $699,920  87 

Credit  for  wire  privileges  charged  to  Western  Union  Tele- 
graph Co   70 


Deficit,  June  30,  1925   $699,920  17 
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State  of  New  York,  Transit  Commission 


Coney  Island  and  Cravesend  Railway  Company 

Officers. —  President,  W.  S.  Menden;  Vice-Presidents,  G.  D.  Yeomans  and 
T.  H.  Whitney;  Hecretary  and  Treasurer,  F.  C.  Marstoii ;  Assistant  Secretary 
and  Assistant  Treasurer,  F.  B.  Stewart;  Assistant  Treasurer,  F.  S.  Ricliards; 
Comptroller,  Howard  Abel;  General  Counsel,  G.  D.  Yeomans ;  Claim  Agent, 
I.  Isaacsen;  Engineer,  H.  F.  Merker;  Purcliasing-  Agent,  L.  Van  Cott. 

Directors. —  Charles  A.  Boody,  Matthew  C.  Brush,  Gerhard  M.  Dahl, 
Charles  Hayden,  Wm.  S.  Menden,  Charles  S.  Sargent,  Jr.,  Alliert  Strauss, 
Albert  H.  Wiggin,  George  D.  Yeomans. 

Main  Business  Office. —  85  Clinton  Street,  Brooklyn,  N.  Y. 

Report  verified  by  W.  S.  Menden,  President,  September  30,  1925. 


DEKALB  AVENUE   AND   NORTH  BEACH   RAILROAD  COMPANY 

Lessok 

Incorporated  June  24,  1897.  The  entire  capital  slock  of  the  company  was 
acquired  by  the  Coney  Island  and  Brooklyn  Railroad  Company,  a  subsidiary 
of  the  Brooklyn-Manhattan  Transit  Corporation  and  ojjerator  of  the  prop- 
erty, on  March  19,  1910. 

Important  Changes  during  Year. —  F.  C.  Marston,  Secretary  and  Treasurer 
and  P.  B.  Stewart,  Assistant  Secretary  entered  office  February  17,  1925, 
in  place  of  J.  H.  Bennington  and  H.  R.  Potts. 

No  new  powers  or  franchises  were  acquired. 

Corporate  t^urplns. —  Credit  balance  at  beginning  of  year,  $117.37;  net 
corporate  income  for  year,  $12.14;  credit  balance,  June  30,  1925,  $129.51. 

Officers. —  President,  W.  S.  Menden ;  Vice-President  and  General  Counsel, 
G.  D.  Yeomans;  Secretary  and  Treasurer,  F.  C.  Marston;  Assistant  Secretary 
and  Assistant  Treasurer,  F.  B.  Stewart;  Assistant  Treasurer,  F.  S.  Richards; 
Comptroller,  H.  Abel. 

Directors. —  W.  S.  Menden,  G.  D.  Yeomans,  D.  A.  Marsh,  M.  B.  Hoffman, 
A.  T.  Brophy,  Wm.  Siebert,  A.  R.  Piper,  H.  Abel,  J.  H.  Bennington. 

Main  Business  Office.—  No.  85  Clinton  Street,  Brooklyn.  New  York. 

Report  verified  by  W.  S.  Menden,  President,  September  30,  1925. 


THE  DRY  DOCK,  EAST  BROADWAY  AND  BATTERY  RAILROAD 

COMPANY 

Incorporated  December  8,  1863.  Stock  control  is  held  liy  the  Third  Avenue 
Railway  Company. 

Important  Changes  during  Year. —  Decrease  in  track  mileage  was  as 
follows : 

First  track  All  track 


Removal  of  connecting  curves  at   34t!i   Street  and 

First  Avenue   0.021  0.043 

Removal  of  track  on  Canal  Street,  Bowerv  to  Chrvstie 

St  ~   0.051  0.102 

Removal    of    connecting    curves    on    Canal    St.  at 

Vestry  St   0.017  0.034 

Removal  of  track  on  Canal  Street  at  Chrystie  St.  .  .  .         0.010  0.038 

Abandonment  of  track  on  Lispenard  St.,  Church  St. 

to  W.  Broadway   O.OGS  0.068 

Removal  of  track  on  Church  St.,  Canal  St.  to  Lis- 
penard St   0.009  0.009 


Total  decrease    0.185  0.294 


No  new  powers  or  franchises  were  acquired. 
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The  Dry  Dock,  East  Broadway  and  Battery  Railroad  Company 
Fixed  Capital  Installed  since  December  31,  1908 

Additions  Retirements 


TITLE  OF  ACCotjNT                                 during  year  during  year 

rtails,  rail  fastenings,  and  joints   $748  70   

RevLMiue  cars    2 $8, 767  13 

Electric  equipment  of  cars   10,566  00 

Miscellaneous  equipment                                                 124  05  3  6,195  92 


Total    $772  75  2, 3. $25, 529  05 


Fixed  Capital  Installed  since  December  31,  1908. —  Detail  of  retirements : 
Six  storage  battery  cars,  $19,309.08  (cars,  $8,743.08  and  equipment,  $10,566)  ; 
one  Stanley  Steamer,  $5,342.36;  total,  $24,651.44. 


"Fixed  Capital,  December  31,  190S." — Retired  during  year:  "Street  rail- 
way capital,"  $10,431.94  (grading,  $2,713.24;  ties,  .$982.38;  rail,  $6,736.32); 
Track  laying  and  surfacing,  $1,450.18;  Paving,  $11,414.32;  total,  .$23,296.44. 

Power  Bought. —  From  Third  Avenue  Railway  Company,  903,400  kvv.  hrs., 
A.  C.  at  an  average  price  of  1..30  cents  per  kw. 'hr.,  $11,794.33;  4.359,029  kw. 
hrs.  D.  C.  at  1.53  cents  per  kw.  hr.,  $66,761.59;  total,  $78,555.92,  charged  to 
operating  expenses. 

Corporate  Deficit 


Deficit  at  beginning  of  year   $1,273,882  54 

Xet  corporate  loss  for  year   212,902  40 

Other  deductions: 

Property  retirements    42,605  52 

N.  Y.  Railways  Co.,  adjustment  of  charges   5,124  40 


Total  debits    $1,534,514  86 


Credit:    Wages  cliarged  to  e.\i)cnses  in  previous  periods   529  64 


$1,533,985  22 


Officers. —  President,  S.  W.  Huff ;  Vice-President.  L.  Sutherland ;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage;  Assis- 
tant Treasurer,  F.  Kessel;  Auditor,  W.  Farrington;  General  Counsel,  A.  T. 
Davison ;  General  Superintendent,  W.  E.  Thompson ;  General  Purchasing 
Agent,  C.  Witzel. 

Directors. —  H.  Bronner,  G.  W.  Davison,  S.  W.  Huff,  E.  A.  Manice,  A.  R. 
Horr,  J.  W.  Flatten,  W.  E.  Roosevelt,  L.  F.  Straus,  A.  Iselin,  .Jr. 
Mann  Business  Office. —  2396  Third  Avenue,  Xew  York  Citv. 
Report  verified  by  S.  W.  Huff,  President,  September  28,  1925. 


EIGHTH    AVENUE    RAILROAD  COMPANY 

Incorporalod  January  10,  1855. 

The  twenty  principal  stockholders  as  of  January  14,  1925,  and  the  number 
of  votes  to  which  thev  were  entitled  were  as  follows:  Anna  \V.  Peter,  2225; 
Anna  F.  Wright,  626";  Estate,  Sarah  Williiims,  624;  Alga  Law,  611;  Estate, 
M.  C.  P.  Blossom,  508;  Georgia  Williams  ^^•arren,  428;  Tate  &  Hays,  410; 
Mary  I.  Lassala,  385;  Marv  H.  Dater,  259;  Armistead  Peter,  Jr.,  220';  F. 
Biaiichi  Tompkins,  219;  Ella  H.  Myers,  217;  United  States  Trust  Co.,  trustee, 
163;  F.  Bianchi  Tompkins,  trustee,  148;  Kate  F.  Hays,  137;  George  Henry 
Warren,  136;  Alfred  B.  Maclay,  110;  Crowell  Haddon,  trustee,  109;  Helen 
Herriman,  108;  Henrietta  S.  Herriman,  108. 


'  Adiustraent  of  previous  periods. 
'  Includes  adjustment  of  previous  periods :  =,  J24.05  ;  ^  $853.56. 
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Eighth  Avenue  Railroad  Company 
Important  Chnitfjrs  diiruiti  Year. —  Car  houso  tiaeks  at  Eighth  Avenue  and 
r)Oth  Street,  OMHr,  miles  removed,  and  ().r>7!)  miles  additional  traek  laid  in 
car  liouse  at  Kiglitli  Avenue  and   1 -lOth  Street;   net  decrease  in  carhouse 
track,  0.106  miles. 

All  funded  debt  outstanding.  .$  1  .oKl ,200,  was  paid  at  par  September 
15,  1924,  when  the  property  on  the  west  side  of  Eighth  Avenue  between  49th 
and  50th  streets  was  sold  to  the  New  Madison  Square  Corporation  for 
$2,000,000.  .Tanuary  22,  1925,  the  i)ro|)orly  at  (5-8  llenwick  Street  and  2.31-.37 
Hudson  Street  was  sold  to  W.  R.  Coftin  for  .fTO.OOO. 

No  new  powers  or  franchises  were  acquired. 


Fixed  Capital  Installed  since  December  3J,  JHOS 

.Additions  Retirements 

TITLE  OF  ACCOUNT                                    during  year  durinc  year 

Street  railway  land,  other                                            HI 5  00  ,$63,768  49 

General  office  buildings  and  fixtures                          8,383  79  76,974  84 

Shops  and  car-houses   4,433  97 

Shop  equipment    1,406  70   

Other  rail  equipment   450  00   

Miscellaneous  equipment    4,351  85   

Miscellaneous  construction  expenditures                    36,647  71  36,647  71 


Total    .$51,315  05      $181,825  01 


Expenditures  for  Principal  Projects 
Extension  of  street  outlet,  juncture  of  8th  Avenue  &  Harlem 


River    $75  00 

Safes,  desks,  partitions,  etc   8,383  79 

Rail  equipment,  2  service  cars   450  00 

1  Beaudry  power  hammer   1,182  76 

1  Motor    219  85 

1  Mack  truck    (SVi  tons)   4,089  2,5 

Other  equipment    266  69 

Adjustments  for  prior  period   30,647  71 


Total    .$51,315  05 


Fixed  Caitital  Installed  since  Deccmhcr  ^1,  lOOH. —  Detail  of  retirements: 
Property  at  8th  Avenue  and  50tli  Street  sold,  credited  as  follows:  Other 
street  railway  land,  $3,237.50,  General  office  Imildings  and  fixtures, 
$76,974.84  an<l  shops  and  car  houses,  $4,433.97;  Miscellaneous  construction  ex- 
penditures, $35,271.71;  total,  $119,918.02;  Renwick-Hudson  Street  property 
sold  credited  to:  Other  street  railway  land,  $00,530.99  and  mi-scellaneous 
construction  expenditures,  $1,376,  total,  .$61,906.99;  total  retirements, 
$181,825.01. 

"Fixed  Capital,  December  31,  1!)08."- — Retired  during  year:  Sale  of  prop- 
erty at  Eighth  Avenue,  49th  to  50th  Streets,  $1,300,000;  corrections  of 
retirements  made  in  prior  years,  as  follows :  Property  at  Eighth  Ave.  and 
152d  St.,  $140,205  (1921,  $205;  1922,  $141,000,  less  debit,  $1,000);  property 
at  492  Canal  St.,  1920,  $41,000;  total  retirements,  $1,481,205. 
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Eighth  Avenue  Railroad  Company 
Power  Bought,  I).  C. — Fnim  Inter))orough  Rapid  Transit  Co.  1,660,273  kw. 
hrs.  at  2.441  cents,  $40,ri.S4.;n  ;  New  York  Railways  Co.,  Receiver,  .5,052,038 
kw.  hrs.  at  2.337  cents,  $118,082.18;  New  York  Railways  Corporation, 
1,000,133  kw.  hrs.  at  2.39!)  cents.  .$23,992.73;  Ninth  Avenue  Railroad  Co., 
24,829  kw.  hrs.  at  2.375  cents,  $589.74:  total,  7,737,273  kw.  hrs.,  $183,198.96 
charged  to  operating  expenses. 

Corporate  Surplus 

Credit  balance  at  beginning  of  year  i  $3  ,620 , 492  85 

Profit  on  sale  of  property.  Eighth  Ave.  49th  to  50th  Streets.  580,081  98 

Profit  on  sale  of  Renwick-Hudson  Street  property   8,093  01 

Cost  of  improvements  originally  charged  to  operations   13,591  88 

Aireo  Garage — Water  bills  for  prior  period   3,070  10 

Minor  items    1,888  86 


Total  credits    $4,227,218  68 


Correction  of  erroneous  charges  to  Fixed  Capital : 
Property  at  Eighth  Avenue  &  152d  Street... 


Adjustment  of  prepaid  insurance  during  prior 

years   

Adjustment  of  taxes.  Eighth  Avenue  and  155th 

Street   

Cost  of  replacements  in  prior  years  transferred 

to   deferred  charges  

Water  rents,  1922  

Minutes   of   Transit    Commission  Investigation 

1922  and  1923  

Minor  items   


$99,532 

61 

141 ,000 

00 

41,000 

00 

3,966 

72 

1 ,150 

50 

4,492 

09 

914 

82 

1  ,082 

37 

971 

68 

294,110  79 


Credit  balance.  June  30,  1925  i  $3,933,107  89 


Officers. —  President,  .loseph  Tate;  Vice-President.  William  Henry  Hays; 
Secretary  and  Treasurer,  .lames  G.  Affleck  ;  Assistant  Secretary  and  Assistant 
Treasurer,  M'illiam  Affleck;  Auditor,  B.  T.  Baker;  General  Counsel,  Michel 
Kirtland;  Special  Agent,  B.  F.  Hamilton;  Purchasing  Agent,  Ralph  Newman. 

Directors. — James  Gelston  Affleck.  James  "Gelston  Affleck,  Jr.,  William 
Affleck,  William  Henry  Hays,  Michel  Kirtland,  Joseph  J.  O'Donohue,  Jr., 
Armistead  Peter,  Jr.,  Joseph  Tate,  F.  Bianchi  Tompkins. 

Mai)}  I{}isiricss  Office. —  250  West  •'>7th  Street.  New  York  City. 

Report  verified  bv  James  G.  Affleck,  Secretary  and  Treasurer,  September 
24,  1925. 


FORT  GEORGE  AND  ELEVENTH  AVENUE  RAILROAD  COMPANY 

No  report  filed  for  the  fiscal  calendar  year  ended  June  30.  1925. —  Com- 
pany stated :  "  This  is  a  defunct  corporation,  all  of  the  officers  having 
resigned  as  of  July  6,  1925,  and  no  further  reports  will  be  rendered." 


•  See  note  19,  first  double  page  of  Table  XVII,  A. 
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THE  FORTY-SECOND  STREET  AND  GRAND  STREET  FERRY  RAILROAD 

COMPANY 

(Operated  Undlj!  Aijkeement) 

Incorporated  February  16,  1863.  On  Ajiril  6,  1893.  the  ro)ii|)any  leased 
all  its  property  to  the  ^Metropolitan  Street  Railway  t'ompany  |  Xew  York 
Railways  Company,  successor]  for  the  unexpired  tei-m  of  its  charter  and  any 
extensions  thereof,  to  February  16,  2863.  The  property  was  operated  by  the 
New  York  Railways  as  lessee  on  a  fi.xed  rental  basis  until  midnight  of 
March  12,  1925  and  from  March  13  to  April  30,  1925  under  so  called 
Operating  Agreement.  At  the  present  time  New  York  Railways  Corporation 
Is  operating  the  property  under  this  agreement.  It  should  be  noted  how- 
ever, that  at  June  30,  1925  the  actual  agreements  had  not  yet  been  drawn 
up,  and  final  accounting  for  results  of  operation  of  this  subsidiary  had  not 
yet  been  made.  Stock  control  is  held  by  Xew  York  Railways  Corporation 
which  acquired  a  majority  of  the  issue  on  April  30,  1925  under  the  Re- 
organization plan. 

Important  Changes  during  Year. —  See  Corporate  History  in  preceding 
paragraph. 

No  new  powers  or  franchises  were  acquired. 
Fixed  Capital  Changes  during  Year. —  None. 

Corporate  SurpUis. —  Credit  balance  at  beginning  of  year  $274,288.72 ;  net 
corporate  income  for  year  $.92;  credit  balance  June  30,  1925,  $274,289.64. 
These  amounts  exclude  .$823,403.23,  not  paid  by  the  lessee  (18  per  cent  per 
annum  on  $748,000  capital  stock,  from  February  1,  1919  to  March  12,  1925), 
which  amounts  do  not  appear  on  the  Company's  books. 

Officers. —  President,  J.  J.  Heflfernan;  Vice-President,  John  R.  Mont- 
gomery; Secretary  and  Assistant  Treasurer,  F.  T.  Armstrong;  Treasurer  and 
Assistant  Secretary,  Hearn  W.  Streat;  Auditor,  G.  V.  Owen;  General  At- 
torney, James  L.  Quackenbush. 

fl*rec<ors.— Charles  H.  Platner,  J.  J.  HeflTernan.  Hearn  W.  Streat,  F.  T. 
Armstrong,  John  R.  Montgomery,  John  Candler  Cobb,  Cliarles  P.  Howland, 
Caleb  F.  Fox,  Freling  H.  Smith." 

Main  Business  Office. —  621  Broadway,  New  York  City. 

Report  verified  by  Hugh  J.  Sheeran,i  President,  October  3r(l,  1925. 


THE  FORTY-SECOND  STREET,  MANHATTANVILLE  AND  ST. 
NICHOLAS  AVENUE  RAILWAY  COMPANY 

Incorporated  August  29,  1878.  Stock  control  of  the  company  was  obtained 
by  the  Third  Avenue  Railroad  Company  in  November.  1895  and  passed  to 
its  successor,  the  Third  Avenue  Railway  Company  on  January  1,  1912. 

Important  Changes  during  Year. —  Changes  in  track  mileage,  as  follows: 

First  All 

track  track 

Removal  of  connecting  curves  at  42(1  St.  and 

First  Ave                                                           11  0.0 lit  D  0.038 

Removal  of  crossover  at  42d  St.,  west  of 

Madison  Ave   D  0.012 

Lengthening   of   curves   at    Broadwav  and 

I25th  St  '.                  0.001  0.003 


Total  (net)    D  0.018  D  0.047 


'  Hugh  J.  Sheeran  was  elected  President  in  place  of  J.  J.  Heffernan,  July  30,  1925. 
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The  Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway  Company 

The  property  known  as  118  East  42d  Street  was  sold  for  $700,000  and  the 
proceeds  used  to  purcliase,  at  par,  First  Mortgage  Bonds  of  the  company, 
which  were  then  cancelled. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908. —  Installed  during  year: 
Paving,  reconstruction  on  42d  Street,  Madison  to  Sixth  Avenues,  $238. 

Retired  during  year:  (i  revenue  cars,  credited  as  follows:  Revenue  cars, 
$10,651.02;  Electric  equipment  of  cars,  $11,243.82;  total,  $21,894.84. 

"Fixed  Capital,  December  SJ,  190S." — Retired  during  year: 

Track  and  roadway  construction:  Track  on  First  Avenue  between  34th 
and  42d  Streets — ^Grading,  .'^1,878;  rails,  fastenings  and  joints,  $7,538; 
special  work,  $20,980;  track  laying,  $3,160;  paving,  $9,038;  total,  $73,194. 

Buildings  and  fixtures  used  in  operation  of  road:  Property  known  as  118 
Fast  42d  Street,  (sold  for  .f;700,(MH),  of  which  $617,411.81  was  credited  to 
siirjilus),  ,$82,588.19. 

Total,  $155,782.19. 

Power  lioughl. —  From  Third  Avenue  Railway  Co.,  A.  C,  329,680  kw.  hrs. 
at  1.30  cents  per  kw.  hr.,  .$4,307;  D.  C,  11,720,080  kw.  hrs.  at  1.51  cents 
per  kw.  lir.,  $177,163.69;  total,  $181,470.09,  charged  to  operating  expenses. 


Corporate  Surplus 


Credit  balance  at  beginning  of  year   $66,681  59 

Net  profit  on  property  sold   617,411  81 

Received  from  tenant  at  120  East  42d  St.,  adjustment  of  prior 

period    4,013  78 

Adjustment  on  account  of  operation  of  cars  in  previous  period  2,050  15 

Total   credits    .$690,157  33 

Net  corporate  loss  for  year   $159,043  30 

Track  rental  (First  Ave.,  34th  to  42d  Sts.)  for 

prior  period    60,353  99 

Track  rental  to  Ninth  Ave.  R.  R.  Co   73,993  70 

Property  retirements    95,088  84 

Adjustment  of  New  York  Railways  Co.  account.  517  51 

Minor  adjustments    7  85 

Total  debits    389,005  19 

Credit  balance,  June  30,  1925   $301,152  14 


Officers. —  President,  S.  W.  Huff;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  Trea.surer,  A.  D.  Sage;  Assis- 
tant Treasurer,  F.  Kessel;  Auditor,  W.  Karrington;  General  Counsel,  A.  T. 
Davison;  Claim  Agent,  J.  W.  Yenson;  General  Superintendent,  W.  E.  Thomp- 
son; General  Purchasing  Agent;  C.  Witzel. 

Directors. —  G.  W.  Davison,  J.  H.  Seaman,  A.  S.  Webb,  J.  W.  Flatten, 
W.  E.  Roosevelt,  A.  Iselin,  L.  F.  Straus,  S.  W.  Huff,  J.  N.  Jarvie. 

Main  Business  Office. —  2396  Third  Avenue,  New  York,  N.  Y. 

Report  verified  by  S.  W.  Huflf,  President,  September  28,  1925. 
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HUDSON  AND  MANHATTAN  RAILROAD  COMPANY 

Incorporated  December  6,  1906,  under  the  general  railroad  laws  of  New 
York  and  New  Jersey.  Stock  control  was  relinqiiislied  by  the  Hudson  Com- 
panies as  of  October  18,  1924.  At  June  30,  1925  the  twenty  principal  stock- 
holders were  as  follows: 


SHARES  OF  STOCK 


NAME  OF  SECURITY  HOLDER 

Dominick  and  Doniinkk  

P.  (J.  Bartlett,  U.  W.  Morrow,  iind  (i.  U. 

Trustees   

Leo  Higsiiiison  and  Conipan.v  

Arthur  Lipper  and  Compan.v  

Maitland  Coppell  and  ("orapan.v  

Thomas  L.  Mansoii  and  Company  

Charles  Heller   

I'.vne.  Kendall  and  Hollister  

Mililred   F.    Devereux  ,  

I.i'liiiian  Bros   

rli(jt'l)P  Brisbane   

J.  L.  A.ver,  F.  A.ver,  .Ir..  Trustees  

E.  Clarunce  Jones   

J.  S.  Bache  and  Compan.v  

Cassatt   and  Compan.v  

Paine.  Webber  and  Company  

Frank  Mowerson   

Minnie  E.  Young  

Parrish   and  Compau.v  

C.  W.  Taintor  and  Company  

Solomon    Bros,   and  Hutzler  


How  a  rd. 


)mmon 

Preferred 

Total 

21  732 

80 

21,812 

10. 100 

700 

lO.SOO 

7  859 

380 

a',  239 

7'  614 

10 

7*624 

n!267 

584 

6!8.51 

6,025 

6,025 

5.966 

5,966 

5, 250 

5U0 

5,750 

4.090 

320 

4,410 

4.  OOU 

4,000 

3.803 

157 

3,960 

3.611 

322 

3.933 

3,600 

300 

3.900 

3, 760 

115 

3.875 

3,720 

40 

3,760 

3,475 

122 

3,597 

3, 140 

280 

3,420 

3, 140 

280 

3,420 

3,  L'90 

30 

3.320 

3,003 

167 

3,170 

2,915 

150 

3,065 

Important  Vlunir/es  duriinj  Yein\ — Preferred  capital  stock,  .$787.50  and 
common  stock.  $5;")  were  issued  .Tiily  23.  1924  in  exchanpe  for  7*4  shares  of 
preferred  and  14  share  of  common  stock  of  the  New  York  and  Jersey  Rail- 
road Company,  under  terms  of  Consolidation  Agreement  dated  December 
1,  1906. 

On  April  15,  1925,  Company  purchased  U.  S.  Third  Liberty  Loan  Bonds 
for  account  of  Property  Amortization  Fund,  par  value  $200,000,  cost, 
$202,872.19. 

The  company  paid  oflf  real  estate  5^4%  mortgages  as  follows:  April 
27,  1925,  on  214  Fulton  Street,  $18,000;  April  1,  1925,  on  30  Church  Street 
Extension,  $500,000. 

For  dividends  declared  and  paid,  see  Securities  and  Surplus  schedules. 

T.  N.  Willins  was  appointed  Comptroller  April  23,  1925  to  succeed  F.  H. 
Sillick  resigned  and  F'rank  1.  Tennyson  was  appointed  Assistant 
Comptroller. 

No  new  powers  or  franchises  were  acquired. 


June  30,  1924 


J1.989, 
M.Oll, 
329, 
46, 
405, 
1, 

1.529. 
101.933. 
22,033, 
»  12s,  967 
5.  r,12, 
US,  iS'i, 
77, 
2,  808. 
352, 


301  85 
507  50 
125  81 
222  24 
740  27 
OOU  00 
793  75 
319  47 
ail  64 
151  11 
S50  27 
mo  Si 
571  80 
065  37 
236  67 


1130.005,366  10 


BALANCE  SHEET 

Increase  or 

ASSETS  SIDE                               June  30.  1925  (D)  decrease 

Cash                                                                $1,574,873  62  D  $414,428  23 

Special    deposits                                             M,  801, 936  46  790,428  96 

Accounts  receivable                                            287,339  79  D     41,786  02 

Interest  and  dividends  receivable                        48,823  43  2,601  19 

Materials  and  supplies                                      412,259  48  6,519  21 

Stocks  of  associated  companies   1,000  00   

Other  investments    1,529,793  75   

-Fixed  Capital,  December  31,  1908  "            101,929.048  13  D  4,27134 

Fi.xed  capital  installed  since  Dec.  31,  1908.     22,549.681  01  515,849  37 

Total    tLxed    capital  —  gross  -  K'/, /,78,72.')  Vi  SI1,57S  OA 

Less  accrued  amortization                               5.  sm,  702  57  //«',,  352  SO 

Total   fixed  capital  — net                        118,  m.OBO  57  .J7,325  Xf 

I'repavmeuts                                                         61,926  80  D     15,645  00 

Unamortized  debt  disi'ount  and  expense.      2,740,683  34  D     67.382  03 

Other  suspense                                                     17,330  19  D   334,906  48 

Total                                                       $129,977,993  43  D   $27,372  67 


'  Includes  reacquired  First  Lien  and  Kefuiiding  Mortgage  bonds  of  respondent,  par 
value,  $1,103,529.04. 
2  Includes  Fixed  Capital  of  Hudson  Terminal  Buildings. 
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Hudson  and  Manhattan  Railroad  Company 
Balaxce  Sheet  —  Concluded 

LlABU-rriES  SIDE 

J391,815S6   Taxes  accrued    $399.557  24  $7,74138 

78,823  58  Deferred    liabilitv  —  U.     S.  Government 

Accts.— net    . . ."   I)     78,823  58 

292,749  17   Miscellaneous   accounts   payable   244.510  36  D     48.238  81 

'  1,817.504  63   Interest  accrued  on  funded  debt   '1.796.382  54  D     21.122  09 

1.250  00   Rents  accrued    1.550  00  300  00 

4.341  44   Dividends  declare<l    5.251  54  910  10 

  Due  for  wages  and  salaries   S.092  61  8.092  61 

  Other  unfunde<l  debt   15.152  68  15.152  68 

'  76. 567. 233  66   Mortgasie    bonds    '  76. 567. 233  66   

653.000  00   Real  estate  mortgages   135.000  00  D   518.000  00 

543,048  67   Casualties  and   insurance  reserve   679.201  10  136.152  43 

2.275.516  69   Miscellaneous    reserves    1.814.708  82  I)   460.807  87 

5.242,1.51  25   Preferred  stock    5.242.93S  75  787  50 

39.994.890  00   Common   stock    39.994.945  00  55  00 

'  12.908  75   Stock  liabilitv  for  conversion   '  12,066  25  U         842  50 

2. 130. 132  40   Corporate  surplus    3.061.402  88  931. 270  48 

$130,005.366  10         Total    $129,977.993  43  D   $27.372  67 

Contingent  Liabilities. —  Xoiie. 

DETAILS  OF  AS.SET.S   AND  LIABILITIES 

■'Fixed  Capital,  Dervmher  .{I,  l!)OS." — Credits  during  vear,  $4,271..34. 
Balance,  June  30,  1925,  .$101,929.048.1.3. 

Fixed  Capital  Installed  since  December  St.  UWS  ^ 

.additions  Total  cost  to 

TITLE  OF  ACCOUNT                                during  year  June  30.  1925 

Right  of  way   .$566,845  88 

Other  street  railway  land   45,759  03 

Ballast   ■   21,320  47 

Ties    17,375  62 

Rails,  rail  fastenings  and  joints   15,060  19 

Special  work    64,794  58 

Track  laying  and  surfacing   86,154  99 

Roadway"  tools    10,567  50 

Tunnels"                                                                   $22,828  89  7,678,929  49 

Crossings,  fences  and  signs   421  30 

Interlocking  and  other  signal  apparatus                    12,738  7(1  303,788  97 

Telephone  and  telegraph  lines   22,961  94 

Transmission  system    135,549  04 

Distribution  system                                                     1,599  00  3.')9,312  37 

Power   plant  "buildings   176,439  09 

Sub-station   buildings   303  26 

General  office  buildings  and  fixtures   775  25 

Shops  and  car  houses                                               1,100  18  285,451  76 

Stas.,  wait,  rooms  and  misc.  buildings                    444,465  86  1,199,468  42 

Furnaces,  boilers  and  accessories   2S9.903  20 

Power  plant  electric  equipment                                 2,600  00  99,100  49 

Miscellaneous  power  plant  equipment   2,122  87 

Sub-station   equipment   209,073  84 

Shop  equipment                                                           Cr  4  30  74,721  93 

Revenue  cars                                                            28,894  65  4,644,030  03 

Miscellaneous  equipment    9,672  14 

Engineering  and  superintendence   434,375  08 

Law  expenditures  during  consUiietion   (i3,910  43 

Injuries  during  construction   73,479  99 

Taxes  during  construction   110,652  62 

Interest  during  construction   2,290,886  35 

Miscellaneous  construction  expenditures   403,158  84 

Total,  street  railway                                       .$514 ,223  04  $19.696 .366  96 

Total,  other  departments                                          $1,626  33  $2,853,314  05 

=  Includes  $827,550  interest  on  Adjustment  Income  bonds  for  the  six  months  ended 
June  30th.  due  and  payable  on  October  1st  of  the  following  fiscal  year. 
♦  Sundry  holders,  unidentified,  of  securities  of  predecessor  companies. 
'  No  retirements  during  the  year. 
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Hudson  and  Manhattan  Railroad  Company 
Details  of  Expend i t  nres  for  Priiiripnl  I'rojecis 


Installing  emergency  exits   $22,828  89 

Interlocking    and    signals    to    increase    track    and  train 

capacity,  etc   12,738  76 

Installing  motor    1,599  00 

Additional  inspection   pit   1,048  35 

Additional  storeroom   facilities   51  83 

Moving  platform,  Hudson  Terminal   1,885  39 

Erie  passageway  and  concourse   418,526  17 

Fire  doors,  Hudson  Terminal  track  floor,  etc   232  37 

Additional  toilets,  Hudson  Tcrmiiiiil  Ijuildiii;;'   13,072  54 

Additional  store  room   10,000  00 

Guard  rails,  Hudson  Terminal  ]il:itfornis   028  18 

Booth  at  33rd  St.  Terminal   121  21 

Electric  air  compressors   2,600  00 

Adjustment  of  shop  equipment  account   ('r4  30 

Door  locks    813  80 

Completion  of  25  class  "G''  cars   1  ,079  15 

Doors  guards    1,913  35 

Destination  signs    2,446  65 

Door  cushions    22,641  70 


Total,  street  railway   $514,223  04 


Stand   pipes    $501,76 

Store  room    1 ,000  00 

Pump    124  57 


Total,   other   departments   $1,626  33 


Miscellaneous  Investments 

Actual  Amount  Income 

Par  value         money  at  which  accrued 

NAME  OF  lasciNG  COMPANY  AND           of  amount       cost  to           Carried  during 

SECURITY                               held         respondent  on  books  year 

Tunnel  Advertising  Companv.  .stocl;.       $1,000  00       $1,000  00       $1,000  00   

U.  S.  Liberty  bds  — Second,  414  %..      252,450  00      252.450  00  252,450  00  $10,729  13 

U.  S.  Liberty  bds.— Fourth,  414%..      250,000  00      253,750  00  253,750  00  10,624  99 

U.  S.  Liberty  bds.— First.  31/2%....           200  00           200  00           200  00  7  00 

U.  S.  Treasury  Notes,  4y,  %                  900,000  00      897,187  50  897,187  50  40,500  00 

City  of  Detroit,  Mich,  bds.,  41/,%..      125,000  00      126,206  25  126,206  25  5,640  61 


Total    $1,  .528, 650  00  $1,530,793  75  $1,530,793  75      $67,501  73 

New  York  City  Corporate  stock  and 
assessment  bonds    (")  (")  (')  415  00 


Total    $1,528,650  00  $1,530,793  75  $i,  530, 793  75      $67,916  73 


Special  Deposits. — Coupon  special  deposits,  $62,570;  Dividend  special 
deposits,  $3,437.05;  deposited  with  Treasurer,  State  of  New  Jersey,  $8,832; 
with  Comptroller,  City  of  New  York,  $4,525;  with  N.  Y.  State  Industrial 
Commission,  $5,100;  with  Trustee  of  Mortgage,  $7.67;  property  amortization 
fund,  $3,476,227.95  (cash,  $532,665.57;  Hudson  &  Manhattan  First  Lien  and 
Refunding  5s,  par  value,  $906,500,  cost,  $733,549.54;  U.  S.  Gov't,  securities, 
par  value  $2,209,000,  cost  $2,210,012.84);  Debt  discount  amortization  fund, 
$661,236.79  (cash,  $77,193.17;  accrued  interest  receivable,  $8,275.97;  Hudson 
and  Manhattan  First  Lien  and  Refunding  5s,  par  value,  $197,029.04,  cost 
$159,446.09;  U.  S.  Gov't,  securities  par  $416,000,  cost  $416,321.56)  ;  insurance 
and  casualty  fund,  $580,000  (cash,  $230,359.48;  U.  S.  Gov't,  securities,  par 
$350,000  cost  $349,640.02).    Total,  $4,801,93(i.4(i. 


'  Included  in  Special  deposits. 


'l 
,# 


Fifth  Annual  Report,  1925 


493 


Hudson  and  Manhattan  Railroad  Company 

Materials  and  Supplies.— W&Ws,  $29,730.06;  ties,  $3,004.58;  fuel,  $1,983.52; 
tires,  $11,084.90;  vvlieels,  $0,396.37;  brake  shoes,  $1,«85.15;  other  material, 
$357,774.90.    Total,  $412,259.48. 

Prepayments  — $38,032.86;  insurance.  .$21,241.45;  rent,  $2,500.04; 
other  prepayments,  $152.45.    Total,  $61,926.80. 

Unamortized  Debt  Discount  and  Expense. — To  be  extingiiislied  !)y  sinking 
fund  method  at  41/2%  (as  ordered  by  the  Public  Service  Commission  in  Case 
1680).  Par  vahie  of  debt  outstandiiig  at  close  of  year  to  which  the  amount 
to  be  amortized  applies:  H  &  M  41/2%  mortgage  bonds,  $944,000;  H  &  M 
First  Lien  and  Refunding  5'/p  mortgage  l)onds,  .$30,417,704.62;  H  &  M 
Adjustment  Income  bonds,  $33,102,000;  total,  $70,463,704.62.  Amount  of 
discount  unextinguised  at  beginning  of  year,  .$2,808,065.37:  amount  written 
oft'  during  vear,  $67,382.03;  unamortized  balance,  June  30,  1925, 
$2,740,683.34.  ' 

Other  Suspense. — Unapplied  expenditures,  $12,534.51;  disputed  bills, 
$4,772.82;  minor  items  $22.86.    Total,  $17,330.19. 


Securities 

PAnTict:LARS  OF  STOCK                             Common  stock  Preferred  stock 

Authorized  by  charter  $40,000,000  00  $10,000,000  00 

Actually  issued  for  property  and  outstanding  39,994,945  00  5,242,938  75 

Dividends  paid   '                                 '498,051  99  8  262,888  72 

Market  price:    highest,   lowest                                    33,21  71%,57y2 


P.\RTICDLAR8  OF 
FUNDED  DEBT 

Nominal  date  of  issue .  .  . 

Date  of  maturity  

Interest,  rates  and  dates. 

Denominations  

Authorized  by  company . 
By  public  authority. . . 

Actually  issued  prior  to 

year  

Cash  realized  

Property  consideration 
Discount  

Ucacquired,  retired,  etc. . 

\ctually  outstanding. . . . 

Interest  accrued  

Interest  charged  to  in- 
come  

Interest  paid  

Interest  not  due  

Interest  matured  and  un- 
paid   

Trustees  under  mortgages 


Hudson  and  New  York 

Manhattan  and  .Jersey 

first  mortgage  first  mortgage 

bonds  bonds 

Feb.  1,  1907  Feb.  20,  1902 

Feb.  1,  1957  Feb.  1,  1932 

F.  &  A.  r>%.  F.  &  A. 

$1,000  00  SI, 000  00 

8100,000,000  00  35,000,000  00 

(•)  .5,000,000  00 

67,148,000  00  ,'5,000,000  00 

('")   

(") 

Unknown,  "   

"66,204,000  00   

944,000  00  .1, 000, 000  00 

42,480  00  2.50,000  00 

42,480  00  2.50,000  00 

42.8S5  00  249,400  00 

17,700  00  104,166  69 

1,103  89  1,200  00 

Guaranty  Trust  U.  S.  Mortgage 

Co.  &  Trust  Co. 


Hudson  and 
Manhattan 

first  lien 
and  refunding 
mortgage  bonds 
Feb.  1,  1913 
Feb.  1,  1957 
,5%.  F.  &  A. 
$1,000,  $.500.  $100 
$65,000,000  00 
37,534,633  66 

37.534,633  66 
('«) 

(H) 

"  3,798. 183  94 
"  1 ,116.929  04 
36.417,704  62 
1,876,055  00 

1.876,055  00 
1,884,272  50 
781,689  56 

20.195  55 
Central  Trust 
Co. 


Adjustment 
income 
bonds 
Feb.  1,  1913 
Feb.  1,  1967 
As  earned,  A.&O. 
$1,000,  $500 
$33,574,000  00 
33, 102.000  00 

33,102,000  00 

(■>) 
(") 

33a62!o66'oo 

1,655,100  00 

1.655,100  00 
1,663,110  00 
827,550  00 

40,589  35 
Guaranty  Trust 
Co. 


'Dividends  declared.  1%%.  $499,866.48.  piivable  .Tune  1.  1925. 

'Dividends  declared,  2'/>%,  .$131,030.58,  payable  AtiR.  15,  1924:  2V,  %,  $130,953.75,  pay- 
able Feb.  16,  1925. 

'  [Amount  of  mortgage  authorized  by  New  York  Railroad  Commissioners.  $100,- 
000,000:  bonds  issued  under  authorization,  $67,148,000:  lapsed,  $32,852,000.] 

"I  Cash  realized.  $11,768,050.]  From  annual  report  of  company  for  year  ended 
June  30,  1913.    See  also  note  11. 

"  [Issued  in  exchange  for  bonds  of  constituent  companies,  $51,500,000:  issued  to 
Hudson  Companies  for  extra  work.  $2,055,000;  issued  for  cash,  $13,.593,000.]  From 
documents  submitted  h.v  the  company  in  Case  1680.    See  also  note  10. 

"  I'nder  Case  ICSO  (.July  1.  1913)  the  company  was  ordered  by  the  Public  Service 
Commission  to  amortize  $3,0S9,482.73  of  which  $2,184,586.23  represented  the  unamortized 
balance  of  debt  discount  and  expense  in  connection  with  the  issup  of  First  Mortgage 
4V4%  bonds  and  $1,504,896.50  represented  the  amount  required  to  Lie  amortized  In 
connection  with  the  payment  of  interest,  due  February  1,  1913,  on  First  Mortgage 
4%%  bonds,  and  back  taxes  and  expenses  in  connection  with  the  issue  of  First 
Lien  and  Refundincr  bonds  and  the  .Adjustment  Income  bonds. 

For  footnotes  13  to  17  see  next  page. 
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Real  Estate  Morlyages. — Amount  outstanding  June  ]'.)-Z4,  $0.")3,000; 

paid  off  during  year,  .$518,000;  outstanding  June  30,  192."),  .$135,000;  interest 
accrued  during  year.  .$30,761.91;  interest  paid  during  tlie  year,  $35,851.50; 
interest  accrued  but  not  due  at  close  of  year,  .$2,187.50. 


Itesencs  and  Sii.spciinc  Cirdit  ISulaiices 

Balance  Balance 

TITLE  OF  RESERVE                   June3p,1924  Debits  Credits    June30,  1925 

Accrued  amortization  of  caiiital  5,.')12.3.50  27  $150,450  l.S  $614,802  48  $5, !)76, 702  57 

Casualties  and  insurance  reserves..      5/,S,0!,8  67  so,  208  e,  I,  JG'KSCl  07      f,T.).20t  JU 

Reserve   for   injuries                             83,048  67  30,208  64  46,361  07       99,201  10 

Insurance  and  casualty  reserve...      460,000  00    120,000  00      580,000  00 


Miscellaneous  reserves  and  susjipuse 
credit  halances  : 

Reserve    for    continf;encies               $1,510,957  24  $147,693  32    $l,36:i,263  92 

Reserve    to    protect    salvage  and 

material    values    79,312  75  1,245  52  12,825  71  90,892  94 

Reserve  for   work   performed  for 

tenants    28,000  00  61,887  10  55,000  00  21,112  90 

Reserve  for   restoration   of  prop- 
erty,  etc   168,491  70  8,693  46    159,798  24 

Unused    Newark    tickets   147,625  31  38,158  55  37,552  88  147,019  64 

Benefit  of  employees    1,5.84  66    1  584  66 

Motor  trucks    1,326  45    1,326  45 

New  York  Edi.son  supply  account..  25,808  51  4,676  43    21,132  08 

rniform   clearing   account   1.532  95  18,711  55  18,589  91  1,411  31 

Guaranty  Period  suspense  account  309,401  66  314,455  70  5,054  04   

Sale  of  material   1,475  46  20,751  19  20,842  08  1,566  35 

Minor  items  In  suspense   5.600  33  5,000  33 


Total     miscellaneous  reserves 
and  suspense  credit  balances.  $2,275,516  69     $616,272  82     $155,464  95  $1,814,708  82 


Corpornir  Slinpliix 

Credit  balance  at   beginning  of  year   $2,130,132  40 

Net  corporate  income  for  year   1,013,479  43 

Otlier  additions  to  sui  plus:" 
Transfer  of  "Net  Railway  0()erating  Income 
for  Guaranty  Period"  '{ Marcb  1,  1920  to 
August  31,  1920)  as  per  settlement  of  ac- 
counts witli  Interstate  Commerce  Commis- 
sion by  order  dated  October  30,  1924   $78,823  58 

Over  accrued  rentals,  1923   818  28         79,041  86 


Total  credits    $3,823,253  69 

Dividends  declared : 

On  Preferred  Stock    (5%)   .$201, 9S4  33 

On   Common    Stock    49y,H6(i48       761,8.")0  81 


Surplus,  June  30,  1925   .$3,061,402  88 


"  The  $3,798,183.94  here  reported  is  made  up  of  $3,675,083.94  reported  at  .Tune  30,  1913 
(see  note  12),  plus  discounts  of  $65,400  and  $.'>7.700  sustained  in  the  issue  of  First  Lien 
and  Refunding  bonds  in  1916  and  1!)17,  respectivelv. 

»  [$33,102,000  First  T.ien  and  Kefuiuling  Mortgage  bonds  and  $33,102,000  Ad.iustment 
Income  bonds  were  issued  to  take  up  and  retire  $66,204,000  First  Mortgage  bonds.] 
From  statement  submitted  by  company  in  Case  1680. 

"[Issued  for  i)r(iperty.]  From  annual  report  of  company  for  year  ended  .lune  30, 
1913. 

"  [Under  the  read.justmcnt  plan,  the  company  received  in  cash  from  stockholders, 
$3,845,148.50.  and  issued  therefor  $3,460,633.66  par  value  of  First  Lien  and  Refunding 
Mortgage  bonds,  or  at  the  rale  of  $900  of  bonds  for  each  $1000  cash  contributed.] 
From  statement  filed  by  the  company  with  the  Commission. 

"Of  which  bonds  of  par  value  of  $1,103,529,04  have  been  reacquired  and  are  held 
in  property  and  debt  amortization  funds. 
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INCO]\IE  STATEMENT 

Net  aiiiouiit  Increase  or 

/-^  "  for  year  (D)  decrease 

Operatiii"  revenue: 

Passeii<;er  revenue    $8,077,923  08        $92, 703  9!) 

Mail   revenue    21,801  30  1,570  30 

Miscellaneous   transportation    revenue   3(1, 000  00   

Advertising   privileges    180,000  00   

Other  ear  ami   station   privile<,'es   179,9r)9  8.')         (if), 480  04 

Rent  of   equipment   30,100  08   

Sale  of  power   3,210  19  D  483  68 

Miscellaneous    2,715  28  64 


Total   operating   revenue   $8,531,710  38  $159,337  29 

Operating  expenses: 

Maintenance  of  wav  and  structures   $601,740  38  $4,145  74 

Maintenance  of  equipment   504,119  13  D  42,563  40 

Operation  of  power  plant   668,036  82  D  14,914  09 

Operation  of  cars   1,579,521  01  10,203  71 

Injuries  to  persons  and  property   03,499  28  889  27 

Other  general  expenses  '   405,023  37  25,583  82 

Total  operating  expenses   $3,821,939  99  D$16,654'9.) 

Taxes  assignable  to  street  railway  operations  888,679  64  85,458  09 

Total   revenue  deductions   $4,710,619  63  $68,803  14 


Income  from  street  railway  operations   $3,821,090  75       $90,534  15 

Income  from  outside  operations:  Kevenue. 
$3,084,051.39,    less    expenses,    $1.1 7(i.994.78 

and  taxes,  $304,253.29   1,542,8I>3  32    D  104,545  95 

Xon-operating  income:  Interest  on  debt  dis- 
count amortization  fund.  .$28,620.23;  on 
property  amortization  fund,  $142,430.01  ;  on 
U.  S.  Gov't,  securities  held  in  insurance  and 
casualty  fund,  $19, .300. 58;  on  investments, 
.$67,916';73;    on    bank   balances.  .$40,627.90; 

miscellaneous,  $96.00    299,057  45  2,930  11 


Gross    income    applicable    to    corporate  and 

leased  properties    .$5,002,951  52    D  $11, 081  69 


Dedtictions  from  jjross  income: 

Track  and  terminal  privileges   $40,968  94  D   $3,714  14 

Kent  for  lease  of  other  road   3,441  15  D  04 

Miscellaneous  rent  deductions   20,000  00   

Interest  on  funded  debt   3,854,390  91  D     6,136  51 

Other    interest    deductions     (on    cash  and 

invest,  of  delit  discount  amortization  fund)  28,762  23  2,375  78 

Amortization  of  debt  discount   38,761  80   

Other  contraetiial  deductions: 

Fed.  income  tax  assumed  fen-  bondholders.  48,559  20  D  11,440  80 
Expenses     in     connection     with  paying 

coupons   ".  .  .  .  8,581  86  2,156  79 


Total  deductions  from  gross  income.  .$4,049,472  09    D  $16,758  92 


Net   oorjioratc  income 


$1,613,479  43 


$5,677  23 
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Advertising  Privileges:  Coiitvact  with  Tunnel  Advertising  Company  for 
privilege  of  advertising  in  cars  and  stations,  $180,000. 

Operating  Rents  Receivable. —  Other  car  and  station  privileges:  New  York 
Telephone  Co.,  rent  of  space  at  33rd  St.  Terminal,  $2,.)40.89;  commissions 
on  receipts  of  pay  station,  $2,398.08.  Pennsylvania  R.  R.  Co.,  rent  of  space 
for  ticket  office,  Grove  St.  Station,  $flOO ;  Commissions  Summit  Avenue 
station,  $2,107.21.  Tunnel  Advertising  Co.,  privileges  of  slot  machines, 
$20,000.04;  privilege  of  candy  and  soda  stands,  .$9,999.96.  American  Coin 
Lock  Co.,  pay  toilets,  $12,904.69.  Union  News  Co..  Commissions  on  sales, 
$38,364.68.  Sundry  tenants,  space  at  stations  including  Hudson  Terminal, 
$90,739.50.    Miscellaneous  items,  $4.80.    Total,  $179,959:8.'5. 

Rent  of  buildings  and  other  property:  New  York  Telephone  Co.,  rent  of 
duet  lines  under  river,  $27,000;  Western  Union  Telephone  Co.,  rent  of  duct 
lines  under  river,  $2,500.08;  total,  $30,100.08. 

Miscellaneous :  Water  supplied  to  Merchants  Refrigerating  Co.,  $2,000;  to 
Baker  Castor  Oil  Co.,  $625.08;  miscellaneous  minor  items,  $90.20;  total. 


$2,715.28. 

Operating  Expenses 

Maintenance  of  way  and  structures  —  Total   $601,740  38 

Superintendence  of  way  and  structures   8,903  70 

Ballast    275  00 

Ties   288  94 

Rails    27,133  59 

Rail  fastenings  and  joints   5,963  45 

Special  work    13,497  00 

Roadway  and  track  labor   62,272  11 

Miscellaneous  roadway  and  track  expenses   1,607  99 

Cleaning  and  sanding  track   42,601  16 

Removal  of  snow,  ice  and  sand   2,615  51 

Repairs  of  tunnels   88,288  48 

Repairs  of  signal  and  interlocking  systems   82,968  77 

Telephone  and  telegraph  repairs   6,778  43 

Other  miscellaneotis  way  expenses   4,677  48 

Transmission  system  repairs   100  01 

Distribution  system  repairs   42,111  51 

Miscellaneous  electric  line  expenses   44  4.') 

Repairs  of  power  plant  (including  sub-station)  liuildings.  .  3  31 

Repairs  of  other  buildings  and  structures   102,226  01 

Depreciation  of  way  and  structures   109,383  48 

Maintenance  of  equipment  —  Total   50^,119  13 

Superintendence  of  equipment   13,512  52 

Repairs  of  sub-station  equipment   4,567  35 

Repairs  of  passenger  and  combination  cars   210,579  75 

Repairs  of  service  cars   839  23 

Repairs  of  electric  (motor)  equipment  of  cars   52,572  59 

Repairs  of  shop  machinery  and  tools   2,591  43 

Shop  expenses    50,901  20 

Depreciation  of  equipment   168,555  00 

Operation  of  power  plant  —  Total   668,036  82 

Sub-station  labor    33,948  42 

Miscellaneous  power  plant  supplies  and  ex[)enses   110  70 

Sub-station  supplies  and  expenses   3,282  15 

Power  purchased    630,695  55 
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Operation  of  cars — Total   1,519,5.11  01 

Superintendence  of  transpoitation   120,333  70 

Passenger  motormen    179,142  14 

Elevated  and  subway  conductors  and  guards   139,026  20 

Other  passenger  trainmen   333,982  56 

Miscellaneous  car  service  employees   71,669  28 

Miscellaneous  car  service  expenses   30,821  14 

Station  employees    373,929  62 

Station  expenses    43,344  08 

Car-house  employees    177,940  63 

Car-house  expenses    9,323  05 

Operation  of  signal  and  interlocking  systems   90,968  27 

Operation  of  telephone  and  telegra])li  systems   r),960  96 

Other  transportation  expenses   3,079  32 

Injuries  to  persons  and  property  —  Total   '<*6.3,.^99  28 

Claim  department  expense   9,185  42 

Medical  expenses    3,243  28 

Claim  for  injuries  to  employees   11,584  01 

Other  injuries  and  damages   34,752  06 

Other  expenses   1  ,235  23 

Salaries  and  expenses  of  attorneys.   2,789  58 

Court  costs  and  expenses   020  50 

Law  printing    89  20 

General  and  miscellaneous  —  Total   'i05 ,023  37 

Salaries  and  expenses  of  general  officers   64,578  65 

Salaries  and  expenses  of  general  office  clerks   67.122  91 

General  office  supplies  and  expenses   2,203  34 

General  law  expenses   15,746  72 

Insurance    13  124,320  68 

Relief  department  and  jjensions   13,633  90 

Miscellaneous  general  expenses   52,535  00 

Joint  general  expense  —  Dr   20,693  04 

General  stationery  and  printing   17.956  87 

Store  expenses    20,232  26 


Total  operating  expenses   .$3,821,939  99 


Power  BoiKjht,  Hold  and  Erchanyvd 

Total  Average  Amount 

number  price  Amount         debited  or 

of  kw.  hrs.      per  kw.  hr.        Ti^tal        credited  to     (Cr.)  credited 
NAME  OF  COMPANY  delivered         (cente)  amount        revenue  to  expense 

I'uu  er  Purchased 
New  York  Edison  Co., 

A.    C   56,750,252  1.113     $630,695  55    $630,695  55 

Power  Exchanged 
Miscellaneous  Tenants, 

A.    C— Del   2,481    198  48 

N.  T.  Edison,  A.  C— 


  $132  70 

Erie  R.  R.,  A.  C.  and 


N.  Y.   Edison,   A.  C— 


  2, 808  05 

Penn.  R.  R.  Co.,  A.  C— 


N.   Y.  Edison.  A.  C— 


269  44 


^'  Includes  a  charge  of  $46,361.07  for  amount  credited  to  Reserve  for  Injurie.';, 
against  which  payments  aggregating  $30,208.64  were  charged,  leaving  a  net  of 
$16,152.43  reserved  during  the  year. 

Includes  $120,000  for  amount  credited  to  the  Insurance  and  Casualty  Reserve. 

='  For  railroad  purposes  only. 
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Joint  Facililivs. —  |  Afri  cciiiciit  with  Pciiiisylvaiiin  K.  K.  Co.  whereby  Hud- 
son and  Man}iattan  cars  are  allowed  to  run  on  the  I'ennsylvania  tracks  from 
Summit  Avenue  station  (o  Newark,  and  whereliy  the  I'ennsylvania  cars  are 
allowed  to  run  over  the  Hudson  &  Manhattan  tracks  to  the  Hudson  Terminal 
buildings  and  to  ."J.Sd  Street.  Revenues  and  expenses  of  this  joint  traffic,  as 
specified  in  the  atjreenieut,  are  divided  in  the  proportion  of  six-tenths  to  the 
Pennsylvania  R.  R.  Co.,  and  four-tenths  to  Hudson  &  Manhattan  R.  R.  Co.]  21 
In  jmrsuance  of  this  agreement  .$2(),(i9.'!.04  has  been  charged  during  the  year 
to  Joint  general  expense —  Dr.,  of  which  $0,310.98  on  account.  Summit  Avenue 
yards,  and  $20,382.06  on  account.  Journal  Square  Station. 


Taxes 


CLASS  OF  TAX 

Corporate  real  property  

Special  fr.mchise   

Personal  property   

State  franchise  on  gross  earn- 
ings   

State  franchise  on  capital  stocli. 

State  and  local  —  New  Jersey. 

Federal  income   

Federal  capital  stocl<  

Real  estate  —  st.  ry.  oper  

Real  estate  —  outside  operations 
Hudson    Terminal  Buildings. 

Other  real  estate  


Amount 

Charged 

Amount 

of  levy 

to  income 

paid 

$33,221  50 

?31,954  75 

$31,954  75 

271,184  28 

263. 384  37 

298, 525  12 

709  47 

310  22 

649  78 

18,382  GO 

701  94 

97, 468  61 

4,875  89 

2.550  32 

10,737  48 

324,573  52 

328,038  69 

324,573  52 

211,734  74 

197,242  00 

291,200  53 

6,706  00 

4,602  98 

16,049  00 

r 

59,894  37^ 

==  375,132  51 1 

358, 198  27  | 

I       378, 444  32 

6,055  02  J 

Due  and 
unpaid 


Total    $1,246,520  51  »  $1.252, 932  93  ='$1,449,603  11 


Oiilfiiilr  Operatinna 

HTTDSON  TERMINAL  BDILU1NG8 

Amount  Increase  or 

ITEM                           for  year  (D)  decrease 

Cross   Revenues                            $3,001,710  13  D   $93,902  77 

Revenue  Deductions: 

Maintenance  —  actual                    $123.296  05  $4,077  01 

Maintenance  —  depreciation 
reserved    336.  864  00   

Other  direct  operating  ex- 
penses                                         500,034  83  D         110  60 

(ieneral    operating    expenses.      209,691  04  35,944  91 

Taxes                                             358, 198  27  I)     17, 191  73 

Total                                       $1,528.084  19  $22,719  59 

Operating   Income                         $1,473,625  94  D  $116,622  36 


OTHEK  REAL  ESTATE 


Amount 
for  year 

$82, 341  26 


$7,108  86 
6,055  02 


Increase  or 
(D)  decrease 

$12,204  19 


$18  56 
109  22 


$13, 163  S8 


$127 


$69, 177  38 


$12,076  41 


Miscellaneous  Rent  Deductions. —  Rents  for  lease  of  other  road:  Rent  of 
917  feet  of  track  in  Jersey  City  known  as  section  five  from  Pennsylvania 
R.  R.  Co.,  $3,441.15. 


^  [From  copy  of  agreement  filed  bv  respondent  with  the  Commission.! 

Easements,  $8,204.50 ;  Hudson  Terminal  Buildings,  $359,115 :  Uptown  New  York 
CitT  Real  Estate,  $1,909.90;  Downtown  New  York  City  Real  Estate,  $3,900.50;  .Jersey 
City  Real  Estate,  $2,002.61  ;  total,  $375,132.51. 

^  In  addition  charges  were  made  as  follows  : 

To  Accounts  Receivalile :  Gross  earnings  tax.  N.  Y.  S..  $23,083.49 ;  federal  income 
tax,  $18,457.25  ;  tax  on  easement  charged  to  (Jimliel  Bros..  $2,233.60;  total,  $43,774.34. 

To  Reserve  for  Contingencies  :  Federal  capital  stock  tax,  $593  ;  gross  earnings  tax, 
N.  Y.  S.,  $36,826. '-'2  ;  N.  Y.  S.  capital  stock  tax,  $3,669.67  ;  federal  income  tax,  $81,930.95  ; 
total,  $123,019,84. 

"  In  addition  tenant  of  314  Fulton  Street  was  reimbursed  for  $415,48  taxes  paid. 
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Hudson  and  Manhattan  Railroad  Company 
Track  ami  U  rniiiiot  jji  ivilei/en :  Ea'^eiiieiit  l  iglits,  etc.,  have  lieeii  granted 
to  respondent  by  Pennsylvania  R.  R.  Co.  for  maintenance  and  operation  of 
underground  station,  tracks  and  switches  under  pro|)erty  of  Pennsylvania 
K.  R.  Co.  in  Jersey  City,  X.  J.  IJndei-  this  agreement  this  company  pays  the 
Pennsylvania  R.  R.  Co.  46%  of  revenues  derived  from  interchange  of  traffic 
between  E-xchange  Place  and  Hudson  Terminal;  accrued  and  paid  during  year. 
.$46,968.94.  Rental  under  lease  for  99  years  frtnn  Public  Service  Ry.  Co.  of 
sub-surface  of  propcity  on  Hudson  Place  and  Ferry  Street,  Hoboken,  N.  J., 
accrued  and  paid  during  year,  .$10,000.  Rental  of  Grove  Street  station,  Jersey 
City;  accrued  and  jiaid  during  the  year,  ifi.'j.ODO.  Rental  from  the  Public- 
Service  Ry.  Co.  of  first  floor  of  l)uilding,  corner  of  Hvidson  Street  and  Hudson 
Place,  Hoboken;  accrued  and  jiaid  during  year,  $5,000. 


Description  of  Road  and  Equipment 
Miles  of  Road  and  Track,  June  30,  1925 
Electrically  operated  siihiray,  third  rail  contact 


ROAD  OR  BRANCH,  PRINCIPAL  STREETS  TRAVERSED 
AND  TERMINI 

Roads  owned  under  title  in  perpel iiitii : 

Uptown  tunnels:  Hoboken,  X.  .1  to 
Broadway  and  33rd  Street,  New  York 
City  =^   

Downtown  Tunnels  :  Hudson  Terminal, 
New  York  City  to  Bridge  No.  I'/i!  Jer- 
sey City,  N.  .1  

Washington  Street  line:  Exchange  Place 
station  to  caissons  No.  1  and  No. 
■Jersey  City   


Tolal  owned   

Truckayr,  rights  from   I'ennsiilrania  It 
R.  Co.: 

Bridge  No.  1%  to  center  line  of  .lour 
nal  Square  station   

Total  operated   

Whereof  in  New  York  

Whereof  in  New  .Tersey  


Road 


Second 
track 


All 

Other  running 
track  track 


Increase 
or  (D) 
decrease 


3.  GUI 

3.601 

.377 

7.579   

2.5.06 

2.569 

.596 

5.721   

1.712 

1.712 

.124 

3.548   

7.869 

7.882 

1.097 

16.848   

,G:in 

.630 

1.260   

S.499 
3.147 
5.352 

8..'-)12 
3.170 
5.342 

1.097 
.774 
.32:5 

7.091   

11.017   

Track  in  car-houses,  shops  and  yards,  New  Jersey,  1.920  miles.  No  change 
during  the  year. 

Cars. —  Held  by  respondent  and  available  for  service  at  close  of  year : 
Total  number  of  i)assenger  cars,  .301.  Other  revenue  (baggage)  cars,  2. 
Service  cars,  5  (4  work  cars  and  1  other  service  car). 

Detail  of  passenger  cars:  Construction,  steel.  Seating  capacity,  average 
44.  Average  weight  of  conijilete  car.  71,900  lbs.  Age  of  cars  —  Built  between 
1900-1910,  190;  between  1911-1915,  36;  between  1916-1920,  25;  in  1922,  25; 
in  1924,  25. 


"  The  city  has  the  right  and  option  to  purchase  25  years  after  beginning  of 
operation,  as  per  section  10  in  ccrtifioatp  of  February  2.  1905  —  Board  of  Kapid 
Transit  Railroad  Commissioners  for  the  City  of  New  Y'ork."  [The  certificate  re- 
ferred to  shows  that  this  right  of  purchase  by  the  city  applies  only  to  the  portion 
of  the  tunnel  and  railroad  "  under  Sixth  Avenue  between  the  north  line  of  Ninth 
Street  and  the  South  line  of  Twenty-third  Street  or  the  portion  under  Ninth  Street 
east  of  Sixth  Avenue."] 

2s  Track  owned  by  Pennsylvania  R.  R.  Co.  and  .lointly  used  by  that  company  and 
Hudson  and  Manhattan  R.  R.  Co.  The  actual  maintenance  work  is  performed  by 
the  former  but  paid  for  by  the  latter  on  an  apportionment  determined  by  the 
Hudson  and  Manhattan's  usage  as  indicated  by  car  miles  and  train  movements, 
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Hudson  and  Manhattan  Riilroad  Company 
Power  Plant  Equipment 

IN  SBnVICE  AT  CLOSE  OF   YEAH'  ' 

Mini-      .  ■  

mum  RATED  CAPACITY 

rated  .  •  


capacity 

Maxi- 

iViini- 

during 

Number 

mum  indi- 

mum indi- 

STATION equipment" 

the  year 

of  units 

I  OlAl 

vidual 

vidual 

8. 100 

9 

8.  100 

900 

900 

3,000 

3 

3,000 

1,000 

1,000 

8, 100 

9 

8, 100 

900 

900 

TO,  000 

5 

70, 000 

20. 000 

10, 000 

Turbo  —  units,  A.  C.  generators  —  kw.. 

18,000 

4 

18,000 

6,000 

3,000 

160 

1 

150 

150 

150 

Exciters,    steam-driven  —  kv,'  

.400 

4 

400 

150 

50 

Switchbojxrd  generator  panels  —  lew  

45, 670 

5 

45, 670 

9, 134 

9, 134 

1, 920 

28 

1,920 

373 

4 

Stor.  battery  cells  —  1  hr.  rat'g  a.  h  

60 

55 

60 

60 

60 

SUB-STATION  EQUIPMENT 

Switchboard  A.  C.  line  panels  —  kw  

16,552 

17 

16, 552 

2, 167 

29 

Swltcnboard  A.  C.  rotary  panels  — kw.. 

68, 375 

34 

68,375 

2,475 

711 

Switchboard  D.  C.  rotary  panels  — kw.. 

45,000 

20 

45,000 

2,250 

2,250 

51,750 

23 

51,750 

2,250 

2,250 

43,764 

28 

43, 764 

13,437 

2 

Rotaries  —  kw  

27, 750 

17 

27,750 

3,000 

750 

31,125 

53 

31,125 

1,(B0 

275 

Other   transformers  —  kw  

740 

5 

740 

220 

60 

Stor.  bat.  cells  for  station  use  —  a.  h... 

60 

110 

60 

30 

30 

Miscellaneous. —  Number  of  power  houses,  1;  sub-stations,  3;  repair  shops, 
1  ;  office  buildings,  2;  passenger  stations,  13;  exchange  points,  2. 

OPERA'l'ING  STATISTICS 
Passengers  Carried. —  Revenue  passengers,  107,918,242  (whereof  lO-cent, 
29,577,507;  8.64-cent,  5,953,040;  7.64-cent,  19,336,504;  6-cent,  47,594,197; 
5-cent,  5,456,994).  Employees  and  others  carried  free,  no  record.  Car 
miles. — Revenue,  10,743,718  (whereof  passengers,  active,  10,523,939;  passen- 
gers, idle,  219,779)  ;  non-revenue,  24,031.  Car  seat  miles. — 463,053,303.  Car 
hours. — Active  and  idle,  592,947.  Number  of  car  trips  {round)  during  year. — 
1,377,300. 

Power  Plant  Operation. — A.  C.  power  purchased  for  railroad  purposes  and 
Hudson  Terminal  Building,  59,684,450  kw.  hrs.;  lost  in  conversion,  2,720,925 
kw.  hrs.;  A.  C.  sold  from  sub-stations,  30,300  kw.  hrs.;  A.  C.  used  for  Hudson 
Terminal  Buildings  and  other  purposes,  5,156,012  kw.  hrs.;  D.  C.  power  sup- 
plied to  railway  feeders  from  sub-stations,  51,697,575  kw.  hrs.;  D.  C.  sold 
79,638  kw.  hrs.;  D.  C.  used  for  cars  on  respondent's  tracks,  51,617,937  kw.  hrs. 

Accidents. — Number  and  e.\tent  of  injury:  Tn  New  York  City. —  Killed 
(suicide),  1  passenger;  minor  injuries,  363  (345  passengers  and  18  em- 
ployees). Outside  New  York  City. —  Killed,  4  (2  employees  and  2  others 
than  passengers  or  employees)  ;  Broken  limb,  2  (1  passenger  and  1  employee) 
minor  injuries,  380  (325  passengers,  54  employees  and  1  other). 


"  "  During  the  year  our  power  station  was  not  operated,  all  current  being  pur- 
chased from  N.  Y.  Edison  Co." 
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Hudson  and  Manhattan  Railroad  Company 
Actions  for  Damages 


ITEM 

Pending-  at  beginning  of  year  

Brought  during  j-ear  

Itelease  obtained   without  payment 

claimant   

Settled  before  trial  by  payment  

Judgment  rendered   

("asp  dismissed   

dthiTWise  disposed  of  


to 


In 
Munic- 
ipal 
Courts 

18 


1 
11 
1 


Total  disposed  of  during  year. 
Tending  at  close  of  year  


In  City 

and 
County 
Courts 
18 
15 


so 


In  In 

Supreme  Federal 

Court  Courts 

32  3 

16  2 


1 
11 
1 
3 


IG 

32 


Total 
71 
58 


28 


-iS 


Dlntribution  of  peiidiii!/  suitu  according 
to  year  in  which  accident  ocAmrred: 

Fiscal  year  ending  June  30,  1925  

Fiscal  year  ending  June  30,  1924  

Fiscal  year  ending  June  30,  1923  

Fiscal  year  ending  June  30,  1922  

Fiscal  year  ending  June  30,  1921  

Fiscal  year  ending  June  30,  1920  

Prior  years   


10 
5 
4 
1 
6 


6 

10 
5 
2 


24 
20 
13 
5 
8 
4 
12 


Judgments  Unpaid. — Unpaid  at  beginning  of  year,  2,  $1,768.95;  rendered 
during  year,  5,  $12,387.32;  reversed  during  year,  1,  $250;  paid  during  year, 
4,  .$8,029.21;  unpaid  at  close  of  year  (on  appeal),  2,  $5,877.06. 

Settlements 


HALF-TEAHLY 
PERIOD  IN  WHICH 
ACCIDENT  OCCURRED 


claims  settled 
(release 

BEFORE  SniT) 


No.  Amount 


sniTS 

COMPROMISED 


No.  Amount 


JUDGMENTS 
PAID 


No.  Amount 


TOTAL 
SETTLEMENTS 


No.  Amount 


Prior  to  July  1, 
July  1-Dec.  31, 
Jan.  1-Dec.  31, 
Jan.  1-June  30, 
July  1-Dec.  31, 
Jan.  1-June  30, 
July  1-Dec.  31, 
Jan.  1-June  30, 
July  1-Dec.  31, 
Jan.  1-June  30, 

Total  


1920. 
1920. 
1921. 
1922. 
1922. 
1923. 
1923. 
1924. 
1924. 
1925. 


J650  00 


$1,500  00 


$2,150  00 


$475  00 
7,011  04 
7,396  29 
3,952  35 


800  00 
800  00 
250  00 

1,180  85 
655  00 

3,668  00 
980  00 
150  00 


1,124  30 
5,135  96 


268  95 


800  00 
1,924  30 
5,385  96 
1,180  85 
1,398  95 
10,679  04 
8,376  29 
4,102  35 


207 


$18,834  68 


26 


$9,133  85 


$8,029  21 


237 


$35,997  74 
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Hudson  and  Manhattan  Railroad  Company 


Employees  and  Wages 


Num- 
ber at 
close  of 
year 

Total  time 
worked 
and  unit 

Total  com- 
pensation 

Average 
rate  of 

compen- 
sation 

General  office  staff: 

9 

8 

years 

$75,233 

44 

$9,404 

18 

23 

276 

months 

62 , 825 

89 

227 

30 

1 

12 

months 

4,800 

00 

400 

00 

1 

12 

months 

3,000 

00 

2.50 

00 

33 

39B 

months 

51,850 

08 

130 

93 

Clerks  and  bookkeepers,  women. .  .  . 

6 

72 

months 

7,800 

00 

108 

33 

4 

48 

months 

4,920 

00 

102 

50 

4 

48 

months 

5,100 

00 

106 

25 

3 

36 

months 

2,820 

00 

78 

33 

Transportation: 

2 

104 

weeks 

4,080 

44 

39 

24 

i3 

7,295 

days 

27 , 135 

63 

3 

72 

13 

168 

months 

33,552 

18 

199 

72 

Depot  masters  

1 

52 

weeks 

1,739 

92 

33 

46 

82 

30,451 

days 

104,445 

49 

3 

43 

Clerks  

17 

880 

weeks 

21,977 

13 

24 

98 

153 

56,743 

days 

186,116 

72 

3 

28 

340 

103,511 

days 

438,887 

58 

4 

24 

OonductorB 

79 

33,285 

days 

167,089 

96 

5 

02 

99 

36,597 

days 

219,579 

86 

6 

00 

Switchmen,  flagmen,  yardmen  

85 

31,014 

days 

151,349 

93 

4 

88 

()9 

204,287 

hours 

143,000 

78 

70 

71 

210,909 

hours 

103,345 

57 

49 

Other  way  and  struct,  employees.  . 

43 

123,653 

hours 

79,137 

94 

64 

87 

34 , 336 

days 

95.455 

06 

2 

78 

Power: 

3 

9,684 

hours 

7,456 

33 

77 

Dynamo  and  switchboard  men  .... 

7 

21,872 

hours 

15,747 

48 

72 

14 

44,412 

hours 

23,094 

48 

52 

1 

12 

months 

2,760 

16 

230 

00 

Car  houses  and  shops: 

49 

125,966 

hours 

856,684 

69 

45 

1 

3,184 

hours 

1,432 

80 

45 

9 

416 

weeks 

14,585 

48 

35 

06 

1 

52 

weeks 

720 

20 

13 

85 

1 

2,288 

hours 

1,647 

36 

72 

Slacksmiths 

3 

7,367 

hours 

5,009 

34 

68 

1 

5,013 

hours 

2,456 

35 

49 

27 

70,348 

hours 

48,540 

28 

69 

51 

105,039 

hours 

72,476 

70 

69 

81 

153,348 

hours 

75,140 

58 

49 

3 

9,490 

hours 

6,832 

72 

72 

15 

38,823 

hours 

26,011 

72 

67 

2 

4,852 

hours 

3,493 

80 

72 

Painters  

13 

16,749 

hours 

11,892 

84 

71 

2 

4,605 

hours 

3,315 

60 

72 

15 

42,021 

hours 

29,835 

05 

71 

74 

201,438 

hours 

143,021 

04 

71 

28 

64,290 

hours 

31,502 

13 

49 

Total  

1,641 

"$2,578,900  73 

*'Of  this  amount  $2,250,325.91  was  charged  to  operating  expenses,  distributed  as 
follows:  Maintenance  of  way  and  structures,  $332,434.03  ;  mainti'nanie  of  e(|uipnienl, 

$200,054.93  operation  of  substations,    electric,   $37,994.57:    operation   of  cars, 

$1,505,122.29;  injuries  to  persons  and  property,  $9,279.6C ;  other  general  expenses, 
$165,440.43. 

Wages  of  employees  engaged  in  outside  operations,  $544,198.86;  l>ennsly vania  Kail- 
road  Company,  joint  service,  $249,333.69;  Tunnel  Advertising  Company,  $1,350.01: 
other  accounts,  $49,:i79.74,  anu  fixed  capital,  $282,302.10,  are  not  inchuled  in  tlie  above 
tabulation  excepting  the  proportion  of  administrative  salaries  applicable  thereto. 
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Hudson  and  Manhattan  Railroad  Company 
Appointments,  Length  of  Service  and  Hourly  Rates  of  Wages  of  Trainmen 


PERIOD  OF  SERVICE 


UOTORMEN  2' 


No. 


Hourly 
rate 


CON- 
DUCTORS " 


No. 


Hourly 
rate 


GUARDS  ^' 


No. 


Hourly 
rate 


TICKET 
AOENT8 


Appointmenta  during  year  

Whereof  left  service  before  end  of 


year  

Whereof  reappointments  

Total  number  in  service  at  close  of 

year   

In  first  half-year  of  service  

In  second  half-year  of  service  

In  second  year  of  service  

In  third  year  of  service  

In  fourth  year  of  service  „  . .  . 

In  fifth  year  of  service  

In  sixth  or  later  year  of  service .... 


70 
70 
70 
70 
70 
70 
70 


62 
62 
62 
62 
62 
62 
62 


488 

469 
7 

SAO 
162 
42 
81 
17 

"i 

37 


51 
61 
51 
51 
51 
51 
51 


Officers. —  President,  Oren  Root;  Vice-President  and  Chief  Engineer,  J. 
Vipond  Davies;  Secretary,  Assistant  Treasurer  and  Claim  Agent,  Robert  B. 
Kay;  Treasurer  and  Assistant  Secretary,  Wesley  S.  Twiddy;  Comptroller, 
T.  N.  Willins;  Assistant  Comptroller,  Frank  I.  Tennyson;  General  Attorney, 
Robt.  C.  Goodale;  General  Superintendent,  Carl  S.  Klumpp;  Purchasing 
Agent,  Harry  W.  Weber;  Real  Estate  Agent,  P.  Compton  Miller. 

Directors. —  Lewis  L.  Clarke,  William  M.  Barnum,  Jerome  J.  Hanauer,  J. 
Vipond  Davies,  John  W.  Platten,  Oren  Root,  Albert  H.  Wiggin,  William 
Henry  Barnum,  William  H.  Williams. 

Main  Business  Office. —  30  Church  Street,  New  York  City.  Report  verified 
by  Robt.  B.  Kay,  Secretary,  September  30,  1925. 


INTERBOROUGH  RAPID  TRANSIT  COMPANY 

Lessee  of  Manhattan  Railway  and  of  Municipal  Rapid  Transit  Rail- 
road (Contracts  Nos.  1,  2  and  3) 

Incorporated  May  6,  1902,  under  the  laws  of  1890  and  1902.  The  major 
part  of  the  voting  powers  is  vested  in  Frank  Hedley,  Frank  L.  Polk  and 
Guy  E.  Tripp  as  voting  trustees,  under  the  Voting  Trust  Agreement  dated 
October  1,  1922,  as  per  resolution  of  the  Interborough-Metropolitan  Company 
Collateral  Trust  4^2  Bondholders  Committee,  adopted  December  19,  1922, 
authorizing  the  delivery  to  the  voting  trustees  of  339,128  shares  of  the  capital 
stock  of  the  respondent. 

The  Interborough  Rapid  Transit  Company  operates  the  lines  of  the  Man- 
hattan (elevated)  Railway  Company  under  a  lease  expiring  November  1, 
2874.1  It  also  operates  the  rapid  transit  railways  (subways)  built  by  the  City 
of  New  York  under  Contracts  Nos.  1,  2  and  3  and  Related  Certificates,  under 
leases,  each  of  which  is  for  a  term  of  forty-nine  years  from  January  1,  1917, 
or  date  of  completion  of  construction. 

*  Employees  while  engaged  in  Newark  Rapid  Transit  service  received  the  follow- 
ing rates  regardless  of  length  of  service  :  Motormen.  7;")  cents  ;  conductors,  65  cents  ; 
guards,  57  cents. 

^°  Daily  rate,  $5.60  ;  guaranteed  .$6.00  per  day. 

^'  Includes  employees  not  on  payroll  for  week. 


'  For  terms  of  tlie  lease,  see  page  729  of  Vol.  II,  Public  Service  Commission  Report 
for  1917.  For  modification  of  the  lease,  elTective  .July  1,  1922,  see  page  529  of  the 
1923  Report  of  the  Transit  Commission. 
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Interborough  Rapid  Transit  Company 

Stock  control  is  held  by  this  company  of  tlie  following  corporations: 
New  York  and  Queens  County  Railway  Company  and  Rapid  Transit  Subway 
Construction  Company.  Stock  control  of  the  Long  Island  Electric  Railway 
Company  and  the  New  York  and  Long  Island  Traction  Company  is  held  jointly 
liy  this  company  and  the  Long  Island  Consolidated  Electrical  Companies. 

Important  Changes  during  Year. — Track  mileage  in  car  houses  and  shops, 
Subway  Division,  was  increased  as  follows:  Jerome  Avenue  yard,  2.94  miles; 
148th  Street-Lenox  Avenue  yard,  1.34  mile.s;  total,  4.28  miles. 

There  was  issued  during  tlie  year,  $2,850,000  par  value  of  Equipment  Trust 
Certificates,  Series  C,  under  the  Equipment  Trust  Agreement  and  Lease  dated 
November  1,  1924,  approved  by  the  Transit  Commission  Order  in  Case  2627. 
Tliere  was  also  issued  during  the  year  $11,070  par  value  Ten- Year  Secured 
Convertible  7%  Gold  Notes  dated  September  1,  1922,  being  part  of  $.S4,:<30,000 
approved  by  the  Transit  Commission  Order  in  Case  230ti,  adopted  October 
27,  1922.  These  notes  were  issued  for  90'/  of  the  principal  of  the  Three- 
Year  7%  Notes,  dated  September  1,  1918.  There  are  still  outstanding 
$24,800  par  value  Tliree-Year  7%  notes  which  are  exchangeable  for  Ten-Year 
7%  Notes. 

Issues  were  paid  off  and  retired  as  follows:  Three-Year  Secured  Conver- 
tible 7%  Notes  (extended  to  September  1,  1922,  at  8%),  $7,600  par  value, 
and  the  same  unextended,  $4,700;  Equipment  Trust  Certificates,  Series  A, 
$280,000  par  value,  and  Series  B,  $450,000. 

There  were  ciianges  in  investment  securities  as  follows : 


Acquired  Disposed  of 

U.  S.  51/2%  Notes    $200,000 

U.  S.  5V2%  Notes    300,000 

U.  S.  4%  Certificates  of  Indebtedness   1,100,000 

U.  S.  51/2%  Notes    500,000 

U.  S.  3%  Certificates  of  Indebtedness   $1,100,000   

U.  S.  4^4%  Third  Liberty  Loan  Bonds   200,000   

U.  S.  51/2%  Certificates  of  Indebtedness                       200,000  200,000 


General  changes  in  rates  of  wages  were  as  follows : 

For  the  period  July  27,  1924,  to  September  30,  1924,  and  during  June, 
1925,  men  in  the  Motive  Power  Car  Equipment  and  Chief  Engineer's  Depart- 
ments worked  50  hours  a  week  instead  of  51  hours  and  received  54  hours  pay. 

Rates  of  pay  per  hour  of  signal  and  maintenance  men  were  increased,  effec- 
tive July  1,  1924,  as  follows: 

Signalmeu  Maintenance  men 

69  3/9^  to  72^}  67  2/9«J  to  70(* 

64  1/9^  to  66if  64  1/9(1:  to  66^ 

59  8/9^  to  62<J  62^        to  64?J 

55  6/9^  to  57(*  59  8/9^^  to  62^ 

55  6/9^  to  57!* 


Rates  of  pay  per  hour  for  Motormen  and  Switchmen  were  changed,  effective 
July  I,  1924,  as  follows: 

Motormen  Switchmen 

First  year                                                       65  l/8«(  to  69«!  to  58(^ 

Second  year                                                        69  3/84  to  76^  to  61^^ 

Third  year                                                          73  l/2«f  to  82^  to  61(f 

Fourth  year                                                       76  3/4^  to  82^*  to  61^ 

Fifth  year  and  thereafter                                  82^  to  eic" 


Effective  July  1,  1924,  conductors  and  guards  while  operating  'Multiple 
Unit  Car  Door  trains  were  allowed  24  additional  per  hour. 
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Interborough  Rapid  Transit  Company 

Edward  J.  Berwind  and  F.  de  C.  Sullivan  were  elected  chairman  and  mem- 
ber respectively  of  the  Executive  Committee  October  28,  1924.  W.  L.  Pepper- 
niiin,  Vice-President,  Treasurer  and  Assistant  to  President,  resigned  Sep- 
tember 30,  1924.  E.  E.  Starbard  was  elected  Vice-President  and  appointed 
Assistant  to  President  on  that  date,  and  H.  M.  Fisher  was  elected  Treasurer. 

No  new  powers  or  franchises  were  acquired. 


Fixed  Capital  Installed  since  December  31,  1908 
(Exclusive  of  expenditures  under  Contract  No.  3  and  Allied  Certificates) 


INSTALLED  DURING  YEAR 


Retired 


TITLE  OF  ACCOUNT                               Additions  Replacements     during  year 

Distribution  system    $3,227  50   

Shops  and  car  houses   $2,855  00 

Stations,  waiting  rooms  anil  miscellaneous 

buildings    $809  26   

Furnaces,  boilers  and  accessories   842  10           2,000  00 

Sub-station   equipment    21  20   

Revenue   ears   ■  Cr  352,562  16  211,812  78         222,839  10 


Total    Cr  $349,313  46       $213,464  14       $227,694  10 


Fixed  Capital  Installed  since  December  31,  1908 
(Expenditures  under  Contract  No.  3  and  Allied  Certificates) 


INSTALLED  DUBINQ  YEAR 


Original  Retired 

TITLE  OF  ACCOUNT  Capital  Replacements     during  year 

Patent  rights    Cr  $555  52   

Other  intangible  street  railway  capital   38.753  59   


Right  of  way   2,651  40 

Grading    7,957  05 

Ballast    6,317  96 

Rails,  rail  fastenings  and  joints   1,676  12 

Special  work    1,511  00 

Track  laying  and  surfacing  .^.^^    $990  00 

Roadway  tools   

Tunnels   

Interlocking  and  other  signal  apparatus. 

Telephone  and  telegraph  lines  

Underground  conduits   

Transmission    system    193,349  69    1,617  35 

Distribution   system    192,881  27    5,500  00 

Dams,  canals  and  pipe  lines  

Power  plant  buildings  

.Sub-station  buildings   

.Shops  and  car-houses   380,270  69    800  00 


Stations,  waiting  rooms  and  misc.  bldgs. 

Furnaces,   boilers   and   accessories   237,919  36  $7,190  39  50,300  00 

Steam  engines   

Power  plant  electric  equipment  

Miscellaneous  power  plant  equipment. 

Sub-station    equipment    311.465  03    336  00 

Shop  equipment    ' 

Electric  equipment  of  cars. 


837 

85 

38,843 

46 

292, 766 

05 

3, 191 

28 

3,449 

91 

193, 349 

69 

192, 881 

27 

4,379 

24 

18, 472 

01 

3,396 

28 

380, 270 

69 

52,  294 

72 

237,919 

36 

39, 142 

00 

62, 804 

46 

5,037 

81 

311.465 

03 

193.168 

11 

756.000 

00 

3,735,083 

47 

949 

85 

313,467  5G         414,901  56 


Other   rail  equipment  

Miscellaneous   equipment    3,236  99  1,760  75 

Engineering  and    superinlondence   126,107  87 

Law  expenditures  during  construction   2,293  37 

Injuries   during   construction   21,560  52 

Interest   during    con.struction   279, 5i2  20 

Miscellaneous    construction    expenditures  Cr  106,638  96 


Total    $6,896,889  14       $323,894  94       $476,205  66 


'  Represents  adjustment  of  amount  in  excess  of  Saratoga  Award  of  $2,260,534.58 
expended  for  Multiple  Unit  Door  Control.  This  amount  has  apparently  been  classi- 
fied as  Additions  under  Contract  3  and  is  included  with  Investment  under  Con- 
tract 3. 
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Interborough  Rapid  Transit  Company 
Dearription  of  Principal  I'rojecis 
Exclusive  of  expenditures  under  Contract  No.  3  and  Allied 


Certificates : 

Remote  circuit  breakers  at  end  of  all  underground  feeders  $3,227  50 

Additional  tools  and  machinery  at  sub-station  No.  17....  21  20 

Installing  multiple  unit  car  door  control  equipment  on 

982  Contract  Nos.  1  and  3  cars   Cr   352,562  16 


Total  expenditures  during  year   Cr   $349,313  46 

Replacing  of  existing  equipment,  contracts  Nos.  1  and  2.  213,464  14 


Total  of  additions  and  replacements   Cr,  $135,849  32 


Expenditures  under  Contract  No.  3  and  Allied  Certificates: 
Contract  No.  3: 

Contribution  to  construction   $25,122  58 

Equipment   ;   1,199,225  66 

Third  Tracking: 

Plant  and  structures   46,243  69 

Elevated  Extensions: 

Plant  and  structures   60,076  22 

Equipment   Cr.  93,708  48 

Manhattan  Division : 

Power  plant    Cr.  505  40 

Additions  to  Contract  No.  3 : 

Construction    56,698  00 

Equipment    5,453,919  73 

Additions  to  Company  Lines : 

Plant  and  structures   Cr.     41,409  90 

Equipment    172,564  66 

Additions  to  Manhattan  Division : 

Power  plant    18,662  38 

Replacements,  Equipment  of  railroad : 

Contract  No.  3   322,079  29 

Replacements,  Manhattan  Division : 

Power  plant    1,815  65 


Total  of  additions  and  replacements   $7,220,784  08 


"Fixed  Capital,  Decemhcr  31,  1!)()S  "  —  Retired  during  Year 
Building  and  fixtures  used  in  operation  of  road  : 

Disposal  of  old  heating  system  at  14tli  Street  Shop   $3,700  00 

Power  plant  equipment : 

Switchboard  equipment  replaced  by  new  rotar- 

ies  at  sub-station  numl)er  18   $7,663  00 

Two   Wortliington  tandem   compound  duplex 

pumps    4,200  00 

Five  G.  E.  3  pole  relays,  SS.  21,  replaced  by 

relays  of  higher  power .   400  00 

  12,263  00 

Electric  line  construction: 

Cable    574  94 

Miscellaneous: 

Lighting  equipment    80  00 


Total 


$16,617  94 
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Interborough  Rapid  Transit  Company 
Power  Sought,  Sold  and  Exchanged 


MANHATTAN  SAILWAT  DIVISION 


NAME  OF  COMPANT 

Sold 

Receiver  of  N.  T.  Railways  Co.. 

New  York  Railways  Corp  

N.  T.  Central  R.  R.  Co  

Powers-Kennedy  Contracting  Cor- 
poration   

Rec.  of  Second  .ivenue  R.  R.  Co. 

Eighth  Avenue  R.  R.  Co  

Ninth  Avenue  R.  R.  Co  

Empire  City  Subway  Co  


Total 
number 
of  kw.  hrs. 
delivered 
53.910,682 
9,486,662 
7,722 

74",  970 
1,472,368 
1,721,273 
1.332.241 
28,860 


Total 
amount 
$504,955  50 
90.571  88 
»  3. 862  00 

18,699  25 
34,546  40 
40.534  31 
31,378  62 
721  50 


.\mouDt 
credited  to 
revenue 
J504,955  50 
90,571  88 
3.862  00 

18, 699  25 
34,546  40 
40,534  31 
31, 378  62 
721  50 


Total    »  68, 707, 


Exchanged 


Purchased 


Amount 
debited  or 
(Cr.)  credited 
to  expense 


Co. 


New  York  Central  R.  R.  Co. 
Total   


»  68, 707, 778 

'  $725, 269  46 

$725, 269  46   

*  319,367,533 

$2,716,052  73 

=  111,160.505 

1,221.134  07 

  1, 221, 134  07 

208, 207. 028 

$1,494,918  66 

  Cr  $1,494,918  66 

■ 

790 

$62  42 

  $62  42 

1.968 

90  51 

  90  51 

•  2.758 


152  93 


$152  93 


Sl'BWAY  DIVISION 


Sold 

New  York  Central  R.  R.  Co  

Rec.  of  N.  Y.  &  Queens  Co.  R. 
R.  Co  

Rec.  of  New  York  Rys.  Co  

New  York  Railways  Corp  

New  York  Rapid  Transit  Corp.. 

Powers-Kennedy  Contracting  Cor- 
poration    

Levering  &  Garrigan  Co  


10.098      >  $5,630  29       $5,630  29 


14.  .528.900 
11.869.001 
2.393,276 
89.902,228 

10, 550 
1,260 


136,911  07 
115.458  05 
22.676  29 
.019.503  52 

263  75 
31  50 


136.911  07 
115. 458  05 
22,676  29 
,019.503  52 

263  75 
31  SO 


Total  sales 


118,715,313  3  $1,300,474  47  $1,300,474  47 


For  power  exchanged  see  Manhattan  Railway  Division,  ante. 
Purchased 

Bronx  Gas  &  Electric  Co   2.3S9  $286  68   

Light  &  Power 


CJnited  Electric 

Co  

New  Y'ork  Edison  Co  

Flatbush    Gas  Co  

Brooklyn  Edison  Co  

Brooklyn  Edison  Co.'... 
Long  Island  R.  R.  Co.. 
Third  Avenue  R.  R.  Co 


.309 


5,070 
203 


Total 


"  14,971 


14, 617  80 
»  3. 624  00 
»  740  00 
•2.020  00 
•148  OO 
202  80 
4  06 

$21,643  34 


$286  68 

14.617  80 

3. 624  00 
740  00 

2,020  00 
148  00 
202  80 
4  06 


$21,643  34 


hrs.  ( Subway 
kw.  hrs.  D.  C. 


and  Elevated 


'  Minimum  charge  of  $8,000  per  annum  for  133,000  kw. 
divisions) . 

=  Consists  of  62,818.254  kw.  hrs.  A.  C.  and  5.889,524 
^  Debited  to  Accounts  Receivable. 
♦Consists  of  291.006.047  kw.  hrs.  A.  C.  and  28.361.486  kw.  hrs.  D.  C. 
Consists  of  5.401.269  kw.  hrs.  A.  C.  and  105.739.236  kw.  hrs.  D.  C. 

•  Consists  of  1.910  kw.  hrs.  A.  C.  and  848  kw.  hrs.  D.  C. 

•  Consists  of  35.126,219  kw.  hrs.  A.  C.  and  83,589,094  kw.  hrs.  D.  C. 
'  Minimum  charge  as  per  contract. 

•  Flatbush  Gas  Company  account  transferred  to  Brooklyn  Edison  Company,  in 
Mav.  1925. 

'"Consists  of  9,698  kw.  hrs.  A.  C.  and  5.273  kw.  hrs.  D.  C. 
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Interborough  Rapid  Transit  Company 
Corporate  Surplus 

Surplus  at  beginning  of  year   $391,534  07 

Net  corporate  income  for  year   1,146,787  31 

Interest   accrued  July    1,    1924   to   December   31,    1924,  on 
$4 IT), 6 10. on  transferred  according  to  the  provisions  of  Con- 

Inict  No.  .S   11  ,117  r.8 

Refund  by  U.  S.  Shipping  Board  on  account  of  emergency  coal 

purchased    8,392  08 

Minor  items    1,034  38 


Total  credits    $1,558,865  42 


Deductions  from  surplus: 
Credit  to  the  Rapid  Transit  Subway  Con- 
struction Co.  of  amount  disbursed  by  it  in 
October,  1924,  in  connection  with  the  ex- 
tension of  this  company's  Three-year  con- 
vertible 7%  gold  notes  by  the  purchase  and 


disposition  thereof    $1,133  10 

Expenses  in  connection  with  the  "  Plan  of 

Readjustment"  dated  May  1,  1922   10,239  63 

Bad  deks  written  off   17,629  14         29,001  87 


Credit  balance,  June  30,  1925   $1,529,863  55 


Officers. — President  and  General  Manager,  Frank  Hedley;  Vice-President 
and  Assistant  to  President,  E.  E.  Starbard ;  Secretary  and  Treasurer,  H.  M. 
Fisher;  Assistant  Secretary,  A.  C.  Wigren;  Auditor,  Frank  Samuel- 
son;  Comptroller,  H.  T.  Berry;  General  Attorney  and  Counsel,  J.  L.  Quack- 
enbush;  Acting  Claim  Agent,  James  F.  Smith;  Assistant  to  General  Manager, 
J.  S.  Doyle;  Assistant  to  President  and  General  Manager,  George  Keegan; 
Chief  Engineer,  George  H.  Pegram;  Assistant  Treasurers,  J.  A.  McGurgan 
and  I.  M.  Burnet. 

Directors. — Edward  J.  Berwind,  Abel  E.  Blackmar,  Mortimer  N.  Buckncr, 
Bertram  Cutler,  Charles  Day,  Frederick  H.  Ecker,  H.  M.  Fisher,  Frank  Hed- 
ley, Herman  A.  Metz,  William  W.  Niles,  Thomas  I.  Parkinson,  R.  C.  Rathbone, 
Samuel  W.  Reyburn,  William  Roberts,  F.  de  C.  Sullivan,  William  C.  Potter, 
E.  E.  Starbard.    One  vacancy. 

Slain  Business  Office. — 165  Broadway,  New  York  City. 

Report  verified  bv  Frank  Hedley,  President  and  General  Manager,  September 
29,  1925. 

KINGSBRIDGE    RAILWAY  COMPANY 

Lessor 

Incorporated  .Tanuary  25,  1898.    The  Third  .Vvenue  Railway  Company  owns 
all  of  the  capital  stock  and  subscription  rights  and  operates  the  property. 
Important  Changes  during  Year. — None. 
Fixed  Capita}  Changes  during  Year. — None. 

Corporate  Surplus. — The  balance  sheet  shows  a  surplus  of  $5,052.98.  The 
income  statement  shows  no  report,  as  "  the  respondent  accriies  no  rental  from 
lease  of  the  road,  the  i)roposed  lease  to  the  Third  Avenue  Railway  Company 
not  havii'g  received  the  api>roval  f>f  the  Public  Service  Commission  (see 
Case  780,  December  8,  1908).  The  respondent  accrued  no  interest  on  its 
notes  to  the  Third  Avenue  Railway  Company." 

Officers. — President,  S.  W.  Huff;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage;  Assist- 
ant Treasurer,  F.  Kessel;  Acting  Auditor,  W.  Farrington;  General  Counsel, 
A.  T.  Davison. 

Directors. — H.  Bronner,  G.  W.  Davison,  H.  Palagano,  S.  W.  Huff,  A. 
Iselin,  Jr.,  J.  W.  Flatten,  W.  E.  Roosevelt,  J.  H.  Seaman,  L.  F.  Strauss. 
Main  Business  Office. — 2396  Third  Avenue,  New  York  City. 
Report  verified  by  S.  W.  HuflF,  President,  September  28,  1925. 
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LONG  ISLAND  ELECTRIC   RAILWAY  COMPANY 

Operated  by  Receivers 

Incorporated  March  5,  1894.  [On  January  19,  1906,  the  stock  of  the  com- 
pany was  acquired  by  the  Interborougli  Rapid  Transit  Co.  and  the  Long 
Island  Consolidated  PJlectrical  Companies  (a  subsidiary  of  the  Long  Island 
R.  R.  Co.)  in  substantially  equal  portions]. i 

Important  Changes  during  Year. — On  October  31,  1924,  Lincoln  C.  Andrews 
was  appointed  Receiver  of  the  Long  Island  Electric  Railway  Company,  under 
foreclosure  proceedings  brought  by  the  Chase  National  Bank  of  the  City  of 
New  York  as  Trustee  under  the  First  Mortgage,  dated  ;Iune  1,  1895.  On 
February  6,  1925  he  was  appointed  Receiver  in  Sequestration  by  Judge  Faber. 
On  November  20,  1924,  C.  J.  Norstrand  was  appointed  Comptroller  for  the 
Receiver. 

Decrease  in  track  mileage. — On  the  City  Line  Division,  0.56  miles  of  first 
track  or  0.81  miles  of  single  track. 

On  May  1,  1925,  an  agreement  was  made  with  the  New  York  and  Long 
Island  Traction  Co.,  granting  to  the  latter  trackage  rights  over  tracks  of  the 
Long  Island  Electric  Railway  Company. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908  2 


Additions 

TITLE  OF  ACCOUNT  during  year 

Grading   $191  04 

Ties    114  36 

Rails,  rail  fastenings  and  joints   173  24 

Special  work    1,781  31 

Track  laying  and  surfacing   765  24 

Paving    33  18 

Roadway  tools   2,427  86 

Telephone  and  telegraph  lines   5  98 

Poles  and  fixtures   220  40 

Distribution  system    160  26 

Shops  and  car-houses   776  79 

Revenue  cars    65,698  60 

Electric  equipment  of  cars   1,828  17 

Other  rail  equipment   4,577  64 

Miscellaneous  construction  expenses   58  41 


Total    $78,812  48 


Expenditures  for  Principal  Projects.- — ^Purchase  of  twenty-five  closed  cars, 
$63,456.76;  repairs  to  three  snow  sweepers  damaged  by  fire,  $5,565.52; 
alterations  to  shop  building,  $720.44 ;  double  tracking  railroad  crossing, 
$1,331.27;  installing  new  cross-over,  $1,781.31;  purchase  of  one  dynamotor, 
$2,117.36;  repairs  to  car  No.  102  damaged  in  fire,  $1,003.70;  repairs  to 
line  car  damaged  in  fire,  $948.88;  installation  of  lighting  arresters  in  25 
cars,  $885.80;  other  expenditures,  each  less  than  $500,  $1,001.44;  total, 
$78,812.48. 

"Fixed  Capital,  December  31,  1908." — Retired  during  year.  Partial  credit 
on  account  of  car  barn  at  Cedar  Manor  destroyed  by  fire,  July  6,  1924: 
Amount  realized  on  sale  of  brick  walls,  $319;  scrap  iron  removed  from  steel 
roof  structure,  $40;  total,  $359. 

'  See  Documentary  History  Annual  Report,   Public  Service  Commission  1913. 
Vol.  V,  pages  593-603.  and  chart  3. 
-  No  retirements  during  year. 
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Long  Island  Electric  Railway  Company 

Power,  Bought,  Sold  and  Exchanged 


NAME   OF  COMPANY 

Power  Bought^ 
Long    Island    Railroad  Company, 

A.  C  

Long    Island    Railroad  Company, 

D.  C  

Receiver,    New    York    and  Long 

Island  Traction  Company,  D.  V. 


Total 
number 
of  kw.  hrs. 
delivered 


3,721,050 
39,800 
149, 740 


Average 
price 
per  kw.  hr. 

(cents) 

l.C 
2.2 
(cost) 


Amount 
Amount         debited  or 
credited  to    (Cr.)  credited 
revenue        to  expense 


Total 


3,910,590 


$56, 566  98 
839  98 
3,763  10 
$61,170  OG 


Power  Sold  ' 
Receiver,   New    York   and  Queens 
County  Railway  Company,  D.  C.  122,010  2.5       $2,348  25      » Cr.  $702  00 


Corporate  Deficit. — Deficit  at  beginning  of  year,  .$409,99,'). 40 ;  net  corporate 
loss  for  year  $3,208.70;  deduction  from  surplus  on  account  of  inventory 
adjustment,  .1)4,011.79;  addition  to  surplus  on  account  of  miscellaneous  item, 
•1;.C5;  net  corporate  deficit  for  year,  .$4 17,21.). 24. 

Officers  for  Corporation. — President,  C.  L.  Addison;  Vice-President,  H.  H. 
Vreeland;  Secretary  and  Treasurer,  Eugene  Wright;  Counsel,  .J.  L.  Quacken- 
bush. 

Officers  for  the  Receiver. — General  Manager,  E.  A.  Roberts;  Assistant 
General  Manager,  I.  W.  Fisk;  Comptroller,  C.  .1.  Norstrand;  Treasurer,  John 
C  Ross;  General  Counsel,  H.  P.  Williams. 

Directors. — C.  L.  Addison,  E.  J.  Berwind,  A.  .J.  County,  C.  D.  Baker, 
George  D.  Dixon,  Frank  Hedley,  H.  H.  Vreeland,  George  LeBoutillier. 

Main  Business  Office. — 36-25th  Street,  Jackson  Heights,  New  York. 
Report  verified  by  Edward  A.  Roberts,  General  Manager,  November  2,  1925. 


MANHATTAN   AND   QUEENS  TRACTION  CORPORATION 

Operatod  by  Receivers 

Incorporated  November  2,  1912.  Frank  J.  Petura  holds  subscription  rights 
to  192  shares  of  stock,  while  W.  W.  Lowe,  F.  H.  Adler,  H.  B.  Weaver,  A.  C. 
Hume,  L.  G.  Coleman,  R.  F.  Carbutt,  C.  B.  Wedum  and  W.  B.  S.  Vi^inans 
each  have  subscription  rights  to  one  share.  Arthur  C.  Hume  and  William 
R.  Begg  were  appointed  Receivers,  November  1.5,  1917. 

Important  Changes  during  Year. — Third  Liberty  Loan  4^4%  bonds,  par 
value  .$3,000,  were  sold. 

A  payment  of  .$110,000  with  interest  of  $.5,711.67  thereon  was  made  on 
account  of  liability  notes. 

No  new  powers  or  franchises  were  acquired. 

*,  2  This  schedule  excludes  :  '  75,200  kw.  hrs.  used  by  respondent  on  others  tracks  ; 
-  592,241  kw.  hrs.  used  by  others  on  respondent's  tracks. 

^  In  addition  company  credited  "  Power  exchanged  "  witb  $3,350.43,  power  used  by 
New  York  and  Long  Island  Traction  Conipimy  cars  over  tracks  from  Jamaica  Junc- 
tion to  Jamaica,  and  from  Belmont  Park  and  Fox's  Corner  to  Jamaica  —  apportioned 
on  car-mile  basis. 
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Manhattan  and  Queens  Traction  Corporation 

Fixed  Capital  Installed  since  December  31, 


LINE3  OWNED  ' 


LINES  HELD  UNDER 
LIMITED  TERM 
FRANCHISE  • 


TITLE  OF  ACCOUNT 

General  office  buildings  and  fixtures  

Stations,    waiting    rooms    and  miscellaneous 

buildings   

Miscellaneous  equipment   

Ties   

Rails,  rail  fastenings  and  joints  

Track  laying  and  surfacing  

Total   


Additions 

$200  00 

64  01 

33  70 


$297  71 


Retirements 


$83  90 
ti04  67 
73  90 

$762  53 


Fixed  Capital  Installed  since  Decemher  31,  1908. — Detail  of  retirements: 
Balance  of  Van  Dam  property,  $762.53,  whereof  charge  to  salvage,  $183; 
and  to  accrued  amortization  of  capital,  $579.53. 

Power  Bought  and  Exchanged, — From  Long  Island  Railroad  Company, 
minimum  charge  of  $500.04  ($41.67  per  month)  and  from  New  York  and 
Queens  Electric  Light  and  Power  Company  2,906,450  kw.  hrs.  D.  C.  at  average 
price  of  1.923  cents  per  kw.  hr.,  $55,943.67,  charged  to  power  purchased; 
from  Brooklyn,  Queens  County  and  Suburban  Railroad  Company  at  one  cent 
per  trip  $774.06,3  charged  to  Power  exchanged. 

Corporate  Deficit. — Deficit  at  beginning  of  year,  $639,676.75;  net  loss 
for  year,  $42,146.32;  bad  debts  written  off,  $129.80;  deficit,  June  30,  1925, 
$681,952.87. 

Officers. — Not  functioning.  President,  W.  W.  Lowe,  First  Vice-President, 
H.  B.  Weaver;  Second  Vice-President,  R.  F.  Carbutt;  Secretary  and  Treasurer, 
Lindley  G.  Coleman;  Assistant  Secretary  and  Assistant  Treasurer,  F.  H. 
Adler. 

Functioning. — Auditor  to  Receivers,  William  F.  Anderson;  General  Counsel, 
Trueauff,  Robinson  &  Sloan;  Claim  Agent,  H.  Schomber;  General  Manager, 
B.  Waller  Duncan;  General  Superintendent,  W.  M.  Tillotson. 

Functioning. — Auditor  to  Receivers,  William  F.  Anderson;  General  Counsel, 
Hume,  F.  H.  Adler,  Andrew  Kiefer,  Charles  B.  Wedum,  Frank  J.  Petura, 
Lindley  G.  Coleman. 

Main  Business  Office. — Plaza-Crescent  Building,  Bridge  Plaza,  South,  Long 
Island  City,  N.  Y. 

Report  verified  by  Arthur  C.  Hume,  Receiver,  September  30,  1925. 


MANHATTAN  BRIDGE  THREE  CENT  LINE 

Incorporated  December  30,  1909.  Control  of  the  company  was  held  by  vot- 
ing trustees  under  a  five-year  voting  agreement  which  terminated  November 
1,  1920,  and  was  renewed  for  a  second  term  of  five  years.  The  principal 
stockholders,  with  the  number  of  votes  to  which  they  were  entitled,  were 
as  follows :  Frederick  W.  Rowe  and  Walter  Hammitt,  voting  trustees,  2,287 ; 
Edwin  A.  Ames,  135;  Estate  Mathew  Dean,  110;  M.  Samuel  &  Sons,  Inc.,  100; 
Estate  Ezra  B.  Tuttle,  100;  Estate  Henry  Roth,  100;  Arthur  L.  J.  Smith,  80; 
Frank  B.  Sweeney,  80;  John  H.  Hurley,  70;  Estate  of  Hull  Browning,  60; 
Audley  Clarke  Co.,  60;  John  C.  Braokenridge,  55;  Aileen  E.  Sharkey,  E>state 
Chas.  J.  Edwards,  Charles  Jacob,  Charles  Samuels,  David  Samuels,  Mary  J. 
Woodruff,  50  each;  William  C.  Bolton,  40;  Estate  Ralph  H.  Tiebout,  38. 


'  No  retirement  during  the  year. 
-  No  additions  during  tlie  year. 

'  Estimated  by  Division  of  Statistics  as  21,119  Ivw.  hrs. 
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Manhattan  Bridge  Three  Cent  Line 

Important  Changes  during  Year. — Tlic  bond  and  mortgage  for  $9,000,  held 
by  the  Manhattan  Bridge  Three  Cent  Line  on  No.  498  East  18th  Street,  was 
paid  and  a  bond  and  mortgage  for  $11,000  on  No.  298  Crown  Street,  Brook- 
lyn, was  acquired.  Company  inucliiised  property  at  Nos.  104-110  Prince 
Street,  Brooklyn,  for  .$21,632.2;'). 

Walter  Hamniitt  s\i(xeeded  Edward  T.  Horwill  (deceased)  as  Treasurer, 
September  8,  1924.  Edwin  A.  Ames  succeeded  Chas.  Jerome  Edwards 
(deceased)  as  Second  Vice-President,  June  8,  1925. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908. 

INSTALLED  DnBINO  YEAR 


Retired 


TITLE  OF  ACCOUNT  Additions  Replacements    during  year 

Street  railway  land.  Other   $168  03 

(ieneral  offlce  l)Uil(lini;«  and  ti.xtiires   $119  43   

Shop    eijulpnient    l.'i.'j  G!)  $49  98  56  OG 

.Miscellani'uiis    ^(iiiipnicnt    (l)attpr.v)   463  47  474  26 


Total    $275  12  $513  45  $698  35 


Power  Bought. — From  Brooklyn  Edison  Co.,  D.  C,  1,624,600  kw.  hrs.  at 
the  average  price  of  1.888  cents  per  kw.  hr.  $30,671.14;  rent  of  rotary  con- 
verter, $100  per  month,  $1200;  total  charged  to  power  purchased,  $31,871.14. 

Corporate  Surplus 

Credit  balance  at  beginning  of  year   $12,940  64 

Net  corporate  income  for  year   7,074  07 

Otlier  additions  to  surplus;   Rebate,  personal  property  tax, 

year  1922,  $744.51;  credit  on  repair  bill  i)rior  to  July  1. 

1924,  $117.78;  premium  on  prior  payment  of  a  note,  $41.25  903  54 

Total   credits    $20,918  25 

Deductions  from  surplus: 

Workmen's    compensation    insurance  appli- 
cable to  May  and  June,  1924   $17  18 

Retirement  of  sand  dryer   50  46 

Retirement  of  auto-battery   231  93 

Additional  water  tax,  1924   23  00 

Total  debits    322  57 

Credit  balance,  June  30,  1925   $20,595  68 


Officers.- — President,  Frederick  W.  Rowe;  First  Vice-President,  Frederick 
D.  Mackay;  Second  Vice-President,  Edwin  A.  Ames;  Secretary  and  Treas- 
urer, Walter  Hammitt;  Auditors,  J.  Lee  Nickolson  &  Co.;  General  Counsel, 
Latson  &  Tamblyn;  General  Superintendent,  Artliur  Porter. 

Directors. — Frederick  W.  Rowe,  Walter  Hammitt,  Frederick  U.  MacKay, 
John  C.  Brackenridge,  Simon  J.  Handing,  Stanley  P.  Jadwin,  William  F. 
New,  Chas.  C.  Thompkins,  Thomas  P.  Peters,  Frank  H.  Tyler,  Edwin  A. 
Ames,  George  W.  Rasch,  Arthur  L.  J.  Smith,  Michael  Furst. 

Main  Business  Office. — 333  Gold  Street,  Brooklyn,  N.  Y. 

Report  verified  by  Walter  Hammitt,  Treasurer  and  Secretary,  September 
21,  1925. 
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MANHATTAN  RAILWAY  COMPANY 

Lessor 

Incorporated  [December  29],  1875.  Leased  to  the  Interborough  Rapid 
Transit  Company  [for  a  999-year  term  from  November  1,  1875].i  Terms  of 
lease  were  modified  under  the  Plan  of  Readjustment,2  dated  May  1,  1922, 
effective  July  1,  1922. 

Stockholders  and  Members. — Total  voting  power  of  all  members  of  the 
respondent,  599,999.  Twenty  principal  stockholders,  with  their  voting  powers 
were  as  follows:  General  Education  Board,  36,285;  John  D.  Rockefeller, 
15,450;  L.  Burt  Van  Nest,  12,866;  Howard  D.  Blendinger,  12,809;  Morgan 
Davis  &  Co.,  11,845;  University  of  Chicago,  11,000;  Rockefeller  Foundation, 
10,000;  John  D.  Rockefeller,  Jr.,  8,200;  Horace  E.  Whitney,  7,462;  Irving  T. 
Bush,  7,000;  Robert  S.  Campbell,  6,992;  Rockefeller  Institute,  6,656;  Roy  S. 
Holt,  5,500;  Meredith  C.  Laffey,  5,500;  Frank  J.  Irving,  5,000;  Evans,  Still- 
man  &  Co.,  4,900;  Henry  L.  Smithers,  4,581;  Butler,  Herrick  &  Marshall, 
4,192;  Frank  T.  Hayes,  4,000;  Leo  S.  Potts,  3,925. 

Important  Changes  during  Year. — The  Sixth  Avenue  spur  from  53d  Street 
to  58th  Street  was  removed. 

No  new  powers  or  franchise  were  acquired. 

Fixed  Capital  Changes  during  Year. — Adjustment  made  during  year,  de- 


crease: Cars,  $51,442.65. 

Corporate  Surplus 

Credit  balance  at  beginning  of  year   $7,628,349  19 

Net  corporate  income  for  year   3,620,758  25 


Total  credits   $11,249,107  44 

Dividends  of  6  per  cent  on  $60,000,000  consolidated  capital 
stock    8  3,600,000  00 


Credit  balance,  June  30,  1925   $7,649,107  44 


Officers. — President,  William  Roberts;  Vice-President,  James  F.  Hughes; 
Assistant  Secretary  and  Assistant  Treasurer,  P.  V.  Trainique;  Auditor, 
Boyce,  Hughes  and  Fai  rell ;  General  Counsel,  Murray,  Aldrich  and  Roberts. 

Directors. — E.  L.  Ballard,  B.  Cutler,  J.  D.  Greene,  E.  T.  Jeffrey,  A.  W. 
Krech,  T.  L.  Parkinson,  H.  C.  Phipps,  F.  J.  Sheppard,  F.  Strauss,  W.  Roberts, 
J.  Nordhouse,  W.  D.  Embree,  J.  F.  Hughes. 

Main  Business  Office. — 165  Broadway,  New  York  City. 

Report  verified  by  William  Roberts,  President,  September  30,  1925. 


THE  MARINE  RAILWAY  COMPANY 

(Not  Operated) 

Operation  of  the  entire  line  was  discontinued  June  10,  1923.  For  latest 
report,  see  page  540  of  1923  Annual  Report  of  Transit  Commission. 

'  For  terms  of  lease,  see  Vol.  II,  page  729  of  1917  Report  of  Public  Service  Com- 
mission. 

'  For  provision  of  Plan  of  Readjustment,  see  page  529  of  1923  Report. 

'Of  which  $600,000  (1%)  was  for  the  second  quarter  of  the  fiscal  year  1924. 

17 
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MID-CROSSTOWN  RAILWAY  COMPANY,  INC. 

{Not  Operated) 

Incorporated  February  14,  1912.  This  company  is  controlled  by  the  Third 
Avenue  Railway  Company,  which  acquired  all  of  its  capital  stock  on  April 
17,  1914.    Operation  of  this  road  was  discontinued  August  8,  1919. 

Important  Changes  dnring  Year. — None. 

Fixed  Capital  Installed  since  December  31,  1908. — Retired  during  year: 
Property  on  First  Avenue,  credited  as  follows:  Grading,  .$1,671. .56;  ties, 
$605.22;  rails,  rail  fastenings  and  joints,  $4,150.08;  track  laying  and  s\ir- 
facing,  $893.42;  paving,  $7,0.32.08;  total,  $14,352.36;  whereof  charged  to 
salvage,  $1,173.23  and  charged  to  surplus,  $13,179.13. 

Corporate  Deficit. — Deficit  at  beginning  of  year,  $192,198.23;  charge  for 
retirements,  $13,179.13;  deficit,  June  30,  1925,  $205,377.36. 

Officers. — President,  S.  \V.  Huff;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage; 
Assistant  Treasurer,  F.  Kessel ;  Acting  Auditor,  W.  Farrington;  General 
Counsel,  A.  T.  Davison;  Claim  Agent,  J.  W.  Yenson;  General  Superintendent, 
W.  E.  Thompson;  General  Purcliasing  Agent,  C.  Witzel. 

Directors. — H.  Bronner,  G.  W.  Davison,  S.  W.  Huff,  A.  Iselin,  .Jr.,  J.  W. 
Platten,  W.  E>.  Roosevelt,  J.  H.  Seaman,  A.  S.  Webb. 

Main  Business  Office. — 2396  Third  Avenue,  New  York  City. 

Report  verified  by  S.  W.  Huff,  President,  September  28,  1925. 


THE  NASSAU  ELECTRIC   RAILROAD  COMPANY 

Incorporated  March  13,  1893.  Lindley  M.  Garrison  was  appointed  Receiver 
by  the  United  States  District  Court,  effective  July  14,  1919;  the  Receivership 
terminated  July  14,  1923.  Stock  control  of  this  company  is  held  by  the 
Brooklyn-Manhattan  Transit  Corporation,  through  assignment  of  the  majority 
of  the  preferred  and  common  stocks  by  the  Reorganization  Committee  of  the 
Brooklyn  Rapid  Transit  Company. 

Important  Changes  during  Year. —  Decrease  in  track  mileage :  Removal 
of  track  on  Liberty  Avenue  near  Grant  Avenue,  0.048  miles  of  first  track  or 
0.128  miles  of  single  track. 

The  following  securities  were  acquired:  U.  S.  4th  Liberty  Loan  Bonds, 
par  value  $10,000,  cost  $10,196.88;  Participation  Certificates,  B.-M.  T.  Insur- 
ance Reserve  Fund,  par  value  and  cost  $10,437.83;  Bond  and  Mortgage, 
Dealers  Holding  Co.,  Inc.,  $44,000.  U.  S.  Treasury  Notes,  A-1925,  par  value 
$50,000,  cost  $50,187.50,  were  sold  for  $.50,750. 

An  agreement  was  made,  dated  January  15,  1925,  with  the  Brooklyn  City 
Railroad  Co.  and  associated  surface  companies  of  the  B.-M.  T.  System,  cover- 
ing adjustment  of  damages,  etc.,  in  connection  with  collisions  at  crossings. 
Under  agreement  effective  January  2,  1925,  the  South  Brooklyn  Railway  Co. 
was  granted  trackage  rights  over  tracks  of  the  Nassau  Electric  R.  R.  Co.  at 
15^  per  car  mile. 

No  new  powers  or  franchises  were  acquired. 
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The  Nassau  Electric  Railroad  Company 

Fixed  Capital  Installed  since  December  31,  1908 

Additions  Retirments 

TITLE  OF  ACCOUNT                                    during  year  during  year 

Right  of  way   $10,605  14   

Other  street  railway  land   Cr.  07   

Ties    16,490  92   

Rails,  rail  fastenings,  and  joints   38,749  52   

Special  work    1,950  75   

Track  laying  and  surfacing   16,347  86   

Paving    92,985  37   

Interlocking  and  other  signal  apparatus   590  00   

Poles  and  fixtures   209  67   

Transmission  system    8  40   

Distribution  system                                                          979  44  $361  74 

Shop  equipment    726  21   

Revenue  cars    116  63   

Other  rail  equipment   1,691  01   

Miscellaneous  equipment    2,325  75   

Total                                                              $183,776  60  $361  74 


Expenditures  for  Principal  Projects 

Acquiring  title  to  New  Utrecht  Avenue  from  81st  Street  to 

86th  Street,  Section  19   $2,342  37 

Acquiring  title  to  West  6th  and  West  8th  Streets  from  Surf 

Avenue  to  Public  Park,  C.  I.,  Section  21   7,055  79 

Acct.  opening  and  extending  to  Sheepshead  Bay  Rd.  from  West 

8th  Street  to  Ocean  Parkway,  Section  21   714  26 

Purchase  one  set  automatic  block  signals  account  operation  due 

to  sewer  construction   590  00 

Installing  improved  paving  along  rails  on  Liberty  Avenue 

between  East  New  York  Avenue  and  Pennsylvania  Avenue.  2,472  00 

Installing  improved  paving  along  rails  on  Concord  Street  be- 
tween Duffield  Street  and  Navy  Street   1 , 480  29 

Installing  improved  paving  in  Rockaway  Parkway  between 

Farragut  Road  and  Flatlands  Avenue    735  15 

Installing  improved  paving  along  rails  of  Hegeman  Avenue 

between  East  98th  Street  and  Rockaway  Avenue   2,266  67 

Installing  double  track  connecting  curves  at  Hicks  Street  and 

Sackett  Street    6,410  13 

Installing  right  hand  crossover  in  Ocean  Avenue  between 
Avenues  N  and  O   695  90 

Cost  of  converting  closed  passengers  car  1918  into  testing  car 

9910  and  installing  testing  equipment   1,648  58 

Installation  of  7"  122-lb  groove  girder  rail,  etc.,  in  place  of 
9"  90-lb.  tram  girder  rail,  etc.,  in  Liberty  Avenue,  Rocka- 
way Avenue  to  Pennsylvania  Avenue   1,201  85 

Purchase  1  low  trailer  Company's  No.  67   2,320  00 
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The  Nassau  Electric  Railroad  Company 

Expendiliires  for  Principal  Projects  —  Concluded 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  90-lb.  tram  girder  rail,  etc.,  in  Rockaway  Avenue,  Fulton 
Street  to  East  New  York  Avenue   $12,884  83 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
7"  lOo-lb.  groove  girder  rail,  etc.,  in  Hegeman  Avenue, 
Rockaway  Avenue  to  East  98th  Street   10,963  38 

Installing  a  right  hand  crossover  in  Johnson  Avenue  west  of 

Bushwick  Avenue    1,627  67 

Installing  improved  paving,  etc.,  in  Union  Street,  Gowanus 

Canal  to  Fifth  Avenue   7,313  61 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  90-lb.  tram  girder  rail,  etc.,  in  Concord  Street,  Navy 
Street  to  Duffield  Street   3,539  42 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  90-lb.  tram  girder  rail,  etc.,  in  Fifth  Avenue,  Bay  Ridge 
Avenue  to  86th  Street   22,524  33 

Overhauling  and  repaving  surface  tracks  in  Rockaway  Avenue 

from  Farragut  Road  to  Flatlands  Avenue   2,180  81 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.  in  place  of 
9"  90-lb.  tram  girder  rail,  etc.,  in  39th  Street,  Third  Avenue 
to   Fourth   Avenue   4,886  33 

Installation  of  28"  vertical  drilling  machine  for  Canarsie  In- 
spection Shop    726  21 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  90-lb.  tram  girder  rail,  etc.,  in  Church  Avenue  between 
36th  and  37th  Street   1,335  20 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  90-lb.  tram  girder  rail,  etc.,  in  Liberty  Avenue,  Pennsyl- 
vania Avenue  to  Grant  Avenue   61,040  00 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
9"  90-lb.  tram  girder  rail,  etc.,  in  Marcy  Avenue,  Fulton 
Street  to  Greene  Avenue   19,493  97 

Wiring  the  tracks  in  36th  Street  and  Fifth  Avenue  Yard.  .  .  .  535  86 

Installing  improved  paving,  etc.,  in  Bath  Avenue  between  19th 

Avenue  and  Bay  23rd  Street  at  Bay  19th  Street   5,517  27 

Installation  of  7"  122-lb.  groove  girder  rail,  etc.,  in  place  of 
70-lb  tee  rail,  etc.,  in  New  Utrecht  Avenue  between  81st 
Street  and  82nd  Street  and  at  85th  Street   1,720  25 

Substitution  of  175'  single  track  in  place  of  special  work  re- 
moved, etc.,  at  Adams  Street  and  Concord  Street   Cr.  2,816  20 

Substitution  of  straight  rail  in  place  of  D.  T.  connecting 

curves  at  Bergen  Street  and  Vanderbilt  Avenue   Cr.  1,695  13 

Minor  projects  less  than  .$500  each   2,053  80 


Total    $183,776  60 


Fixed  Capital  Installed  since  December  31,  1908. —  Detail  of  retirements: 
Removal  of  overhead  special  work  from  Hegeman  Avenue  and  Bristol  Street, 
$75.00;  removal  of  overhead  crossover  from  Fifth  Avenue  between  43rd  and 
44th  Streets,  $34.74;  removal  of  long  trough  and  iron  trolley  bar  from  Con- 
cord and  Adams  Streets,  $252.00;  total,  $361.74. 
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The  Nassau  Electric  Railroad  Company 
"Fixed  Capital,  December  31,  190S,"  Retired  During  Year 

Track  and  Roadway  Construction: 

Removal  of  950  foot  tangent  track  and  one  crossover  from 

Liberty  Avenue,  Broadway  to  Borough  Line   $3,646  96 

Electric  Line  Construction : 

Removal  of  one  number  2  trolley  pole  from 

Liberty  Avenue  at  Georgia  Avenue   $20  00 

Removal  of  one  number  2  trolley  pole  from 

Atlantic  Avenue  between  3d  and  4th  Avenues  20  00 

Removal  of  overhead  work  from  curves,  Van- 

derbilt  Avenue  and  Bergen  Street   670  38  710  38 

Cars: 

Removal  seats  and  backs  from  passenger  car 

number  2108    $142  54 

Removal  of  seats,  backs,  frames  and  seat  riser 

panels  from  passenger  car  number  1918....  185  73  328  27 


Cost  of  Road  and  Equipment: 

Removal  of  9-inch  R.  H.  crossover  from  Fifth 

Avenue  between  43rd  and  44th  Streets   $750  00 

Demolition  of   169   passenger   car  bodies,  11 

service  car  bodies,  241  Ihipont  single  trucks 

and  1  Brill  single  truck   206,860  50 

Removal  of  flat  stringers  and  "  T "  rail  from 

south  side  of  23rd  Street  Depot  building...  850  00 

Removal  of  rails  from  connecting  curves.  East 

New  York  Avenue  at  Rockaway  Avenue.  .  .  .        3,210  85 
Removal   of    overhead    feeders    from  Bergen 

Street   between   Brighton   Beach    Line  and 

Rogers  Avenue    420  00 

Removal  of  500,000  e.  m.  wire  from  39th  Street 

between    New   Utrecht    Avenue    and  Fifth 

Avenue    1,260  08       213,351  43 


Total    $218,037  04 


Power  Bought. —  From  the  Williamsburgh  Power  Plant  Corporation, 
39,871,891  kw.  hrs.  (calculated  on  monthly  ton-mileage  basis)  at  an  average 
of  1.7192  cents  per  kw.  lir.,  $685,4()5.98,  charged  to  operating  expenses. 


Corporate  Deficit 

Deficit  at  beginning  of  year   $1,624,343  24 

Net  corporate  loss  for  year   132,497  77 

Amortization  elsewhere  unprovided  for :    Disposal  of  obsolete 

equipment    99,332  03 

Amortization  elsewhere  unprovided  for:     Other  items   1,703  37 

Bad  debts  written  off   175  99 
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State  of  New  York,  Transit  Commission 


The  Nassau  Electric  Railroad  Company 

Co>i)orate  Deflrit—Conclmlvd 
Other  deductions  from  surplus : 

To  adjust  liability  account  pre-receivership 
Tort  claims  paid  by  Reorganization  Com- 
mittee not  specifically  approved  by  court...      .SljloO  00 

City  of  New  York,  Commissioner  of  Plant  and 
Structures,  payment  of  rent  for  track  privi- 
leges on  Washington  Street,  period  January 
1,  1920,  to  June  30,  1924   2,2:50  00 

City  of  New  York  Department  of  Finance;  in- 
terest on  car  license  fees  years  ended  May  31, 
1922,  to  June  30,  1924   1,360  80 

Willianisburgh  Power  Plant  Corporation,  ad- 
justment of  charges  for  power  supplied 
March  1,  1924  to  June  30,  1924   1,180  06 

Corporation  Counsel  of  City  of  New  York,  costs 
and  interest  at  six  per  cent  on  full  settle- 
ment of  judgments  May  18,  1921,  against 
Receiver  of  Nassau  for  repairs  to  paving  in 
year  1920;  costs,  $80.85;  interest  May  18, 
1921,  to  November  6,  1924,  $631.49   712  34 

Bill  for  searching  title  to  real  estate  West  12th 

Street,  near  Neptune  Avenue   602  .50 

Minor  items    101  61 

  7,3.57  31 


Total  debits    $1,865,409  71 

Cancellation  of  liability  in  tort  claims  of  Mary 

Carrigan,  being  against  the  Brooklyn  Hts.  Co.      $3,500  00 

"Rockaway  Ave.  Grading  Susp.  Acct."  contribu- 
tion made  by  business  interests  at  Canarsie 
Shore  for  expense  of  filling  in,  etc.,  of  tracks 
in  Rockaway  Avenue,  March,  1922   I  ,000  00 

Minor  items    340  32 


Total  credits    4,840  32 


Deficit,  June  .30,  1925   $1,860,569  39 


Officers. — President,  W.  S.  Menden ;  Vice-Presidents,  G.  D.  Yeomans  and 
Travis  H.  Whitney;  Secretary  and  Treasurer,  F.  C.  Marston;  Assistant  Sec- 
retary, F.  B.  Stewart;  Assistant  Treasurers,  F.  S.  Richards  and  F.  B.  Stew- 
art; Comptroller,  Howard  Abel;  General  Counsel,  G.  D.  Yeomans;  Claim 
Agent,  I.  Isaacsen;  Engineer  of  W.  &  S.,  H.  F.  Merker;  Superintendent  of 
Transportation,  W.  Siebert;  Purchasing  Agent,  L.  Van  Cott. 

Directors. —  Charles  A.  Boody,  Matthew  C.  Brush,  Gerhard  M.  Dahl,  Charles 
Hayden,  William  S.  Menden,  Charles  S.  Sargent,  Jr.,  Albert  Strauss,  Albert 
H.  Wiggiii,  George  D.  Yeomans. 

Main  Bu.iines.i  Office. —  85  Clinton  Street,  Brooklyn,  New  York. 

Report  verified  by  W.  S.  Menden,  President,  September  30,  1925. 
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NEW  YORK  AND  HARLEM  RAILROAD  COMPANY 


Incorporated  pursuant  to  a  special  act  of  the  Legislature,  April  25,  1831, 
and  amendments  thereof.  The  company  is  controlled  by  the  New  York  Cen- 
tral Railroad  Company,  which  acquired  the  majority  of  the  stock  February 

17,  1912.  The  controlling  company  operates  the  "steam  railroad"  portion 
of  the  respondent's  property  under  a  lease  expiring  April  1,  2274,  with  an 
annual  rental  of  $1,420,000. 

Important  Changes  during  Year. — Agreements  were  made  as  follows: 
With  the  City  of  New  York,  Department  of  Street  Cleaning,  dated  November 

18,  1924,  and  expiring  April  15,  1925,  whereby  the  respondent  agrees  to 
remove  snow  and  ice  from  the  streets  in  the  following  areas :  Fourth 
Avenue  from  Bowery  to  14th  Street  and  17th  Street  to  33d  Street  except 
23d  Street  intersection,  and  on  Madison  Avenue  from  42d  Street  to  48th 
Street,  (this  agreement  relieved  the  respondent  from  the  removal  of  snow 
and  ice  from  other  portions  of  the  street  which  it  operates)  ;  with  James  F. 
Meehan  dated  December  18,  1924,  and  expiring  April  1,  1925,  whereby  James 
F.  Meehan  agrees  to  remove  all  ice  and  snow  from  the  above  areas  for  a  con- 
sideration of  261;^  cents  per  cubic  yard;  with  Barron  J.  Collier,  Inc.,  dated 
February  1,  1925,  expiring  January  31,  1940,  granting  to  Barron  C  Collier, 
Inc.,  the  exclusive  privilege  of  placing  advertising  signs  in  all  the  surface 
cars  operated  by  the  respondent,  for  a  consideration  of  $20,000  per  year ; 
with  the  New  York  Central  Railroad  Company,  effective  September  1,  1924, 
and  expiring  August  31,  1925,  whereby  the  railroad  company  leased  to  the 
respondent  1,815  square  feet  of  land  at  134th  Street  and  Park  Avenue  at  a 
yearly  rental  of  $130. 

H.  G.  Snelling  was  elected  Treasurer  April  2,  1925,  succeeding  M.  S. 
Barger,  deceased. 
No  new  powers  or  franchises  were  acquired. 


Fixed  Capital  Installed  since  December  31,  1908 


INSTALLED  DURINO  TEAR 


TITLE  OF  ACCOnNT 


Additions 


Replacements 
$649  89 
504  21 


Grading   

Rails,  rail  fastenings  and  joints 

Special  work   

Underground  construction   

Track  laying  and  surfacing.... 

Paving   

Underground  conduits   

Distribution  system   

Shops  and  car-houses  

Revenue  cars   

Miscellaneous  equipment  

Injuries  during  construction.  .  .  . 


Cr 


$1,275  42 


2,130  04 


2,156  45 
6,152  66 
155  00 


986  62 
119  00 
1,393  78 


1,849  82 

378  93 

530  87 

324  05 


890  48 
1,202  34 


884  69 
199  08 
388  14 


115  32 


58  95 


$17,214  64 


$4,893  10 
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New  York  and  Harlem  Railroad  Company 
Expenditures  for  Principal  Projects 

Caning  seats  and  seat  backs  on  106  passenger  cars   $1,183  07 

Equipping  passenger  cars  with  one-man  operating  devia    .  .  .  845  56 

Renewing  track  and  special  work  on  42d  Street,  Park  Avenue 

to  Madison  Avenue   12,341  74 

Replacing  and  bettering  conductor  rail,  Madison  Avenue,  86th 

Street  to  104th  Street   855  06 

Purchase  and  equipment  of  one  heavy  duty  Mack  truck   6,160  00 

Minor  projects,  each  less  than  $500   722  31 


Total    $22,107  74 


Power  Bought 

Total 
number 

NAME  OP  COMPANY  of  kw.  hrs. 

(D.  C.) 

New  York  Railways  Co.,  Receiver   '  8,462,351 

New  York  Railways  Corp   »  1,689,337 

Second  a. venue  R.  R.  Co.,  Receiver   »  374, 133 

Third  Avenue  Ry.  Co   46,962 

Total    10,572,783 


Average 
price 
per  kw.  hr. 
(cents) 
2.344 
2.401 
2.459 
2.317 


Total 

amount 
(charged  to 
operating 
expenses) 
'  ?198,339  23 
1  40, 564  29 
'  9,092  82 
1,088  13 

$249,084  47 


Corporate  Surplus 

Credit  balance  at  beginning  of  year   $901,186  79 

Net  corporate  income  for  year   821,200  88 


Total  credits    $1,722,387  67 

Dividends  declared : 

Common  stock    $865,605  00 

Preferred  stock                                                     134,395  00  1,000,000  00 

Credit  balance,  June  30,  1925   $722,387  67 


Officers. —  President,  Patrick  E.  Crowley;  Vice-Presidents,  Albert  H.  Harris 
and  John  L.  Burdett;  Secretary,  Edward  P.  Stephenson;  Assistant  Secretary, 
Joseph  M.  O'Mahoney;  Treasurer,  Harry  G.  Snelling;  Auditor,  J.  M.  Joel; 
Comptroller,  William  C.  Wishart;  Claim  Agent,  R.  J.  O'Neill;  General  Man- 
ager, J.  F.  Hamilton;  Manager,  R.  E.  McDougall;  Superintendent  of  Trans- 
portation, S.  Sacks;  General  Purchasing  Agent,  P.  J.  Honold;  Superintendent 
of  Equipment  and  Road  and  Buildings,  J.  F.  Ulfert. 

Directors. —  Chauncey  M.  Depew,  Frederick  W.  Vanderbilt,  William  K. 
Vanderbilt,  George  F.  Baker,  Harold  S.  Vanderbilt,  Ogden  Mills,  Albert  H. 
Harris,  Ira  A.  Place,  Bertram  Cutler,  Jackson  E.  Reynolds,  Patrick  E. 
Crowley,  Charles  B.  Seger,  Edward  S.  Harkness. 

Main  Business  Office. —  466  Lexington  Avenue,  New  York  City. 

Report  verified  by  H.  G.  Snelling,  Treasurer,  September  30,  1925. 

■  Includes  power  used  for  ligliting,  etc.,  charged  to  operating  expenses  other  than 
Power  purclinsed  as  follows :  N.  Y.  Ry.  Co.,  Rec'r,  14,282  kw.  hrs.,  $336.75  :  N.  Y. 
Ry.  Corp.  1,137  kw.  hrs.,  $27.38;  Second  Ave.  R.  R.,  Rec'r  107,076  kw.  hrs.,  $2,526.30; 
total,  122,495  kw.  hrs.,  $2,890.43. 
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THE  NEW  YORK  AND  LONG   ISLAND  TRACTION  COMPANY 

(OPERATED    BY   RECEIVEBS ) 

Incorporated  February  27,  1899,  under  the  New  York  State  Railroad  Law. 
[Joint  stock  control  of  this  company  was  acquired  in  June  19,  1905,  by  the 
Interborough  Rapid  Transit  Company  and  the  Long  Island  Consolidated 
Electrical  Companies,  a  subsidiary  of  the  Long  Island  Railroad  Company.] i 

On  December  21,  1923,  Charles  L.  Addison  was  appointed  temporary 
Receiver.  On  January  2,  1924,  Elmer  J.  Ashmead  was  appointed  co-receiver. 
On  February  3,  1924,  Lincoln  C.  Andrews  and  Elmer  J.  Ashmead  were 
appointed  Receivers  in  foreclosure  proceedings.  On  March  4,  1924,  William 
B.  Hazelwood  was  appointed  Receiver  under  sequestration  proceedings,  and  as 
such  took  over  all  assets  of  the  company  not  covered  by  the  mortgage. 

Important  Changes  during  Year.- — -  Track  mileage  decreases  were  reported 
as  follows:  Brooklyn-Mineola  Division,  1.74  miles  of  first  track  or  2.56 
miles  of  single  track.  On  August  17  and  November  15,  1924,  service  was 
extended  from  Rosedale  to  Jamaica  and  from  Jamaica  to  Jamaica  Junction, 
respectively. 

An  agreement  was  made  May  1,  1925,  with  the  Long  Island  Electric  Rail- 
way Co.  whereby  the  New  York  and  Long  Island  Traction  Company  was 
granted  trackage  rights  over  tracks  of  the  Long  Island  Electric  Ry.  Co. 

On  November  20,  1924,  C.  J.  Nostrand  was  appointed  Comptroller  for  the 
Receiver,  and  on  December  31,  William  Hartz  resigned  as  Auditor  for  the 
Receiver. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908 

Additions  Retirements 
TITLE  OF  ACCOUNT  during  year  during  year 

Grading   $863  38   

Special  work   240  00   

Track  laying  and  surfacing   84  73   

Paving    504  55   

Bridges,  trestles  and  culverts   15  39   

Telephone  and  telegraph  lines   18  15   

Poles  and  fixtures   350  85   

Distribution  system    22  98   

Transmission  system   2  $908  63 

Shops  and  car-houses   631  74   

Revenue  cars    781  07   

Electric  equipment  of  cars   228  14   

Other  rail  equipment   873  87   

Miscellaneous  construction  expenditures   8  40   


Total    $4,623  25  $906  63 


Expenditures  for  Principal  Projects. —  Repairs  to  car  No.  1553,  damaged 
by  fire,  $579.49;  installing  new  siding  at  Jericho  Turnpike,  $1,735.50;  second- 
hand snow  sweeper,  $1,064.08;  building  office  at  Hempstead  car  house, 
$631.74;  minor  items,  $612.44;  total,  $4,623.25. 

'  From  documents  on  file  with  the  Commission. 

'  Transferred  to  "  Fixed  Capital,  December  31,  1908  "  after  June  30,  1925. 
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The  New  York  and  Long  Island  Traction  Company 

"Fixed  Capital,  December  31,  190S." — Retired  during  year. 

Track  and  roadway  construction:  Track  on  Jerome  Avenue  (abandoned 
June,  1924),  $9,768.52;  rails  sold  to  New  York  &  Queens  County  Ry.  Co., 
$1,166.48;  total,  $10,935. 

Buildings  and  fixtures  used  in  operation  of  road:  Sale  of  building  at 
Jamaica  Junction,  $15. 

Cars:  Car  No.  47  converted  into  waiting  room  and  later  destroyed  by 
fire,  $6,466.25. 

Total:  $17,416.25  whereof  charged  to  salvage,  $272..34;  charged  to  other 
companies,  $1,181.48;  charged  to  Accrued  Amortization  of  Capital,  .$9,468.23; 
charged  to  Surplus,  $6,494.20. 

Power  Bought  and  SoldA — Bought:  From  Long  Island  R.  R.  Co.,  D.  C, 
3,015,100  kw.  hrs.  at  the  average  price  of  2.05  cents  per  kw  hr.,  $61,867.83,-' 
charged  to  operating  expenses.  Sold :  To  L.  C.  Andrews,  Receiver  Long 
Island  Electric  Ry.  Co.,  D.  C,  157,742  kw.  hrs.  at  the  average  price  of  2.48 
cents  per  kw.  hr.,  $3,927.64,  credited  to  revenue. 

Corporate  Deficit 

Deficit  at  beginning  of  year   $1,020,310  98 

Net  corporate  loss  for  year   28,687  68 

Other  deductions  from  surplus:  Property  retired,  $6,494.20; 
reserve  for  accidents,  damages  and  law  expenses  of  previous 
years,  $5,655.20;  adjustment  of  prepaid  insurance  of  pre- 
vious year,  $126.36;  adjustment  of  interest  accrued  on  pre- 
paid taxes,  $12.91   12,288  67 


Total  debits    $1,061,287  33 

Adjustment  of  accrual  of  taxes,  previous  year,  $2,867.92; 
minor  adjustment,  $0.01   2,867  93 


Deficit,  June  30,  1925   $1,058,419  40 


Officers  for  the  Corporation. —  President,  C.  L.  Addison ;  Vice-President, 
H.  H.  Vreeland;  Secretary  and  Treasurer,  Eugene  Wright;  Counsel,  J.  L. 
Quackenbush. 

Officers  for  the  Receivers. —  General  Manager,  E.  A.  Roberts;  Assistant 
General  Manager,  I.  W.  Fisk;  Comptroller,  C.  J.  Norstrand;  Treasurer,  John 
C.  Ross;  General  Counsel,  H.  P.  Williams. 

Directors. — C.  L.  Addison,  E.  J.  Berwind,  A.  J.  County,  Geo.  D.  Dixon, 
Frank  Hedley,  H.  H.  Vreeland,  Geo.  Le  Boutillier. 

Main  Business  Office. —  36-25th  Street,  Jackson  Heights,  N.  Y. 

Report  verified  by  Edward  A.  Roberts,  General  Manager  for  L.  C.  Andrew.s 
and  E.  J.  Ashmead,  Receivers,  November  2,  1925. 

'  This  schedule  excludes  707,965  kw.  hr.s.,  D.  C,  used  by  respondent's  cars  on  others 
tracks  and  2,064  kw.  hrs.,  D.  C.  used  by  others  cars  on  respondent's  tracks. 

"  In  addition  compauy  charged  "  Power  exchanged  "  with  $3,350.43  for  power  used 
on  Long  Island  Electric  tracks  from  Jamaica  Junction  to  Jamaica,  and  from  Bel- 
mont Park  and  Fox's  Comer  to  Jamaica  —  apportioned  on  ear-mile  basis. 
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THE  NEW  YORK  AND  NORTH  SHORE  TRACTION  COMPANY 

(NOT  OPERATED  IN  RECEIVERSHIP) 

Operation  of  the  road  was  discontinued  May  3,  1920.  For  latest  report, 
see  page  548  of  1923  Annual  Report  of  Transit  Commission. 


NEW  YORK    AND    QUEENS   COUNTY    RAILWAY  COMPANY 

(OPERATED    BY  RECEIVERS) 

Incorporated  June  5,  1902.  The  Interborough  Rapid  Transit  Co.  acquired 
control  of  this  company  on  December  29,  1903,  through  the  purchase  of  a 
majority  of  the  capital  stock. 

Important  Changes  during  Fear.— Service  on  the  North  Beach  line 
(1.89  miles)  was  discontinued  January  2,  1925.  November  20,  1924,  the 
office  of  Comptroller  for  Receiver  was  created  and  C.  J.  Norstrand  was 
appointed  thereto.  December  31,  1924,  William  Hartz  resigned  as  Auditor 
for  Receiver  and  the  office  was  abolished. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908 

Additions 
during  year 

Grading   $773  03 

Ties    636  80 

Rails,  rail  fastenings  and  joints   89  32 

Special  work   

Track  laying  and  surfacing   837  28 

Railway  tools    135  17 

Distribution  system  

General  office  buildings  and  fixtures  

Stations,  waiting  rooms  and  miscellaneous  bldgs  

Shop  equipment    508  65 

Revenue  cars    2,855  73 

Miscellaneous  equipment   

Miscellaneous  construction  expenditures   9  75 

Total    .$5,845  73 


Retirements 
during  year 


$762  88 


81  92 
349  00 
25  00 


5,825  00 


$7,043  80 


Expenditures  for  Principal  Projects. —  Purchase  of  Johnson  fare-boxes,  etc., 
$2,855.73;  double-tracking  a  portion  of  the  Jamaica  line,  $2,346.18;  purchase 
of  a  second-hand  2-spindle  boring  mill,  .$508.65 ;  purchase  of  one  portable  air 
compressor,  $135.17;  total,  $5,845.73. 


NAME  OF  COMPANY 

Power  Bought  ^ 
Interborough  R.  T.  Co.,  A.  C. 
Long  Island  R.  R.  Co.,  D.  C. . 
Long  Island  Electric  Ry.  Co. 

D.  C  

Receivers  Steinway  Ry.  Co. 

D.  C  


Power  Bought  and  Sold 

Total  Average 
number    price  per 
of  kw.  hrs.    kw.  hr. 
delivered  (cents) 
14.528.900  0.94 
10,180  4.00 


Total 
price 


Amount 
credited  or 
(Dr.)  debited 
to  revenue 


Amount 
debited  or 
(Cr.)  credited 
expense 


*136,911  07    S136,911  07 


122.010 
28.900 


2.50 
1 . 55 


407  20 
3,050  25 


407  20 
3.050  25 


447  95    Dr.    8447  95 


Total   14,689,990 


$140,816  47    Dr.    $447  95      $140,368  52 


Power  Sold  ' 
Receivers  Steinway  Ry.  Co., 

D.  C   6,401,226 

Penn.  T.  &  T.  R.  R.  Co.,  A.  C.  52,490 

Long  Island  R.  R.  Co   N.  R. 

Miscellaneous  customers   N.  R. 


Total. 


$99,219  02 
1,049  80 
Dr.       5  83 
160  85 


$99,219  02 
845  93 
Dr.         5  83 
160  85 


Cr  $203  87 


$100,423  84      $100,219  97       Cr  $203  87 


>  This  schedule  excludes  334.410  kw.  hrs.  D.  C.  used  by  re.spondent's  car.s  on 
other  tracks  and  21,289  kw.  hrs.  D.  C.  used  by  other  cars  on  respondent's  tracks. 
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New  York  and  Queens  County  Railway  Company 

Corporate  Deficit 

Debit  balance  at  beginning  of  year   $5,773,423  22 

Debit  balance  for  year  transferred  from  income   191,804  02 

Bad  debts  written  off   241  98 

Other  deductions  from  surplus: 

Adjustment  of  paving  charges — previous  years    $62,886  86 

Property  retired    2,824  88 

Adjustment  of  interest  on  taxes  of  previous 

years    113  65 

Adjustment  of  expenses  applicable  to  previous 

year    102  00 

  05,987  39 

Total  debits    $6,031,517  21 

Adjustment  of  taxes  of  previous  years   $4,978  14 

Profit  on  scrap  material  sold   42  02 

Total  credits    5,020  10 

Deficit,  June  30,  1925   $6,026,497  05 


Officers  of  Corporation. — Secretary,  H.  M.  Fisher ;  Assistant  Secretary, 
A.  C.  Wignen;  Assistant  Treasurer,  J.  M.  Burnet;  Auditor,  J.  A.  McGurgan; 
General  Counsel,  J.  L.  Quackenbush. 

Officers  under  Receivership. —  Receiver,  Lincoln  C.  Andrews;  General  Man- 
ager, E.  A.  Roberts;  Assistant  General  Manager,  I.  W.  Fisk;  Comptroller, 
C.  J.  Norstrand;  Treasurer,  J.  C.  Ross;  General  Counsel,  H.  P.  Williams. 

Main  Business  Office. —  36-25th  Street,  Jackson  Heights,  N.  Y. 

Report  verified  by  Edward  A.  Roberts,  General  Manager,  October  20,  1925. 


NEW   YORK   CITY  INTERBOROUGH   RAILWAY  COMPANY 

Incorporated  March  21,  1902.  The  Third  Avenue  Railway  Company  on 
June  28,  1912,  acquired  the  majority  of  the  company's  capital  stock. 

Important  Changes  during  Year. —  None;  no  new  powers  or  franchises  were 
acquired. 

Fixed  Capital  Installed  since  December  31,  1908 
Installed  during  year  — 

Additions  and  betterments:     Ties,  $1,380;    Paving,  $13,675.48;  Electric 

equipment  of  cars,  $452.93;  total,  $15,508.41. 
Credits  —  Adjustments  of  previous  periods:     Ties,  $360;    Revenue  cars. 

$118.87;  total,  $478.87. 
Expenditures  for  Principal  Projects. —  Reconstruction  163rd  Street  at  Pros- 
pect Avenue  intersection,  $750.68;  reconstruction  Kingsbridge  Road,  Jerome 

Avenue  to  Sedgwick  Avenue,  $4,784;  reconstruction  West  Tremont  Avenue, 
$9,400.80;  minor  projects,  $572.93;  total,  $15,508.41. 
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New  York  City  Interborough  Railway  Company 
Power  Bought  and  Exchanged 


Total 
number 
of  kw.  hrs. 

NAME  OF  COMPANY  delivered 
Power  Bought 

Third  Avenue  Railwav  Co..  A.  C   14,004 

Third  Avenue  Railway  Co.,  D.  C   528,121 

Total   power   bought   542,125 

Power  Exchanged 

Union  Railwav  Co.,  D.  C   6,718,368 

Yonkers  R.   R.  Co.,   D.   C   377,631 

Total  power  exchanged    7,095,999 


Average 

price 
per  kw.  hr. 

(cents) 


1.52 
1.52 


Amount 
debited  to 
expense 

$182  50 

8,083  20 

$8, 265  70 


$102,772  40 
5,  774  76 

$108, 547  16 


Corporate  Deficit 

Deficit  at  beginning  of  year   $1,172,76.5  18 

Net  corporate  loss  for  vear   18,511  40 

Cars  retired  "   36,500  00 

,  New  York  Railways  Co.  maintenance  charges  for  prior  periods  1,259  12 

Total  debits    $1,229,035  70 

Wages  charged  to  operation  of  cars  in  previous  periods   199  42 

Deficit,  June  30,  1925   $1,228,836  28 


Officers. — -President,  S.  W.  Huff;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  iVeasurer,  A.  D.  Sage;  Assist- 
ant Treasurer,  F.  Kessel;  Auditor,  W.  Farrington;  General  Counsel,  A.  T. 
Davison ;  Claim  Agent,  J.  W.  Yenson :  Superintendent  of  Transportation, 
W.  E.  Thompson;  General  Purchasing  Agent,  C.  Witzel. 

Directors. —  H.  Bronner,  G.  W.  Davison,  S.  W.  Huff,  A.  Iselin,  Jr.,  J.  W. 
Platten,  W.  E.  Roosevelt,  J.  W.  Searaon,  L.  F.  Straus,  E.  A.  Manice. 

Main  Business  Office. —  2396  Third  Avenue,  New  York,  N.  Y. 

Report  verified  by  S.  W.  Huff,  President,  September  28,  1925. 


NEW  YORK  RAILWAYS  COMPANY 

(Operated  by  RECEm:R  to  April  30,  1925) 
NEW  YORK  RAILWAYS  CORPORATION 

The  New  York  Railways  Company  was  incorporated  December  20,  1911,  as 
a  reorganization  of  the  Metropolitan  Street  Railway  Company.  The  prop- 
erty was  operated  by  a  Receiver  from  March  21,  1919,  until  April  30,  1925, 
when  New  York  Railways  Corporation  began  operation  of  the  property. 

As  a  result  and  in  accordance  with  Final  Decree  of  Foreclosure  and  Sale 
dated  May  21,  1924,  and  Plan  and  Agreement  of  Reorganization  dated  Julv 
18,  1924,  the  property  of  the  New  York  Railways  Company  and  its  associated 
companies  passed  to  New  Y'ork  Railways  Corporation  as  of  midnight  April 
30,  1925.  These  associated  companies  whose  property  is  held  under  so-called 
Operating  Agreements  are : 

Bleecker  Street  and  Fulton  Ferry  Railroad  Co. 

Broadway  &  Seventli  Avenue  Railroad  Co. 

Christopher  and  Tenth  Street  Railroad  Co. 
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Fort  George  and  Eleventh  Avenue  Railroad  Co. 

The  Forty-Second  Street  &  Grand  Street  Ferry  Railroad  Co. 

The  Sixth  Avenue  Railroad  Co. 

Thirty-fourth  Street  Crosstown  Railway  Co. 

The  Twenty-third  Street  Railway  Co. 

The  respondent  has  direct  control  of  all  these  companies  through  the  owner- 
ship of  a  majority  of  capital  stock  of  each. 

Important  Changes  during  Year — For  10  Months  Ended  April  SO,  1925. — 
Under  order  of  U.  S.  District  Court  dated  March  9,  effective  Marcli  13,  1925, 
the  Receiver  of  the  New  York  Railways  Company  surrendered  the  properties 
of  the  Forty-second  Street  &  Grand  Street  Ferry  Railroad  Company,  Sixth 
Avenue  Railroad  Company,  Thirty-fourth  Street  Crosstown  Railroad  Company 
and  Twenty-third  Street  Railway  Company  (and  Bleecker  Street  &  Fulton 
Ferry  Railroad  Company),  under  lease  and  began  operation  of  the  properties 
for  account  of  those  companies  under  so-called  Operating  Agreements. 

A  skip-stop  regulation  for  traffic  was  made  effective  September  15,  1924. 

Under  the  various  dates,  the  Receiver  of  the  New  York  Railways  Com- 
pany agreed  to  the  following  rates  for  power  furnished  by  the  Interborough 
Rapid  Transit  Company  during  the  year : 


DATE  Month 

September  12,  1924   July,  1924  

October  14,  1924   August,  1924  

November  11,  1924   September,  1924  

December  11,  1924   October,  1924  

January  9,  1925   November,  1924. . . . 

February  13,  1925   December,  1924  

March  9,  1925   January,  1925  

April  9,  1925   February,  1925  

May  12,  1925   March,  1925  

June  12,  1925   April,  1925  


PER  KW 

HOUR 

A.  C.  power 

D.  C.  power 

(cents) 

(cents) 

1.0265 

1 . 5570 

.9681 

1.4842 

.9898 

1.5105 

.9965 

1.5022 

.8962 

1 . 3890 

.8960 

1 . 3320 

.8527 

1 . 2503 

.9386 

1.4273 

.9250 

1 . 3934 

.9545 

1.4486 

Changes  in  Officers  for  tlie  Receiver  were  made  as  follows : 


Date  of 

TITLE 

change,  1924 

July  12 

August  1 

Treasurer  

August  1 

August  1 

August  1 

July  16 

General  Manager  

August  1 

August  1 

Purchasing  Agent  and  General  Store 

August  1 

August  1 

Outgoing  Incoming 

Job  E.  Hedges   H.J.  Sheeran 

H.  J.  Sheeran   F.B.Gordon. 

W.  L.  Pepperman    

J.  M.  Burnet   J.  S.  Dunham. 

J.  A.  McGurgan    

Winthrop  &  Stimson...  Cotton  &  Franklin. 

Frank  Hedlev    

J.  F.  Sloan    


H.  H.  Vreeland. 


No  new  powers  or  franchises  were  acquired. 

For  two  months  beginning  May  1,  1925. —  Track  mileage  taken  over  by 
New  York  Railways  Corporation  shows  decreases  from  track  reported  by 
New  York  Railways  Company  on  April  30,  1925,  as  follows: 


First 
track 


Running 
track 


Car  barn  at  50th  to  51st  Streets,  Sixth  to  .Seventh 
Avenues  —  sold  by  Broadway  &  Seventh  Avenue 
R.  R  

Track  on  Marginal  Street  

.Storage  battery  track  —  not  operated  since  1920. . . 

Total  decrease   


.299 


0.031 
9.999 


7.299 


10.030 


Track  in 

car  house 


3.379 


3.379 


Agreement  dated  June  5,  1925,  with  Broadway  &  Seventh  Avenue  Railroad 
Company  for  the  use  of  certain  facilities  of  New  York  Railways  Corporation, 
made  necessary  by  reason  of  tlie  sale  of  the  Broadway  Company's  car  barn 
property  at  60th-51st  Street,  6th  to  7th  Avenue.    Under  that  agreement  the 


Fifth  Annual  Repokt,  1925 


527 


New  York  Railways 

Broadway  Company  paid  to  the  respondent  $400,000  out  of  the  proceeds  of 
the  sale,  to  be  used  to  defray  the  cost  of  moving  and  providing  facilities 
elsewhere. 

Rates  for  power  furnished  by  the  Interborough  Rapid  Transit  Company 
during  the  period  were  agreed  to  as  follows: 


DATE  Month 

July  14,  1925   May,  1925  ..  . . 

August  11,  1925   June,  1925  ... 


PER  KW. 

aODR 

A.  C.  power 

D.  C.  power 

(cents) 

(cents) 

.9475 

1 . 4423 

.9593 

1.4477 

No  new  powers  or  franchises  were  acquired. 

Detail  of  Accounts  Awaiting  Distribution,  April  SO,  1925 

ASSETS 

Cost  of  property,  etc.  (see  Note)  $74,671,706  21 

Salvage  from  property  retired  Cr.  583,734  47 

Miscellaneous  deferred  adjustments   15,906  70 

Account  with  Joint  Committee  under  Agreement  of  Sale  dated 

December  30,  1911  (debit  account)    650,314  50 

Other  special  deposits : 

Guarantee  Trust  Company  as  Trustee: 

Deposit  of  proceeds  under  foreclosure  of  Central  Park, 

North  &  East  River  Railroad  Company  bonds   15,863  01 

Deposit  of  cash  received  on  account  of  deficiency  judgment 

against  Central  Crosstown  Railroad  Company   59,381  65 

Real  estate,  securities,  special  fund.s,  etc.,  received  in  connec- 
tion with  settlement  of  New  York  City  Railway  Company 
and  Metropolitan  Street  Railway  Company  Receiverships..  274  52 
Unpaid  special  franchise  ta.\  of  the  year  1900  and  interest  ac- 
crued thereon                                                                         367,049  81 

Expenditures  subsequent  to  January  1,  1912: 

Purchase  of  First  Mortgage  5%  Bonds — ^Metropolitan  Cross- 
town  Railway  Company   602,453  80 

Purchase  of  New  York  Railways  Company  First  Real  Estate 
and  Refunding  4%  Gold  Bonds  representing  investment 
of  portion  of  cash  received  in  connection  with  settlement 
of  New  York  City  Railway  Company  and  Metropolitan 

Street  Railway  Company  Receiverships   783,108  85 

Purchase  representing  investment  of   portion  of  proceeds 
under  foreclosure  of  Central  Park,  North  &  East  River 
Railroad  Company  bonds: 
8,536  shares  capital  stock  of  the  Bleecker 

Street  &  Fulton  Ferrv  Railroad  Company     $239,067  02 

414%  Third  Libert v  Loan  bonds  ".       200,000  00 

— —  —       439,067  02 

Settlement  of  claim  against  New  York  City  Railway  Com- 
pany and  Metropolitan  Street  Railway  Company  and  its 
Receiver   ".   1,570,598  03 

Note  :  Cost  of  property  account  comprises  items  as  acquired  under  the  terms  of 
the  Reorganization  Plan  of  the  Metropolitan  Street  Railway  Company,  dated  Novpm- 
ber  29,  1911,  and  agreement  of  sale  thereunder,  dated  December  30,  1911,  including 
railways,  equipment,  real  estate,  interest  and  estates  acquired  or  to  be  acquired 
under  or  by  virtue  of  the  foregoing  plan  and  agreement  of  sale.  This  amount,  (as 
well  as  the  corresponding  liability  accounts)  is  stated  subject  to  final  adjustment  on 
completion  of  the  accounting  with  the  .Joint  Committee  and  the  Receivers  of  the 
Metropolitan  Street  Railway  Company. 

Furthermore,  "Accounts  Awaiting  Distribution  "  in  their  relation  to  the  com- 
pany's Fixed  Capital  account  (requiring  a  possible  determination  of  the  value  of 
property  elements,  tangible  and  intangible)  are  stated  subject  to  instructions  of 
the  Court  in  pending  receivership  litigation,  involving,  among  other  things,  ques- 
tions of  ownership  of  property. 
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Details  of  Accounts  Awaiting  Distribution,  April  30,  1925 — Continued 

ASSETS — Concluded 

Reimbursement  of  general  cash — current  account — Receiver 

Metropolitan  Street  Railway  Company   $33,231  45 

Tort  claims  and  expenses  applicable  to  period  prior  to  Janu- 
ary 1,  1912   554,024  19 

Purchase  of  certain  tort  claims  from  accident  creditors  pro- 
tective committee    5,471  46 

Judgments  and  expenses  paid — re  paving  cases  against 
lessor  companies  applicable  to  period  prior  to  January  1, 
1912    192,532  13 

Taxes  and  assessments  accrued  to  January  1,  1912   134,650  75 

Interest  on  underlying  bonds  accrued  to  January  1,  1912.  .  .        137,708  34 

Interest  on  real  estate  mortgage  accrued  to  January  1,  1912         12,468  75 

Expenditures    on    account    of  Receivership 
litigation : 

From  Receivership  realization  funds   $23,787  63 

From  general  cash   16,479  83 

  40,267  46 


Expenditures  from  general  cash  in  re  foreclosure  proceedings 

Central  Crosstown  Railroad  Company  bonds   10,690  82 

Miscellaneous    4,881  45 

Cost  of  property  account — in  suspense : 

Realization  in  hands  of  Special  Master  under  Interlocutoi-y 
Decrees  dated  September  17,  1920,  July  9,  1923,  May  21, 
1924,  October  20,  1924  and  Mar.  27,  1925  (see  contra)  ..     3,952,976  59 


Total   $83,670,893  02 


LIABILITIES 

Realization  in  connection  with  settlement  of  New  York  City 
Railway  Company  and  Metropolitan  Street  Railway  Com- 
pany receiverships — awaiting  distribution  on  account  of 
pending  litigation  and  adjustment : 

Cash  received   $5,737,319  3G 

Special  funds  assigned  March 

22,  1916   $71,785  21 

Less — Amount  representing 
receivership  cash  realiza- 
tion   43,636  06 

  28,149  15 

Real  estate,  securities,  etc.  at  nominal  value.  1  00 

  $5,765,469  51 

Account  with  Guaranty  Trust  Company,  as  trustee : 

Proceeds  under  foreclosure  of  Central  Park,  North  &  East 

River  Railroad  Company  bonds   1,536,274  37 
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LIABILITIES — Concluded 
Cash    received    account    of    deficiency    judgment  entered 
against  Central  Crosstown  Railroad  Company  in  fore- 
closure of  First  Consolidated  Mortgage  Bonds  

Account  with  Joint  Committee  under  agreement  of  sale  dated 

December  30,  1911 — (credit  account)  

Dividends  received  on  stocks  owned — accrued  prior  to  Janu- 
ary 1,  1912  

Balance  of  award  to  42nd  Street  &  Grand  Street  Ferry  Rail- 
road Company  under  agreement  dated  February  21,  1912.. 

Cost  of  Property — In  Suspense : 
Account  with  Special  Master : 

Realization  from  sale  of  real  estate  under  Interlocutory 
Decrees  dated  September  1",  1920  and  July  9,  1923, 
May  21,  1924,  October  20,  1924  and  March  27,  1925 
(see  contra)    3,952,976  59 

Total   $12,124,648  01 


Fixed  Capital  Installed  since  December  31,  1908 
New  York  Railways  Company 

Installed  during  10  months  ended  April  30,  1925: 

On  owned  lines:  Sub-station  equipment,  $950.68;  shop  equipment, 
$1,282.38;  electric  equipment  of  cars,  $4,739.12;  other  rail  equipment, 
$1,261.72;  miscellaneous  equipment,  $34,542.57;  total,  $42,776.47. 

On  leased  lines:  Rails,  rail  fastenings  and  joints,  Cr.  $13.35;  special 
work,  $8,880.61;  underground  construction,  $183.53;  track  laj-ing  and  sur- 
facing, $3,003.79;  paving,  $545.44;  transmission  system,  $3.30;  distribution 
system,  $468.49;  total,  $13,071.81. 

Expenditures  for  Principal  Projects 

On  owned  lines:  New  rolling  stock;  installation  of  Rico  vacuum  oiling 
system  on  807  cars,  $4,739.12;  converting  8  wing  cars  into  combination  wing 
and  sand  cars,  $1,261.72.  Miscellaneous  equipment:  Purchase  of  new  equip- 
ment for  excavating  track  and  roadway,  $1,891.07;  purchase  and  equipment 
of  11  trucks,  $28,774.00;  purchase  of  2  Hupmobile  sedans,  $1,122.50;  pur- 
chase of  one  7-passenger  Studebaker  sedan,  $2,755.  Shop  equipment:  Pur- 
chase and  installation  of  No.  1  B  Foster  universal  turret  lathe  machine, 
$1,282.38.  Power  plant  and  sub-stations:  Rceonnections  of  high  tension 
feeder  re-lays  in  sub-station  No.  33,  $952.23;  installation  of  speed  limit  de- 
Wces  on  rotaries,  Cr.  $1.55.    Total,  $42,776.47. 

On  leased  lines :  Broadway  &  Seventh  Avenue  R.  R.  Co.  Track  and  sub- 
surface structure:  Installing  new  R.  H.  crossover  on  Seventh  Avenue  be- 
tween 39th  and  40th  streets,  $13,071.81. 

New  York  Railways  Corporation 
Detail  by  accounts  of  appraisal  value  of  Fixed  Capital  taken  over  by  the 
New  York  Railway  Corporation  as  of  May  1,  1925  are  shown  in  Table  XVII 
B,  §  3.    There  were  no  changes  during  the  2  months  beginning  May  1,  1925. 


$70,072  47 
554,872  88 
47,000  00 
197,982  19 
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Power  Bought,  Sold  and  Exchanged 
New  York  Railways  Company — 10  months 

Total       Average                       Amount  Amount 

number      price  per                    credited  or  debited  or 

NAME  or  COMPANY              of  kw.  hrs.     kw.  hr.       Total       (Dr)  debited  (Cr.)  credited 

Power  Bought               delivered      (cents)       amount     to  revenue  to  expenes 

I.  R.  T.  Co.,  A.  C                        65,331,462     0.939     J613,445  32    $613,445  32 

I.  U.  T.  Co.,  D.  C                           686,739     1.424         9,778  87    9,778  87 


Total    66,018,201    $623,224  19    '$623,224  19 


Power  Sold 
Receiver,    Second   Avenue  R. 

R.    Co..    D.    C   5,493,197  2.3208     $127,488  55  $75,«42  08  Cr.  $51, 616  47 

Eighth    Avenue    R.    R.  Co., 

D.    C   5,052,063  2.3182      117,117  95  69,641  21  Cr.  47,476  74 

Ninth    Avenue    R.    R.  Co., 

D.    C   2,375,041  2.3083       54,«24  07  32,604  50  Cr.  22,219  37 

Less   Power  received  from 
Ninth  Avenue  R.  R.  Co., 

D.   C   82,050  2. Mil,         l,91.m  Dr.  1,136  iO  777  37 

New   York   &  Harlem   R.  R. 

Co.,    D.    C   8,450,254  2..^235      196,339  53  116,718  44  Cr.   79,621  09 

Lexington   Building,  D.  C...  1,285.232  1.9684       25.299  13    Cr.>  25,299  13 

Cable  Building,   D.  C   55,570  1.9528         1,085  19    Cr.'  1.085  19 

Cable   Building,   A.    C   179.650  1,9619         3.524  54    Cr.'  3,524  .j4 

I.  R.  T.  Co.,  D.  C   238,548  2.2961         5.476  67  3,259  83  Cr.     2,216  84 

New  York  Edison  Co.,  D.  C.  «f),370  3.0000         2,411  10  2,411  10   

Miscellaneous,   D.    C                                                          20  00  20  00   


Total    .     $531,672  96     $299,360  76  Cr  $232,312  20 


Power  ETchanyed 
Delivered    to    Third  Avenue 

Ry.  System.  D.  C   1,166,056   2.3273  $27,137  89    Cr.  $27,137  89 

Received  from  Third  Avenue 

Ry.   System,  D.  C   873,407   2.3251  20,307  75    20,307  75 


Balance    292,649    $6,830  14    Cr.  $6,830  14 


Power  Bought,  Sold  and  Exchanged 

New  York  Railways  Corporation  —  2  months 

Total      Average                      Amount  Amount 

number    price  per                   credited  or  debited  or 

NAME  OF  COMPANY                of  kw.  hrs.  kw.  lir.      Total     (Dr.)  debited  (Cr.)  credited 

Power   Bought                 delivered    (cents)     amount      to  revenue  to  expenee 

T.  R.  T.  Co.,  A.  C                        11,741,347     .9475     $111,249  26    $111,249  26 

I.  R.  T.  Co.,  D.  C                           138,591    1.4423         1.998  91    1.998  91 


Total    11,879,938      ^     $113,24.8  17    $113,248  17 


Power  Sold 
Receiver,    Second   Avenue  R. 

R.   Co.,  D.   C   1,056,256  2.4012      $25,362  67      $15,354  65    Cr.  $10,1X18  02 

Eighth    Avenue    R.    R.  Co., 

D.    C   999.198  2.4012        23,992  73        14,.525  33    Cr.    9.467  10 

Ninth    Avenue    R.    R.  Co., 

D.   C   463.976  2.4012        11.141  00         6,744  64   Cr.     4,396  36 

Less   Power   received  from 
Ninth    Are.     R.    R.  Co., 

D.    C  '.   2.3. S7J  2.1,011            .77.1        Dr.    .!'„S  2!)  227 

New  York  &   Harlem   R.  R. 

Co.,    D.    C   1,698,361  2.4012        40,781  12        24.689  15    Cr.   16,091  97 

Pavonia     Building  Corpora- 
tion, D.   C   248,7.58   3.00  7,462  74         7,462  74   

Cable  Building,  A.  C   36.400   2.0349  740  71    Cr.     '740  71 

Cable  Building,  D.  C   18.298   2.0349  372.34    Cr.     '  37J  34 

New  York  Edison  Co.,  D.  C.  2.940   3.00  88  20  88  20   

Miscellaneous,   D.   C       2  00  2  00   


Total        $109,367  92      $68,518  42   Cr.  $40,849  50 


Power  Exchanged 
Received  from  Third  Avenue 

Ry.   System,  D.   C   262,913   2.4012       $6,313  07    $6,313  07 

Delivered    to    Third  Avenue 

Ry.    System,   D.    C   221,982   2.4012         5.330  20    Cr.     5,330  20 


Balance    40,931    $982  87    $982  87 


'  Credited  to  Expense  —  other  operations. 
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New  York  Railways 
Corporate  Deficit 
New  York  Railways  Company 

Deficit  at  beginning  of  year  $17,455,798  00 

Nt't  corporate  loss  for  10  months  ended  April  30, 

1925    $868,885  85 

Adjustments    applicable    to    period    prior  to 
March  21,  1919: 

Operating  expenses    859  48 

Injuries  to  persons  and  property   15,600  32 

Taxes  assignable  to  street  railway  operations  78 

Loss  on  material  sold  from  stock   38,040  15 

Adjustments  applicable  to  period  subsequent  to 
March  21,  1919: 

Sale  of  power   6  74 

Operating  expenses   2,449  33 

Interest  on  unfunded  debt — miscellaneous..  2,362  68 

Taxes  assignable  to  street  railway'  operations  25,441  64 

Non-operating  revenue    166  66 

Non-operating  revenue  deductions   91  38 

Loss  on  material  sold  from  stock   52  9(t 

Reserve  for  doubtful  accounts   44  43 

  954,002  34 


Total  debits   $18,409,800  34 

Adjustments  applicable  to  the  period  prior  to 
March  31,  1919: 

Non-operaling  interest  revenue   $1,055  8(> 

Adjustments    applicable    to    the    period  sub- 
sequent to  March  31,  1919: 

Operating  expenses    10,855  80 

Taxes  assignable  to  street  railway  operations  8,067  25 

Non-operating  revenue    772  76 

Sale  of  power   1,627  52 

Overhead  service,  etc.  account  material  sold..  2,149  96 

Inventory  adjustment    5,070  00 

Miscellaneous    105  57 

Total  credits    29,704  72 


Deficit,  April  30,  1925  $18,380,095  62 


Corporate  Surplus 
New  York  Railways  Corporation 
Credit  balance  at  May  1,  1925 — equivalent  to  4  months  in- 
terest to  April  30,  1925  on  Income  bonds,  not  declared  due 

and  payable    $413,709  44 

Net  corporate  income  for  2  months  beginning  May  1,  1925...  89,971  18 
Profit  on  labor  and  material  furnished  other  companies  and 

material  sold  from  stock   104  20 


Credit  balance,  June  30,  1925   $503,784  82 


Officers  for  the  Receiver.  Hugh  J.  Sheeran,  at  April  30,  1925. — Secretary, 
F.  B.  Gtordon;  Assistant  Treasurer,  J.  S.  Dunham;  Auditor,  G.  V.  Owen; 
General  Counsel,  Cotton  &  Franklin ;  General  Attorney,  R.  B.  Hull ;  General 
Purchasing  Agent  and  General  Storekeeper,  W.  G.  Strait;  Real  Estate  Officer, 
A.  W.  Warner. 
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New  York  Railways 

Officers  of  New  York  Railways  Company  at  April  SO,  1925. —  President, 
vacant;  Vice-President  and  Greneral  Manager,  Frank  Hedley;  Vice-President 
and  Assistant  to  President,  VV.  Leon  Pepperman ;  Secretary  and  Assistant 
Treasurer,  H.  M.  Fislier;  Assistant  Secretary,  A.  C.  Wigren;  Treasurer  and 
Assistant  Secretary,  W.  Leon  Pepperman;  General  Attorney,  Jas.  L.  Quacken- 
bush;  Claim  Agent,  F.  D.  Edmunds;  Chief  Engineer,  Geo.  H.  Pegram,  Super- 
intendent of  Car  Equipment,  J.  S.  Doyle. 

Directors  of  New  York  Railways  Com.paiiy. — Edward  J.  Berwind,  Henry  W. 
Bull,  John  Candler  Cobb,  Frank  Hedley,  Charles  P.  Rowland,  George  B. 
Leighton,  F.  DeC.  Sullivan,  Richard  H.  Swartwout,  Hugh  .1.  Slieeran.  Three 
vacancies.  The  company  had  not  held  a  meeting  of  stockholders  since  De- 
cember 1,  1919. 

Main  Business  Office. — 621  Broadway,  New  York,  N.  Y. 

Report  verified  by  Hugh  J.  Sheeran,  Receiver,  October  30,  1925. 

Officers  of  New  York  Railways  Corporation. — President,  Hugh  J.  Sheeran; 
Vice-President,  W.  G.  Strait;  Secretary  and  Assistant  Treasurer,  F.  B.  Gor- 
don; Treasurer  and  Assistant  Secretary,  .J.  S.  Dunham;  Auditor,  G.  V.  Owen; 
General  Attorney,  R.  B.  Hull;  General  Counsel,  Cotton  &  Franklin;  Chief 
Engineer,  C.  H.  Jewett ;  General  Superintendent,  D.  C.  Lenahan. 

Directors  of  New  York  Railways  Corporation. — Harry  Bronner,  Joseph  P. 
Cotton,  Haley  Fiske,  Geo.  B.  Gibbons,  J.  J.  Heffernan,  Samuel  L.  Martin, 
Henry  V.  Poor,  Hugh  Sheeran,  W.  G.  Strait,  Willis  Wood,  Boylsin  Wright. 

Main  Business  Office. — (321  Broadway,  Xew  York  City. 

Report  verified  by  Hugh  J.  Sheeran,  President,  October  .30,  1925. 


NEW  YORK  RAPID  TRANSIT  CORPORATION 

Operating  Rapid  Transit  Railroads  under  Contract  No.  .J. 

Incorporated  June  8,  1923  under  Sections  9  and  10  of  the  Stock  Corpora- 
tion Law  of  the  State  of  New  York,  as  a  reorganization  of  the  New  York 
Consolidated  Railroad  Company  with  which  was  merged  the  New  York  Munici- 
pal Railway  Corporation.  As  successor  to  the  New  York  Consolidated  and 
New  York  Municipal,  the  company  acquired  the  operating  property  and  other 
rights  of  these  com])anies  in  relation  to  Contract  No.  4  and  Related  Cer- 
tificates. The  Brooklyn-Manhattan  Transit  Corporation  owns  a  majority  of 
the  capital  stock,  which  it  acquired  June  15,  1923,  by  assignment  from  the 
Reorganization  Committee  of  the  Brooklyn  Rapid  Transit  Company. 

Important  Changes  during  Year. — Increases  in  track  mileage:  Third  track 
at  Queensboro  Plaza,  0.469  miles;  siding,  Rockaway  Parkway  loop,  0.1  miles; 
total,  0.5(!9  miles  of  single  track.  Decreases  in  track  mileage :  Second  track 
at  Rockaway  Parkway  station,  0.052  miles;  siding  at  Brighton  Beach  Avenue 
and  Coney  Island  Avenue,  0.082  miles;  total,  0.134  miles  of  single  track. 
Net  increase  in  track  mileage:    0.435  miles  of  single  track. 

Changes  in  investments  were  made  as  follows : 

Purchased :  Par  Cost 

U.  S.  3rd  Liberty  Loan  bonds   $300,000  00      $.306,375  00 

The  Conn.  L.  &  P.  Co.  1st  &  Refg.  S.  F.  Gold 

bonds    5,000  00           5,097  50 

Chic,  R.  I.  &  Pac.  Ry.  Co.  5-year  Sec.  Gobi 

notes    40,000  00         39,600  00 

Fla.  E.  Coast  Ry.  Co.  1st  &  Refg.  Mtg.  bonds  20,000  00  19,200  00 
N.  Y.  &  West.  Ltg.  Co.,  50  vr.  Gold  Deb. 

bonds   "   25,000  00         23,500  00 

St.  L.  &  San  F.  Ry.  Co.  Series  D.  Prior  Lien 

Mtge.  bonds  .  .  ."   1  ,000  00              941  50 

St.  L.  &  San  F.  Ry.  Co.  Series  D.  Prior  Lien 

Mtge.  bonds    14,000  00         10,083  50 
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Purchased:  Par  Cost 

Sun  Oil  Co.  15  yr.  S.  F.  Gold  Deb.  bonds..  $20,000  00  $19,950  00 
Cin.  Gas  &  Elec."  Co.  Prior  Lien  &  Ref,  :\Itt;. 

bonds    10,000  00  10,065  00 

K.  City  P.  &  L.  Co.  1st  Mtg.  Ser.  "A"  bonds  22,000  00  20,878  00 
New  0.  &  Northeastern  Rd.  Ref.  &  Imp.  Mtg. 

bonds    .•!2,0()0  00  27,G95  50 

Ohio  Power  Co.,  1st  &  Refg.  Mtge.  bonds   5,000  00  5,100  00 

KTie  Rd.  Co.  1st  Mtg.  S.  F.  Gold  bonds..  ..  20,000  00  20.492  50 
The  C.  C.  C.  &  St.  L.  Rv.  Ref.  &  Imp.  Mtg. 

bonds  '   20,000  00  19,230  00 

Ala.  Power  Co.  1st  Mtg.  Ser.  "A"  Gold  bonds  10,000  00  9,637  50 
Amer.  Smelt.  &  Refining  Co.  1st  Mtg.  Ser. 

"B"  Gold  bonds    20,000  00  21,3.30  00 

K.  C.  So.  Ry.  Ref.  &  Imp.  Mtg.  Gold  bonds.  20,000  00  17,998  75 
Bklvn.  Edison  Co.  Inc.,  Genl.  Mtg.  Ser.  "A" 

bonds    20,000  00  20,050  00 

Los  Angeles  G.  &  E.  Corp.  Genl.  &  Refg. 

Mtge.  Gold  bonds   20,000  00  19,300  00 

Nat'l.  Steel  Car  Lines  Equip.  Tr.  Ser.  -E" 

certs   20,000  00  20,144  49 

B.  &  0.  Rd.  20  yr.  Conv.  Gold  bonds   18,000  00  16,204  50 

Amer.  P.  &  L.  Co.  Gold  Deb.  bonds,  Amer. 

Series    19,000  00  18,024  75 

St.  L.  &  Iron  Mt.  &  So.  Ry.  Unifying  &  Ref. 

Mtge.  bonds    45,000  00  42,708  13 

Bond  &  Mtg.  Rec.  (DeKalb  Co.)   54,750  00  54,750  00 

"     "    "       "     (Ooeanview  Realty  &  Optg. 

Co.  Inc.)    87,500  00  87,500  00 

"     "    "       "     (Ida  Sommer)   8,000  00  8,000  00 

"     "    "       "     (E.  Polita  Const.  Co.,  Inc.)  10,000  00  10,000  00 

"     "    "       "     (Benson  Land  Co.,  Inc.).  11,. 500  00  11,. 500  00 

"     "    "       "     (J.  &  B.  Developing  Corp.)  4,500  00  4,, 500  00 

"     "    "       "     (Morton  Rosenberg)   8,200  00  8,200  00 

"     "    "       "     (F.  &  F.  Koenig)   6,. 500  00  0,500  00 

"     "    "       "     (C.F.Weber)   4,000  00  4,000  00 

Part.  Certs.  B-M.  T.  Ins.  Res.  Fund   19,498  94  19,498  94 

Transfered  from  Accts.  Receivable: 

Bond  &  Mtg.  Rec.  (M.  W.  Hart)   400  00  400  00 

"     "    "       "     (M.  DePassey)    2,240  00  2,240  00 

"     "    "       "     (S.  D'Anna)    2,240  00  2,240  00 

"     "    "       "     (Powpit  Co.,  Inc.)   3,465  00  3,465  00 


Total  purchased,  acquired,  etc   $948,793  94      $936,400  50 


Sold: 

U.  S.  Treas.  Notes,  A-1926  at  101-12/32   $2,000  00  $2,001  20 

Satisfied : 

N.  Y.  Mun.  Ry.  Corp.  Promissory  notes   207,000  00  207,000  00 

Bond  &  Mtg.  Rec.  (Square  Block  Corp.)   61,000  00  61,000  00 

"  "  "  "  (Cypress  Homes  Corp.).  41,000  00  41,000  00 
Matured : 

Bond  &  Mtg.  Rec.  (M.  Haskel)   3,500  00  3,500  00 

"    "    "       "    (D.  H.  &  J.  Kass)   7,800  00  7,800  00 

"     "    "       "     (K.  Amass)   1,250  00  1,250  00 


Total  sold,  satisfied  and  matured   $323,5.50  00     $323,551  20 


Net  increase  of  investments 


$625,243  94      $612,849  36 
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New  York  Rapid  Transit  Corporation 

Dividends  were  declared  during  tlie  year  on  189,000  sliares  of  no  par  value 
stock  as  follows : 

$4  per  share  ($756,000)  on  Uecenibcr  l.i.  1924.  i)avable  December  17,  1924; 

$10  per  sliare  ($1,890,000)  on  March  Ifi.  1925,  payable  April  1,  1925; 
$2  per  share  ($378,000)  on  June  15,  1925,  payable  July  2,  1925. 

The  Readjustment  Agreements  of  July  2,  192((,  were  terminated  by  new 
Readjustment  Agreements  dated  January  2,  1925.  which  became  effective  at 
midnight  January  1,  1925.  These  agreements  were  between  the  companies  of 
the  Brooklyn-Manhattan  Transit  System  and  the  Brooklyn  City  Railroad 
Company  in  regard  to  maintenance,  freight  operation,  general  office  depart- 
ments, general  office  building  and  pooling  of  surface  car  equipment. 

Agreement  "  D  ''  of  the  Readjustment  Agreements  was  between  this  com- 
pany and  The  Brooklyn  City  Railroad  Company  and  arranged  for  reciprocal 
use  of  property  at  Kast  New  York. 

Agreement  "  F  of  the  Readjustment  Agreements  was  between  this  com- 
pany and  the  South  Brooklyn  Railway  Company  and  granted  trackage  rights 
to  the  latter  at  $.60  per  train  mile. 

No  new  powers  or  franchises  were  acquired. 


Fixed  Capital  Installed  since  December  SI,  lOOfi 
{Accoiint  Contract  No.  .})i 

ON   ELEVATED  LINES  OWNED 


title  of  account 


Reconstruc- 
tion and 
Elevated  additional 
extensions  tracks 


Debt  expense   

Right  of  way   

Other  street  railway  laud  

Grading   

Ballast   

Ties   

Kail.s,  rail  fastenings  and  joints. 

Special  work   

Track  laying  and  surfacing  

Roadway  tools   

Tunnels   

Elevated  structures  and  founda- 
tions   

Crossings,  fences  and  signs  

Interlocking  and  other  signal 
apparatus   

Telephone  and  telegraph  lines... 

Underground  conduits   

Transmission  system   

Distribution  system   

Sub-station  buildings   

General  office  buildings  and 
fixtures   

Shops  and  car-houses  

Stations,  waiting  rooms  and  mis- 
cellaneous buildings   

Sub-station  equipment   

Shop  equipment   

Revenue  cars   

Electric  equipment  of  cars  

Other  rail  equipment  

Engineering  and  superintendence. 

Law  expenditures  during  con- 
struction   

Materials  and  supplies  

Interest   during   construction  — 

Misc.  construction  expenditures. 


$3,904  75  Cr.  $1,075  09 
Cr.  389  37  59,. ''.51  77 

  Cr.  52.317  74 

  Cr.  1, 844  52 

  Cr.   3,602  OS 

  6,865  56 

  Cr.      278  44 

  Cr.  27,907  58 


Unallocated 
expenditures 
Cr.         $215  26 


ON  CITY 
OWNED  UNE8 

Original 
capital 


Cr.  3,795  79 


480  00  Cr.  16,446  40 
  Cr.  49.452  54 


16  50  Cr.  5, 513  19 
90  00  Cr.  355  26 
198  00  376  12 

  16,174  60 

6,526  80        26.383  84 
70  04         2,397  08 


115  60 
164, 132  96 


368  17  Cr.  71,775  02 
33,988  42        74.918  91 

  49,699  79 

  8,587  07 

  49, 126  80 


Cr.  1,426  55 
"156,' 327' 48 


52,030  74 

Cr.  22,945  19 
Cr.  54,734  38 
Cr.  1, 964, 525  26 
539, 145  87 


$168  37 


42,498  78 


61,254  94 
33,122  52 
28. 246  33 
85, 827  98 
l.''>5,004  21 
99.927  23 


158  77 

195,706  04 
70,965  40 
.31,096  20 
728,558  02 
4,144  11 
54  58 
32,901  85 


44,657  66 

Total    $45,2.53  31     $.378,867  38  Cr.  $1,451,243  48  "$1,61.5,177  65 


'  No  retirements  during  the  year. 

'  Of  which  $4,182.67  is  for  Construction  and  $1,610,994.98  for  Equipment. 
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Fiwed  Capital  Installed  since  December  31.  J90,S. —  Other  than  Cmitract 
No.  J,:  Right  of  way,  $1,008.90;  other  street  railway  land,  Cr.  $238.06;  total, 
$770.84. 

Expenditures  for  Principal  Projects 
(Account  Contract  No.  //) 

New  Lines: 

Broadway — Fourth  Avenue  Line   $1,325,938  36 

Culver  Line    3,787  31 

Fourteenth  Street — Eastern  Line   28.5, 4;')  1  98 

Total  City  owned  linos   $1,61,'), 177  65 

Reconstruction — Existing  Elevated  Lines: 

Brighton  Beacli — Churcli  to  Malbone  Cr.  .$37,589  50 

Brighton  Beach — Neptune  to  Culver   Cr.  280  66 

Myrtle  Avenue — Broadway  connection   Cr.  276  62 

Myrtle  Avenue — Fresh  Pond  connection   151  73 

Sea  Beach  Line   20,415  06 

Coney  Island  Terminal   Cr.  203  28 

Yards,  shops  and  terminals   249,994  55 

Equipment    52,298  76 

Miscellaneous    5,660  87 

Fulton  Street    58,083  19 

Broadway    3,084  95 

Myrtle  Avenue    18,947  55 

Brighton  Beach  (General)   119,820  53 

Fifth  Avenue    26,426  81 

Canarsie    Cr.  5,248  58 

Total    $511,285  36 

Additional  tracks — Elevated : 

Fulton  Street    Cr.  $113  05 

Broadway    710  70 

East  New  York  Cr.  133,015  63 

Total   Cr.  $132,417  98 

Elevated  Extensions: 

Liberty  Avenue   $4,208  01 

.Jiunaica  Avenue    41,045  30 

Total    $45,253  31 

Unallocated  expenditures   Cr.  $1,451,243  48 

Total,  Company  owned  lines  Cr   $1,027,122  79 

Grand  total,  Contract  No.  4   $588,054  86 

{Other  than  Contract  No.  .J) 
Charge  for  assessments  on  account  of  sewers  in  Ocean  Avenue, 

East  of  12th  Street  and  Avenue  M,  etc   $1,011  50 

Credit  for  refund  of  assessments  account  of  Classon  Avenue 

system  of  relief  sewers   Cr.  240  66 

Total,  other  than  Contract  No.  4   $770  84 


"Fixed  Capital,  December  31,  1908." — Retired  during  year.  Cost  of  road 
and  equipment:  Release  of  right  of  way  of  old  Canarsie  R.  R.  Co.  to  Long 
Island  R.  R.  Co.,  $899. 
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Power  Bought 

Amount  debited 
Total  number      or  ( Cr. ) 
of  kw.  hrs.      credited  to 
Kame  of  Company  delivered  expense 

Williamsburgh  Power  Plant  Corp.,  A.  C   5,470,510 

Williamsburgh  Power  Plant  Corp.,  D.  C   277,518,662 

  $3,225,067  82 

I.  R.  T.  Co.,  A.  C.  deliveretl  and  measured  at 

Canal  Street  sub-station   6,324,944         44,274  63 

I.  R.  T.  Co.,  D.  C.  delivered  and  measured  at 

I.  R.  T.  sub-station.  No.  12   83,577,284       689,512  61 

I.  R.  T.  Co.,  D.  C.  Astoria-Corona  Line   10,417,676       135,524  93 

I.  R.  T.  Co.    Reserve  set  aside  for  adjustment 

of  coal  account,  A.  C    ■         15,652  37 

I.  R.  T.  Co.    Reserve  set  aside  for  adjustment 

of  coal  account,  D.  C     223,067  12 

I.  R.  T.  Co.,  adjustment  of  auxiliary  equip- 
ment account  A.  C.  and  D.  C   —         39,181  69 

I.  R.  T.  Co.  additional  reserve  for  adjustment 

of  coal  account     3 , 55 1  49 

N.  Y.  &  Queens  Elec.  Light  &  Power  Co.  with 

service  charge    3,290  301  38 

Various  contractors,  etc.,  charge  for  estimated 

power   used     Cr.  481  48 

Total    383,312,366  $4,375,652  56 


Corporate  Surplus 

Credit  balance  at  beginning  of  year   $2,783,661  90 

Net  corporate  income  for  year   3,861,113  93 

Adjustment  of  bill  for  power  supplied  by  the  Williamsburgh 

Power  Plant  Corp.,  March  1,  1923  to  Feb.  29,  1924   7',  733  56 

Adjustment  of  overhead  and  miscellaneous  costs  of  38th  Street 

Yard,  July  1,  1923  to  June  30,  1924   5,000  00 

Interest  on  judgment  against  City  of  New  York,  $48,000,  for 

one  year  and  15  days   3,000  00 

Cancellation  of  taxes  on  Brighton  Beach  property,  accrued  by 

N.  Y.  R.  T.  Corp.  subsequent  to  June  14,  1923   1,554  45 

Minor  items    716  98 


Total  credits    $6,662,780  82 

Dividends  declared,  $16  per  share  on  189,000 

shares  of  no  par  value  stock   $3,024,000  00 

N.  Y.  State  tax  on  dividends  for  year  ended 

June  30,  1924   22,680  00 

Adjustment  of  services  of  administrative  force 

February  1,  1924  to  June  30,  1924   6,375  00 

Adjustment  of  overhead  and  miscellaneous  cost 

of  38th  Street  stores   2,961  36 

Minor  items   47  15 


Total  debits   $3,056,063  51 


Credit  balance,  June  30,  1925   $3,606,717  31 


Officers. — President,  W.  S.  Menden ;  Vice-Presidents,  G.  D.  Yeomans  and 
T.  H.  Whitney;  Secretary  and  Treasurer,  F.  C.  Marston;  Assistant  Secretary, 
F.  B.  Stewart;  Assistant  Treasurers,  F.  B.  Stewart  and  F.  S.  Richards; 
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Comptroller,  Howard  Abel;  General  Counsel,  G.  D.  Yeomana;  Claim  Agent, 
I.  Isaacsen;  Engineer  of  Ways  and  Structures,  H.  J.  Kolb;  Superintendent 
of  Equipment,  W.  G.  Gove;  Purchasing  Agent,  L.  Van  Cott;  Superintendent 
of  Transportation,  J.  F.  Eagan;  Real  Estate  and  Tax  Agent,  J.  H. 
Bennington. 

Directors— C.  A.  Boody,  M.  C.  Brush,  G.  M.  Dahl,  J.  S.  Davis,  W.  H. 
English,  G.  S.  Franklin,  C.  Hayden,  W.  H.  Johns,  A.  E.  Marling,  W.  S. 
Menden,  B.  H.  Namm,  J.  H.  Post,  C.  S.  Sargent,  Jr.,  R.  A.  Shavir,  A.  S. 
Somers,  A.  H.  Strauss,  T.  H.  Whitney,  A.  H.  Wiggin. 

Main  Business  Office. — 85  Clinton  Street,  Brooklyn,  N.  Y.  Report  verified 
by  W.  S.  Menden,  President,  September  30,  1925. 


THE  NINTH  AVENUE  RAILROAD  COMPANY 

Incorporated  July  29,  1859.  The  twenty  principal  stockholders  on  Janu- 
ary 14,  1925,  and  the  number  of  votes  of  each,  were  as  follows:  Anna  W. 
Peter,  2,000;  Estate  of  Sarah  Williams,  537;  Alga  Law,  457;  Tate  &  Hays, 
424;  George  Henry  Warren,  Trustee,  265;  George  Henry  Warren,  Trustee,  257; 
Joseph  J.  O'Donohue,  Jr.,  212;  Mary  H.  Dater,  210;  Georgia  W.  Warren,  170; 
Estate  of  Emma  S.  Moller,  161;  Bank  of  New  York  &  Trust  Co.,  156;  Mary 

E.  Hayes,  152;  Francis  R.  Hitchcock,  150;  Thomas  Hitchcock,  150;  G.  H.  S. 
and  M.  C.  Warren,  Trustees,  149;  Armistead  Peter,  Jr.,  145;  Estate  of  Anna 

F.  Wright,  130;  W.  P.  Isham,  126;  Mary  J.  Lasala,  111;  Title  Guarantee  & 
Trust  Co.,  100. 

Important  Changes  during  Year. — None.  Xo  new  powers  or  franchises  were 
acquired. 

Changes  in  Fixed  Capital. — None. 

Power  Bought  and  Sold. —  Bought,  D.  C. :  From  Interborough  Rapid  Tran- 
sit Co.,  1,335,366  kw.  hrs.  at  2.35  cents,  $31,378.62;  from  New  York  Railways 
Co.,  Receiver,  2,171,937  kw.  hrs.  at  2.228  cents,  $48,387.40;  from  New  York 
Railways  Corporation,  438,574  kw.  hrs.  at  2.326  cents,  $10,200.59;  from  Third 
Avenue  Railway  Co.,  246,143  kw.  hrs.  at  2.341  cents,  $5,762.47;  total  pur- 
chased, 4,192,020  kw.  hrs.,  $95,729.08.  Sold:  To  Eighth  Avenue  Railroad 
Co.,  24,511  kw.  hrs.  D.  C.  at  2.407  cents,  $589.74.  Net  purchase,  charged  to 
operating  expenses,  $95,139.34. 

Corporate  Surplus 

Credit  balance  at  beginning  of  year   $1,744,739  56 

New  York  Railways  Co.,  Receiver,  labor  and  materials  of  prior 

period    7,063  55 

Third  Avenue  Railway  System: 

Rental  of  tracks  for  prior  period   $52,680  57 

Wages  for  prior  period   1,687  02 

  54,367  59 

Refund  for  damage  to  car — Pure  Oil  Co   75  00 

Total  credits    $1,806,245  70 

Net  corporate  loss  for  year   $174,521  29 

Underaccrual  of  special  franchise  taxes,  Octo- 
ber 1,  1919,  to  June  30,  1924   4,320  00 

Penalty  with  interest,  for  non-payment  of  Fed- 
eral capital  stock  tax,  1923   767  67 

Minor  items    127  13 

  179,736  09 

Credit  balance,  June  30,  1925   $1,626, .509  61 


Officers. —  President,  Joseph  Tate;  Vice-President,  William  Henry  Hays; 
Secretary  and  Treasurer,  James  G.  Affleck;  Assistant  Secretary  and  Assistant 


538 


State  of  New  York,  Transit  Commission 


The  Ninth  Avenue  Railroad  Company 
Treasurer,  William  Affleck;  Auditor,  E.  T.  Baker;  General  Counsel,  Michel 
Rirtland;  Special  Agent,  B.  F.  Hamilton;  Purchasing  Agent,  Ralph  Newman. 

Directors. —  James  Galston  Affleck,  J.  Galston  Affleck,  Jr.,  William  Affleck, 
William  Henry  Hays,  Michel  Kirtland,  Joseph  J.  O'Donohuc,  Jr.,  Armistead 
Peter,  Jr.,  Joseph  Tate,  F.  Bianclii  'I'ompkins. 

Main  Business  Office. — -250  West  r)7th  Street,  New  York  City. 

Report  verified  by  James  G.  Affleck,  Secretary  and  Treasurer,  September 
11,  1925. 


OCEAN  ELECTRIC  RAILWAY  COMPANY 

Incorporated  May  1,  1897.  The  Long  Island  Railroad  Company  acquired 
the  stock  of  this  company  in  1898. 

Important  Changes  during  Year. —  On  February  6,  1925,  a  dividend  of  6% 
($21,000)  was  declared  payable  out  of  profits  to  December  31,  1924. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908. —  Debit  adjustments  dur- 
ing year:  Organization,  .$150;  Adjustment  of  charge  for  Capital  Stock  tax, 
1923;  Electric  equipment  of  cars,  $99.02;  other  rail  equipment,  $5.66;  total, 
.$254.68. 

Retired  during  year:     Distribution  system,  $104.68. 

Power  Bought. —  From  Long  Island  Railroad  Co.,  1,737,792  kw.  hrs.  (in- 
cluding 4,800  kw.  hrs.  for  stop  lights)  at  an  average  price  of  1.766  cents, 
$30,696.04  charged  to  operating  expenses. 

Corporate  Surplus 

Credit  balance  at  beginning  of  year   $81,804  16 

Net  corporate  income  for  year   37,539  28 

Adjustment  of  paving  charges  in  prior  periods   15,413  75 

Adjustment  of  taxes  in  prior  periods   844  46 


Total  credits    $135,601  65 

Dividends  declared    $21,000  00 

Adjustment  for  paving,  1921    4,703  92 

Taxes  applicable  to  previous  year   6 , 369  09 

  32,073  01 


Credit  balance,  June  30,  1925   $103,528  64 


Officers. — -President,  George  Le  Boutillier;  Vice-President,  C.  L.  Addison; 
Secretary,  Eugene  Wright;  Treasurer,  H.  H.  Lee;  Auditor,  T.  J.  Ludlam; 
Comptroller,  E.  A.  Stockton;  General  Solicitor,  J.  F.  Keany;  Chief  Engineer, 
L.  V.  Morris;  General  Superintendent,  C.  D.  Baker;  Purchasing  Agent, 
George  Kefer. 

Directors. — C.  L.  Addison,  C.  D.  Baker,  J.  F.  Keany,  George  Le  Boutillier, 
T.  J.  Ludlam,  Benj.  Evans,  Ralph  G.  Richardson,  P.  H.  Woodward,  Eugene 
Wright. 

Main  Business  Office. —  Broad  Street  Station,  Philadelphia,  Pa. 
Report  verified  by  H.  H.  Lee,  Treasurer,  September  30,  1925. 
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PELHAM  PARK  AND  CITY  ISLAND  RAILWAY  COMPANY,  INC. 

(Not  Operated) 

Incorporated  May  10,  1913,  under  sections  9  and  10  of  the  Stock  Corpora- 
tion Law,  as  a  reorganization  of  the  City  Island  R.  R.  Co.  and  the  Pelham 
Park  R.  R.  Co.  Control  of  the  company  was  acquired  July  9,  1914,  by  the 
Third  Avenue  Railway  Co.  through  the  purchase  of  all  its  stock.  Operation 
was  discontinued  on  this  road  from  midnight  August  9,  1919. 

Important  Changes  during  Year. —  None.  No  new  powers  or  franchises 
were  acquired. 

Fixed  Capital  Changes  during  Year. —  None. 

Corporate  Deficit. —  Deficit  at  beginning  of  year,  .$108,7!>H.i);! ;  li  ■ 
from  surplus,  $6.18;  deficit,  June  30,  192.5,  $108,804.21. 

Officers. —  President,  S.  W.  Huff;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard ;  Treasurer,  A.  D.  Sage;  As- 
sistant Treasurer,  F.  Kessel;  Acting  Auditor,  W.  Farrington;  General  Coun- 
sel, A.  T.  Da\-ison;  Claim  Agent.  J.  \V.  Yenson;  General  Superintendent,  W. 
E.  Thompson. 

Directors. —  H.  Brenner,  G.  W.  Davison,  S.  W.  Huff,  A.  Iselin,  .Jr.,  J.  W. 
Flatten,  W.  E.  Roosevelt,  J.  H.  Seaman.  L.  F.  Straus. 

ifain  Business  Offife. —  2396  Third  Avenue.  New  York  Citv. 
Report  verified  by  S.  \V.  Huff,  President,  September  28,  1925. 


RICHMOND   LIGHT    AND    RAILROAD  COMPANY 

Incorporated  [as  an  electric  lighting  company]  August  1,  1902  under  the 
Transportation  Corporation  Law,  Chapter  ,i66.  Laws  of  1890,  as  amended. 
On  August  18,  1902,  an  amended  certificate  was  filed  [enabling  the  company 
to  also  build  and  operate  one  electric  railroad].  It  controls  the  Southfield 
Beach  Railroad  Company  and  the  New  Jersey  and  Staten  Island  Ferry  Com- 
pany. The  Staten  Island  Edison  Corporation  took  over  the  lighting  property 
effective  August  1,  1923. 

Stockholders  and  Members. —  Stock  control  of  tliis  company  was  acquired 
August  1,  1923,  by  the  Staten  Island  Edison  Corporation,  which  owns  28,661 
shares  of  common  stock. 

Important  Changes  during  Year. —  Equipment  Trust  Certificates,  par  value 
$150,000,  were  issued  during  the  vear  and  $32,000  were  redeemed,  of  which 
.$2.5,000  were  of  the  1924  issue  and  $7,000  the  last  of  the  certificates  issued 
January  1,  1915.  First  and  Collateral  Trust  Mortgage  4%  Bonds,  par  value 
$4,000  were  returned  to  the  Treasurv.  U.  S.  Certificates  of  Indebtedness, 
oVo's,  par  value  .$200,000,  were  sold  for  .$201,2.50. 

S.  J.  Magee  and  H.  C.  Hopson  became  Vice-Presidents  on  November  II, 
1924,  and  June  2,  1925,  respectively. 

An  increase  in  wages  of  5  cents  i)er  liour  was  awarded  operators  and  shop 
employees,  retroactive  to  .June  1,  1924. 

No  new  powers  or  franchises  were  acquired. 


Fixed  Capital  Installed  since  Decemher  31,  1908 

INSTALLED  DURING  TEAR 


TITLE   OF  ACCOUNT 


Ties   

Ralls,  rail  fastenings,  and  joints  

Paving   

General  office  buildings  and  fixtures. 

Shops  and  car-houses  

Shop  equipment   

Revenue  cars   

Electric  equipment  of  cars  

Other  rail  equipment  

Miscellaneous  equipment   


Additions 
$3,719  12 
7,725  97 
87. 604  81 
20  00 
5,750  23 
3,091  06 
272,091  83 
107,245  48 
20,747  92 
476  08 


Total    $508,472  50 


Replace- 
ments 


$1,007  01 


Retired 
during  year 


$42,356  70 


.53.300  98 
47,799  21 
1,800  00 


$1,007  01        $145,256  89 
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Expenditures  for  Principal  Projects 

Removing  and  replacing  rail  on  Bay  Street  between  Thomp- 
son Street  and  Clifton  Crossing   $29,573  55 

Repairs  to  street  —  between  Water  and  Canal  Streets   3,607  70 

Repairing  and  repaying  Richmond  Terrace  between  York  Ave- 
nue and  Snug  Harbor  Dock   28,473  42 

To  correct  error  in  posting  credit  to  the  Paving  Account  {sub- 
sequent to  1908)  instead  of  Prior  to  1908  Account   37,395  23 

Purchase  of  wire-mesli  cage  door  for  transfer  closet   20  00 

Installation  of  partitions,  doors  and  new  storeroom  at  Brook 

Street  car  barn   1,351  91 

Removing  electrical  violations  at  Brook  Street  car  barn   4,398  32 

Purchase  of  new  shop  tools  and  car  hoist   3,091  06 

Reconstruction  of  Osgood  Bradley  cars  for  one-man  operation.  35,332  89 

Purchase  of  25  new  cars   236,758  94 

Purchase  of  two  G.  E.  motors   1,007  01 

Electric  equipment  of  25  new  cars   106,945  48 

Motor  installed  on  service  car  No.  19   300  00 

Purchase  of  two  snow  sweepers   13,928  25 

Purchase  of  flat  car  and  derrick   1,264  14 

Purchase  of  snow  plow   5,555  53 

Purchase  of  typewriter,  transfer  shedding  machine,  adding 

machine  and  two  transfer  filing  cases   476  08 


Total    $509,479  51 


Fixed  Capital  Installed  since  December  31,  1908. —  Detail  of  retirements: 


Paving,  $42,356.70;  excess  of  option  price  of  20  Cincinnati  cars  and  equip- 
ment no  longer  in  service,  $101,100.19;  other  rail  equipment,  $1,800;  total, 
$145,256.89. 

"Fixed  Capital,  December  31.  1908." — Retired  during  year. 


Track  and  roadway  construction:    Paving   $37,395  23 

Cars  (details  as  to  units  not  available)   95,394  08 

Electric  equipment  of  cars   96,420  78 

Miscellaneous  equipment   (details  not  available)   4,110  99 

Organization:  Bonds  returned  to  Treasury   3,000  00 


Total    $236,321  08 


Power  Bought. —  From  Staten  Island  Edison  Corporation,  7,585,487  kw. 
hrs.,  A.  C,  at  1.25  cents  per  kw.  hr.,  $94,818.58,  charged  to  operating 
expenses. 


Corporate  Deficit 

Deficit  at  beginning  of  yeKr   $82,570  67 

Net  corporate  loss  for  year   66,516  71 

Appropriation  to  reserve  for  retroactive  increase  in  wages  of 
operators    13,349  25 


Total  debits    $162,436  63 

Additions  to  surplus:    Interest  received  on  reacquired  bonds.  2,716  66 


Deficit,  June  30,  1925   $159,719  97 


Officers. — -President,  J.  H.  Pardee;  Vice-Presidents,  J.  K.  Choate,  J.  I. 
Mange,  C.  S.  Banghart,  H.  C.  Hopson  and  S.  J.  Magee;  Secretary  and  Treas- 
urer, T.  W.  MofTat;  Assistant  Secretary,  C.  A.  Daugherty;  Assistant  Treas- 
urer, H.  B.  Brown;  Comptroller,  H.  C.  Moore,  Jr.;  General  Counsel,  B.  G. 
Eadie;  Claim  Agent,  J.  J.  Corlin;  General  Manager,  C.  S.  Banghart;  As- 
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sistant  to  Vice-President,  C.  W.  Gillespie;  Superintendent  of  Transportation, 
A.  B.  Miles;  Superintendent  of  Supplies,  H.  L.  Buckley;  Superintendent  of 
Equipment,  H.  M.  Rhoda. 

Directors. —  J.  K.  Choate,  E.  P.  Currier,  H.  C.  Hopson,  S.  J.  Magee,  Robert 
Mallory,  J.  I.  Mange,  J.  H.  Pardee,  Raymond  M.  Smith,  Dr.  C.  E.  Townsend, 
G.  T.  Townsend,  W.  C.  Wishart. 

Main  Business  Office. — Terminal  Building,  St.  George,  Staten  Island,  N.  Y. 

Report  verified  by  S.  J.  Magee,  Vice-President,  November  6,  1925. 


SECOND  AVENUE  RAILROAD  COMPANY  IN  THE  CITY  OF  NEW  YORK 

Operated  by  Receiver 

[Incorporated  January  21,  1853,  under  the  General  Railroad  Lavr  of  1850, 
for  a  term  of  99  j-ears.  Operation  commenced  in  1854.  On  January  28, 
1898,  the  property  and  franchise  of  the  company  were  leased  for  the 
remainder  of  the  tenn  of  its  charter  to  the  Metropolitan  Street  Railway 
Company.  The  Receivers  of  the  latter  defaulted  in  payment  of  rental  and 
surrendered  the  property  at  midnight,  November  12,  1908,  to  George  W. 
Linch,  who  had  been  appointed  Receiver  on  September  19,  1908.]  i  The  present 
Receiver,  Charles  E.  Chalmers,  was  appointed  February  5,  1920. 

Important  Changes  during  Year. —  None. 

No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  since  December  31,  1908. — Installed  during  year: 
General  office  buildings  and  fixtures,  $286;  revenue  ears,  $1,657.90;  miscel- 
laneous equipment,  $1,258.80;  total,  $3,202.70. 

Retired  during  year:  Miscellaneous  equipment  (sold  three  automobiles), 
$1,469.44.. 

Expenditures  for  Principal  Projects. —  Three  automobiles  purchased, 
$1,198.80;  converting  open  cars  to  convertible  type  car,  $1,577.90;  minor 
projects,  $426;  total,  $3,202.70. 

Power  Bought  and  Sold 


Total 

number 

Average 

Amount 

of  kw.  hrs.^ 

price 

debited  or 

NAHB  OF  COMPANT 

delivered, 

per  kw.  hr. 

Total 

(Or.)  credited 

Bouffht 

D.  C. 

(cents) 

amount 

to  expense 

Receiver,     New    York    Railways  Co., 

869. 136 

2.27 

$19, 748  90 

$19,748  90 

On   car   mileage  basis    (1,482,071  car 

4,624,062 

2.34 

108,109  89 

108,169  89 

Interborough    Rapid   Transit  Company 

metered   

1, 472, 368 

2.35 

34.546  40 

34,546  40 

New      York      Railways  Corporation 

103, 776 

2.48 

2,571  53 

2,571  53 

On    car   mileage    l>asig    (305,282  car 

952, 480 

2.46 

23, 426  67 

23,426  67 

Third  Avenue  Railway  System  : 

On  car  mileage  basis  (67,310  car  miles) 

210,007 

2.36 

4,962  39 

4,962  39 

Total   

8,231,829 

$193, 425  78 

$193,425  78 

Bald 

New  York  and  Harlem  Railroad  Com- 
pany,  metered    402,632  2.3   Cr.  $9,245  46  Cr.  $9,245  45 


Deficit  Account,  Receiver 

Deficit  at  beginning  of  year   $2,185,706  14 

Net  corporate  loss  for  year   152,263  58 

Other  deductions  from  surplus:  loss  on  automobiles  traded  in 
sale,  $1,289.44;  payment  of  insurance  applicable  to  1924, 
$3,126.48;  loss  on  obsolete  materials  sold,  $412.93   4,828  85 


ToUl  debits    $2,342,798  57 


'  Prom  documents  on  file  with  the  Commission. 
'  Partly  estimated. 
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Second  Avenue  Railroad  Company  in  the  City  of  New  York 

Deficit  Account,  Receiver — Concluded 

Additions  to  surplus:  Amount  received  from  outside  contractor 
for  labor  and  materials  supplied  during  1924,  not  previously 
entered  on  the  books,  $583.70 ;  amount  received  from  Central 
Park,  North  and  East  River  Railroad  Company,  Receiver  in 
settlement  in  full  of  account  due,  $2.51   $580  21 


Deficit,  June  30,  1925   $2,342,212  36 


Officers. —  Receiver,  Charles  E.  Chalmer;  President,  George  S.  Coe;  Vice- 
President,  Walter  P.  Bliss;  Secretary  and  Treasurer,  Fred  M.  Patchen; 
Auditor,  William  J.  Bradley;  Attorney,  Carl  E.  Peterson;  Chief  Engineer, 
John  D.  Walton;  Acting  Superintendent,  Edward  Cowling;  General  Purchas- 
ing Agent,  J.  Henshaw. 

Directors. —  George  S.  Coe,  Walter  P.  Bliss,  Henry  Evans,  John  W.  Griggs, 
Thomas  Hitchcock,  Fred  M.  Patchen,  Ed.  W.  Sayre,  Herbert  H.  Vreeland,  one 
vacancy. 

Main  Business  Office. —  1874  Second  Avenue,  New  York  City. 

Report  verified  by  Charles  E.  Chalmers,  Receiver,  September  29,  1925. 


SIXTH  AVENUE  RAILROAD  COMPANY 

OPEKATED   UNDES  AGRiaEMBNT    ( IN  RECEIVERSHIP) 

Incorporated  December  29,  1851.  Leased  to  Houston,  West  Street  and 
Pavonia  Ferry  Railroad  Company  on  February  1,  1892.  On  December  12, 
1893  the  lessee  was  consolidated  into  the  Metropolitan  Street  Railway  Com- 
pany, the  latter  being  succeeded  January  1,  1912  by  the  New  York  Railways 
Company  which  operated  this  company's  property  (for  which  a  Receiver  was 
appointed  on  May  15,  1922)  as  lessee  on  a  fixed  rental  basis  until  midnight 
of  March  12,  1925,  and  until  April  30,  1925  under  so-called  Operating  Agree- 
ment. At  the  present  time  the  New  York  Railways  Corporation  is  operating 
the  property  under  this  agreement.  It  should  be  noted,  however,  that  at 
June  30,  1925  the  actual  agreements  had  not  yet  been  drawn  up,  and  final 
accounting  for  results  of  operation  of  this  subsidiary  had  not  yet  been  made. 
Stock  control  is  lield  by  New  York  Railways  Corporation,  which  acquired  a 
majority  of  the  issue  on  April  30,  1925  under  the  Reorganization  Plan. 

Important  Changes  during  Year. — See  Corporate  History  in  preceding 
paragraph. 

Paid  to  Receiver,  New  York  Railways  Company,  $37,034.48,  on  account  of 
principal  of  $50,000  demand  note  dated  September  7,  1923.  Under  Court 
order  dated  October  24,  1924,  in  connection  with  the  payment  of  certain  taxes, 
demand  notes  were  issued  with  interest  in  favor  of  Receiver,  New  York 
Railways  Company,  as  follows :  Dated,  October  24,  1924,  November  28,  1924, 
January  26,  1925  for  $429.99,  $7,006.29,  and  $1,300.00,  respectively.  Re- 
duction of  par  value  of  tlie  20,000  shares  of  capital  stock  outstanding  to 
$1,700,000,  or  from  $100  to  $85  per  share,  as  per  certificate  of  reduction  filed 
with  the  Secretary  of  .9tate,  April  28,  1925.  Retirement  of  14.6th  Street 
Car  Barn  property,  title  to  same  having  passed  to  the  New  York  Railways 
Corporation  as  per  deed  dated  April  20,  1925.  (See  Corporate  Surplus  telow.) 
Notes  were  issued  to  the  principal  amount  of  $292,525.03,  with  interest 
accrued  to  April  27,  1925  at  G%  per  annum,  in  favor  of  Receiver,  New  York 
Railways  Company,  endorsed  over  to  the  New  York  Railways  Corporation 
and  cancelled  by  the  latter  as  of  April  27,  1925,  in  part  consideration  of 
title  to  the  146th  Street  Car  Barn  property. 

On  August  1,  1924,  the  following  changes  were  made  in  the  officers  for 
Receiver:  F.  B.  Gordon  succeeded  H.  J.  Sheeran  as  Secretary;  J.  S.  Diinham 
succeeded  J.  M.  Burnett  as  Assistant  Treasurer;  W.  Leon  Pepperman, 
Treasu  .'er,  J.  A.  M'cGurgan,  Assistant  Treasurer,  Frank  Hedley,  General 
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Sixth  Avenue  Railroad  Company 

Manager  and  J.  F.  Sloan,  Assistant  Purchasing  Officer,  resigned.  W.  G. 
Strait  was  appointed  Purchasing  Agent  and  General  Storekeeper.  On  July 
10,  1924,  Cotton  and  Franklin  succeeded  Winthrop  and  Stinipson  as  General 
Counsel. 

No  new  powers  or  franchises  were  acquired. 

"Fixed  Capital,  December  31,  1908." — Retired  during  year:  Building  and 
fixtures  used  in  operation  of  road,  by  transfer  to  New  York  Railways  Cor- 
poration, 14(ith  Street  Car  Barn  property,  $291,230.31;  track  and  roadway 
construction,  track  on  Lenox  Avenue,  from  110th  to  116th  Street,  $19,458; 
total,  $310,688.31. 

Corporate  Surplus 

Credit  balance  at  beginning  of  year   » $322,720  95 

Reduction  of  par  value  of  capital  stock   300,000  00 

Profit  on  sale  of  146th  Street  Car  Barn  Property  : 
Sale  Price : 

New  York  Railways  iTixth  Avenue  Purchase  Mtge.  40- 
vear  5%  Gold  Bonds,  par  value  $300,000  with  interest 
accrued  to  April  27,  1925   $.304,750  01 

Cancellation  of  $292,525.03,  principal  amount  of  demand 
notes  in  favor  of  Rec.  N.  Y.  Rys.  Co.  (endorsed  over 
to  N.  Y.  Rys.  Corp.)  with  interest  to  April  27,  1925  at 
6%    335,249  99 

Total    $640,000  00 

Cost  of  property   $291,230  31 

Sixth  Ave.   Purchase  Mtee.  40-year  5%  Gold 

Bonds,  $300,000.  ueposited  with  Central  Union 

Trust  Co.  for  distribution  to  Sixth  Avenue 

R.  R.  stockholders  and  interest  accrued         304.750  01 

  595,980  32 

Net  Profit    44,019  68 

$666,740  63 

Net  corporate  loss  for  year   ^$5,425  60 

Retirement  of  track  on  Lenox  Avenue,  110th  Street  to  116th 
Street    19,458  00 

To  set  up  in  Reserve  for  Doubtful  Accounts  amounts  e(|ual 
to  charges  to  Rec.,  N.  Y.  Rys.  Co.,  for  track  renewals,  tax 

and  penalty  pavments  made  bv  this  Company   378,157  31 

  403.040  91 

Credit  balance,  June  30,  1925   '$263,699  72 


Officers. —  President,  William  Carpender;  Vice-President,  Adrian  H. 
Larkin ;  Secretary  and  Treasurer,  E.  H.  Garrison.  Officers  for  Receiver, 
Hugh  J.  Sheeran ;  Secretary,  F.  B.  Gordon ;  Assistant  Treasurer,  J.  S.  Dun- 
ham; Auditor,  G.  V.  Owen;  Counsel,  Cotton  &  Franklin;  General  Attorney, 
J.  L.  Q.uackenbush ;  Purchasing  Agent,  W.  G.  Strait. 

Directors. —  Wm.  Carpender,  E.  H.  Garrison.  Gordon  W.  Burnham,  William 
M.  Kingsley,  Adrian  H.  Larkin,  George  G.  Moore,  Edvvin  Thorne,  George  S. 
Coe. 

Main  Business  Office. —  621  Broadway,  New  York  City. 

Report  verified  by  Hugh  J.  Sheeran,  Receiver,  October  3,  192.5. 


SOUTH  BROOKLYN   RAILWAY  COMPANY 

Incorporated  January  13,  1900.  The  control  of  this  company  was  acquired 
June  15,  1923  by  the  Brooklyn-Manhattan  Transit  Corporation  by  assignment 
of  capital  stock  from  Reorganization  Committee  of  Brooklyn  Rapid  Transit 
Company. 

1  Rentals  not  paid  by  lessee,  which  do  not  appear  upon  the  company's  books,  are 
excluded  as  follows :  Credit  balance  at  beginning  of  year,  rental  from  July  1.  1921- 
June  30,  1924,  $435,000 ;  net  corporate  loss  for  year,  rental  from  July  1,  19'24-Marcb 
12,  1925,  $101,344.08;  credit  balance,  June  30,  1925,  $5.36,.344.0S. 
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South  Brooklyn  Railway  Company 

Important  Changes  during  Year. —  Decrease  in  track  mileage :  Siding  on 
Gravesend  Avenue  at  the  old  Gravesend  race  track  removed,  0.218  miles. 
Securities  were  acquired  as  follows: 

Bond  and  Mortgage  of  the  Putnam  Coal  &  Ice  Co.,  par  and  cost,  $35,000; 
U.  S.  4th  Liberty  Loan  Bonds,  par  $5,500,  cost  $5,608.60;  Participation  Cer- 
tificates, B-M.  T.  Insurance  Reserve  Fund,  par  and  cost  $5,652.10.  Prospect 
Park  &  Coney  Island  R.  R.  1st  mortgage  bond,  $1,000  was  re-acquired  and 
cancelled. 

Under  agreements  effective  January  2,  1925  the  South  Brooklyn  Ry.  Co. 
was  granted  trackage  privileges  over  tracks  of  the  Brooklyn  City  Railroad 
Company,  The  Nassau  Electric  Railroad  Company,  The  Coney  Island  &  Brook- 
lyn Railroad  Company,  The  Brooklyn,  Queens  County  &  Suburban  Railroad 
Company  and  the  Coney  Island  &  Gravesend  Railway  Company  at  15^  per 
car  mile  and  over  tracks  of  the  New  York  Rapid  Transit  Corporation  at  60<? 
per  train  mile. 

No  new  powers  or  franchises  were  acquired. 


Fixed  Capital  Installed  since  December  31,  1908 

Additions  Retired 

TITLE  OF  ACCOUNT  during  year  during  year 

Right  of  way   $12,764  71   

Other  street  railway  land   3,919  78   

Ties    542  02   

Rails,  rail  fastenings  and  joints   1,385  69   

Special  work    3,871  80   

Track  laying  and  surfacing   3,284  67   

Paving   4,098  09   

Crossings,  fences  and  signs   5,320  31   

Interlocking  and  other  signal  apparatus   372  84   

Distribution  system    250  61   

Shops  and  car-houses   1,509  00   

Stations,  waiting  rooms  and  misc.  buildings..  18,467  50   

Revenue  cars    2,131  56   

Miscellaneous  equipment    731  49  $1,030  00 


Total    $58,650  07         $1,030  00 


Expenditures  for  Principal  Projects 

Assessments  account  construction  of  concrete  and  steel  highway 

bridge  at  Ninth  Avenue  between  37th  and  38th  Streets   $10,002  96 

Assessments  account  grading  Surf  Avenue  from  P.  P.  &  C.  I. 

R.  R.  lands  to  Coney  Island  Point   652  85 

Assessments  of  taxes  1909-1924,  Shell  Road,  Avenue  X,  Ave- 
nue Y,  and  Gravesend  Avenue   661  18 

Acquiring  title  to  W.  6th  &  W.  8th  streets  from  Surf  Avenue 

to  Public  Park,  Coney  Island   1,294  58 

Opening  and  extending  Sheepshead  Bay  Road  from  W.  8th 

Street  to  Ocean  Parkway   4,433  66 

Award  account  opening  Sheepshead  Bay  Road   Cr.  5,491  00 

Assessments,  account  tax  sale.  Shell  Road,  Avenue  X,  Avenue 

Y,  and  Gravesend  Avenue   2,142  50  ' 

Acquiring  title  and  regulating,  grading,  guttering,  curbing 
and  laying  sidewalks  to  New  Utrecht  Avenue  from  0.  C. 
line  to   67th  Street   2,505  72 

Purchase  of  24  Arthur  power-saving  recorders   1,014  33 

Equipping  38th  St.  interchange  yard  with  single  track  con- 
nection to  present  yard  east  of  Second  Avenue   3,375  71 

Improvements  to  door  control,  cars  2580-2599   934  98 

Purchase  of  1  Ford  Sedan,  No.  74   731  49 
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Installation  of  improved,  station  facilities,  additional  canopies, 
platforms,  control  facilities  and  new  dianinnd  crossover  in 
tracks,  etc.,  Stillwell  Avenue  station,  Nortons  Point  line..        $20,118  09 

Erection  of  3,000  feet  of  chain  link  woven  steel  fencing  on 
concrete  posts  along  right  of  way  of  Nortons  Point  line  he- 
tween  W.  16th  Street  and  W.  37th  Street   5,320  31 

Installation  of  asphalt  pavement  on  right  of  way  at  Cortelyon 

Rd   1,529  41 

Installation  of  asphalt  pavement  on  right  of  way  at  Dahill 

Road    1,037  69 

Minor  projects,  less  than  $500  each   1,785  01 


Total    $58,050  07 


Fixed  Capital  Installed  since  December  1908. — Detail  of  retirements: 
Dodge  Runabout  No.  51,  $1,030. 

"Fixed  Capital,  December  31,  IHOS." —  Retired  during  year.  Real  estate 
used  in  operation  of  road :  Sale  of  vacant  land,  Gravesend  Avenue  and  Avenue 
"D,"  $349.50. 

Track  and  roadway  construction :  Removal  of  yard  tracks  on  38th  Street 
Dock  property,  $0,366. 

Electric  line  construction:  Removal  of  one  No.  2  pole  from  Culver  Yard, 
$40;  removal  of  2  trolley  poles  from  39th  Street  Yard,  $45;  total,  $85. 

Cars:  Sale  of  gondola  car  No.  9150,  $3,333;  sale  of  Ruggles  rotary  plow 
No.  9807,  $1,373.18;  demolition  of  gondola  cars  Nos.  9120-9125  inclusive, 
$124.99;    total,  $4,831.17. 

Total:  $11,031.67. 

Power  Bought. —  From  the  Williamsburgh  Power  Plant  Corporation, 
3,004,580  kw.  hrs.  (calculated  on  monthly  car  mileage  basis)  at  the  average 
price  of  0.557  cents  per  kw.  hr.,  $16,735.03,  charged  to  operating  expenses. 


Corporate  Surplus 

Credit  balance  at  beginning  of  year   $179,106  87 

Net  corporate  income  for  year  93,281  49 

Other  additions  to  surplus: 

Net  proceeds  of  sale  of  property,  east  side  of  Gravesend 

Avenue,  acquired  by  this  company  free  of  cost   48,696  51 

Scrap  material  sold  iiy  B.-M.  T.  for  account  of  So.  Brooklyn 
Ry.  Co   1,099  16 

Interest  allowed  by  U.  S.  Treasury  Dept.  on  over  assess- 
ment of  income  tax,  1921,  paid  by  Prospect  Park  &  C.  I. 
R.  R.  Co   348  91 

Cost  of  shoring  tracks  on  Culvert  line,  uncollectible  bill ...  04  67 

City  of  N.  Y.  Dept.  of  Finance — Interest  on  award  opening 

Sheepshead  Bay  Road   671  73 

B.-M.  T.   Corp. —  proportion  of  wire  privileges  billed  W. 

Union  Teleg.  Co.,  prior  years   12  98 


Total  credits    $323,282  32 

18 
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South  Brooklyn  Railway  Company 
Corporate  Svrplus — Concluded 


Accrued  amortization  (ilsewhere  unprovided  for..  $6,762  86 

Bad  debts  written  off   808  42 

Other  deductions  from  surplus: 

Assessments  for  sewer  basins,  with  interest  to 

June  30,  1924   1 ,237  90 

Assessments  for  improvements  with  interest  to 

June  30,  1924   3,192  17 

Cost  of  track  removal  at  Culver  Terminal....  8,987  37 

Minor  deductions,  less  than  $500  each   541  29 


Total  debits    $21,530  01 


Credit  balance,  June  30,  1925   $301,752  31 


Officers. —  President,  A.  R.   Piper;   Vice-President  and   General  Counsel, 

G.  D.  Yeomans;  Secretary  and  Treasurer,  F.  C.  Marston;  Assistant  Secretary 
and  Assistant  Treasurer,  F.  B.  Stewart;  Assistant  Treasurer,  F.  S.  Ricliards; 
Comptroller,  Howard  A))el ;   Claim  Agent,  1.  Isaacsen;   Engineer  W.  &  S., 

H.  J.  Kolb. 

Directors. —  Howard  Abel,  John  H.  Bennington,  Albert  T.  Brophy,  Oliver 
J.  Covell,  J.  A.  Frederickson,  Mortimer  B.  Hoffman,  Darius  A.  Marsh,  A.  R. 
Piper,  Wm.  Siebert. 

Main  Business  Office. —  85  Clinton  Street,  Brooklyn,  N.  Y. 

Report  verified  by  George  D.  Yeomans,  Vice-President,  September  29,  1925. 


THE  SOUTHERN  BOULEVARD  RAILROAD  COMPANY 

Incorporated  June  27,  1925.  Controlled  by  the  Third  Avenue  Railway 
Company  througli  ownersliip  of  a  majority  of  the  capital  stock  purchased 
January  1,  1912. 

Important  Changes  during  the  Year. — None.  No  new  powers  or  franchises 
were  acquired. 

Power  Bought. — From  L^nion  Railway  Company  of  New  York  City,  3,095,- 
904  kw.  hrs,  D.  C.  at  1.55  cents  per  kw.  hr.,  $48,270.46,  charged  to  operating 
expenses. 

Corporate  Deficit. — Deficit  at  beginning  of  year,  $536,707.54;  net  corporate 
loss  for  year,  $68,288.80;  deficit,  June  30,  1925,  $604,99<).34. 

Officers. — President,  S.  W.  HuflF;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage;  As- 
sistant Treasurer,  F.  Kessel ;  Acting  Auditor,  W.  Farrington ;  General  Coun- 
sel, A.  T.  Davison;  Claim  Agent,  J.  W.  Yenson;  General  Superintendent,  W. 
E.  Thompson;  General  Purchasing  Agent,  C.  Witzel. 

Directors.— G.  W.  Davison,  S.  W.  Huff,  A.  Iselin,  Jr.,  J.  W.  Flatten,  W.  E. 
Roosevelt,  L.  F.  Straus,  J.  M.  Jarvie,  A.  R.  Horr,  H.  ]3ronner. 

Main  Business  Office. — 2396  Third  Avenue,  New  York,  N.  Y. 

Report  verified  by  S.  W.  Huff,  President,  September  28,  1925. 
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SOUTHFIELD   BEACH   RAILROAD  COMPANY 

Incorporated  August  10,  1899.  This  toinpiuiy  is  directly  controlled  by  the 
Richmond  Light  and  Railroad  Company  through  the  ownership  of  a  majority 
of  the  capital  stock.  [Indirect  contn)!  is  held  hy  the  8taten  Island  Edison 
Corporation  through  ownership  of  a  majority  of  the  stock  of  the  Richmond 
Light  and  Railroad  Co.] 

Important  Changes  during  Year. — None.  No  new  powers  or  franchises 
were  acquired. 

Fixed  Capital  Changes  during  Year. — None. 

Power  Bought. — From  the  iStaten  Island  Edison  Corporation,  90,781  kw. 
hrs.,  D.  C,  at  an  average  price  of  1.75  cents  per  kw.  hr.,  $1,588.83,  charged 
to  operating  expenses. 

Corpo^-ate  .S'»rp/i(,v 


Credit  balance  at  beginning  of  year   $14,625  51 

Net  corporate  income  for  year   2 , 304  02 

Total  credits    $16,929  53 

Deduct  retroactive  wages,  1924   224  24 

Credit  balance,  June  30,  1925   $16,705  29 


Officers. — President,  J.  K.  Choate;  Vice-Presidents,  J.  I.  Mange  and  C.  S. 
Banghart;  Secretary  and  Treasurer,  T.  W.  Moffat;  Assistant  Secretary,  C.  A. 
Dougherty;  Assistant  Treasurer,  H.  B.  Brown;  Comptroller,  H.  C.  Moore,  Jr.; 
General  Counsel,  B.  G.  Eadie;  Claim  Agent,  J.  J.  Carlin ;  General '  Manager, 
C.  S.  Banghart;  Superintendent  of  Transportation,  A.  B.  Miles. 

Directors. — H.  B.  Brown,  C.  A.  Dougherty,  J.  K.  Choate,  C.  A.  Greenidge, 
J.  I.  Mange,  T.  W.  Moffat. 

Main  Business  Office. — Terminal  Building,  St.  George,  Staten  Island. 

Report  verified  by  C.  S.  Banghart,  Vice-President,  October  14,  1925. 


STATEN  ISLAND  MIDLAND  RAILWAY  COMPANY 

Lessor  (under  Receivership) 

Incorporated  January  16,  1907.  All  property,  except  Grasmere  Power 
Station,  in  possession  of  Receiver  was  leased  |Noveml)er  5,  1920,  to  City  of 
New  York  for  not  less  than  twelve  months  from  commencement  of  operation 
by  City,  and  thereafter,  unless  terminated  by  City,  or  by  order  of  the  court  on 
30  days  notice,  at  a  rental  equal  to  50  per  cent  of  the  profits  of  the  City 
after  deducting  wages,  power  cost,  maintenance,  cost  of  repairing  pavements, 
insurance  premiums  and  taxes. ]^ 

Important  Changes  during  Year. — None. 

Fixed  Capital  Changes  during  Year. — None. 

Surplus  Account 

"Receiver's  Equity"  beginning  of  year   $233,463  68 

Net  corporate  loss   (interest)   $56,004  37 

Other  deductions  : 

Watchmen    $2,548  00 

Insurance    237  65 

Office    185  00      2, 970  65       58, 975  02 

Receiver's  Equity,  June  30,  1925   » $154,488  66 

Officers. — Not  reported. 
Directors. — Not  reported. 

Office  of  Receiver. — 1 1 1  Broadway,  New  York  City. 

Report  verified  by  Mortimer  Brenner,  Receiver,  August  10,  1925. 

•  From  1924  Annual  report  to  Commission. 

'  This  represents  the  difference  between  tlie  par  value  of  the  company  stock, 
$1,000,000,  and  the  accumulated  deficit. 
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"STEINWAY  RAILWAYS,  RECEIVERS" 

(  Ol'KliATKI)   HY  l!K(iCIVKIl) 

Tlie  Steiiiwiiy  Riuhvny  ('i)in])iiiiy  of  l-oii^  [.sIhikI  City  in  ISflfi  was  merged 
into  tlie  New  Voik  and  Queens  County  Kailway  CDnipany,  wliich  assumed 
all  the  obligations  of  tlie  mort<;age  made  by  the  former  securing  $1,500,000, 
six  per  cent  bonds.  Upon  the  failure  of  the  New  York  and  Queens  County 
Railway  Company  to  meet  the  interest,  payable  January  1,  1922,  the  bond- 
holders brought  an  action  to  foreclose  the  mortgage.  As  a  result,  Slaughter 
W.  Huff  and  Robert  C.  Lee  were  appointed  Receivers  of  the  property  which 
was  subject  to  the  lien  of  the  mortgage.  The  appointments  were  made  May 
1,  1922  and  operation  under  the  Receivers  began  May  10,  1922. 

Important  Changes  dnrinij  Year. — None.  Xo  new  powers  or  franchises 
were  acquired. 

Fixed  Capital  Chnvges  dvi'ing  Year. — Ncimc. 

Power  nought. — From  New  York  and  Queens  County  Railway  Company, 
Receivers,  6,373,370  k\v.  lirs.,  D.  C,  at  the  average  i)rice  of  two  cents  per 
kw.  hr.,  total  .$127,988.23,  charged  to  operating  expenses. 

Corporate  ^urplvs. — Credit  balance  at  beginning  of  year,  $20,704.97;  net 
corporate  loss  for  year,  $8,301.24;  rent  for  housing  cars  from  October  1,  1923 
to  June  30,  1924,  $4,200;  credit  balance  June  30,  1925,  $8,143.73. 

Officer^. — Receivers,  S.  VV.  Huff  and  R.  C.  Lee;  Treasurer,  A.  D.  Sage; 
Assistant  Treasurer,  F.  T.  Kessel;  Auditor,  W.  Farrington;  General  Counsel, 
A.  T.  Davison;  Claim  Agent,  J.  W.  Yenson  ;  General  Superintendent,  W.  E. 
Thompson;  General  Purchasing  Agent,  C.  Witzcl. 

Main  Busines.i  Office. — 2396  Third  Avenue,  New  York  City. 

Report  verified  by  S.  W.  Huff,  Receiver,  September  28,  1925. 


THIRD  AVENUE  BRIDGE  COMPANY 

LESSOR    (NOT  OPERATED) 

Incorporated  May  29,  1909.  The  entire  capital  stock  of  the  respondent 
was  acquired  by  the  Third  Avenue  Railway  Company  on  March  25,  1915.  [The 
operation  of  this  line  having  been  discontinued  September  1,  1919,  the  Board 
of  Estimate  in  a  resolution  passed  January  30,  1920,  declared  its  franchise 
to  operate  across  Queensboro  Bridge  to  be  forfeited.! 

Impo^-tant  Changes  during  Year. — None. 

Fixed  Capital  Changes  during  Year. — None. 

Corporate  Surplus. — ^Credit  balance  at  beginning  of  year  and  .June  30,  1925, 
$5,173.20. 

Officers. — President,  S.  W.  Huff ;  Vice-President,  L.  Sutherland ;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage; 
Assistant  Treasurer,  F.  Kessel;  Acting  Auditor,  W.  Farrington;  General 
Counsel,  A.  T.  Davison. 

Directors.— G.  Vf.  Davison,  S.  W.  Huff,  A.  Iselin,  Jr.,  J.  W.  Platten,  \V.  E. 
Roosevelt,  J.  H.  Seaman,  E.  A.  Man  ice. 

Main  Business  Office. — 2390  Third  Avemie,  New  York  City. 

Report  verified  by  S.  W.  Huff,  President,  September  28,  1925. 
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THIRD   AVENUE  RAILWAY  COMPANY 

Jncorporated  April  21,  1910,  under  sections  9  and  10  of  the  Stock  Corpora- 
tion Law,  as  a  reorganization  of  the  Third  Avenue  Railroad  Company.  [In 
accordance  with  an  order  of  the  U.  S.  District  Court,  this  company  took  over 
the  property  and  began  operations  on  January  1,  1912.]' 

Respondent  controls  the  following  corporations  through  ownership  of  a 
majority  of  their  capital  stock : 

Belt  Line  Railway  Corporation. 

The  Dry  Dock,  East  Broadway  and  Battery  Railroad  Company. 
The  Forty-second  Street,  Manhattanville  and  St.  Nichohis  Avenue  Railway 
Company. 

Kingsbridge  Railway  Company. 

Mid-Crosstown  Railway  Company,  Inc. 

New  York  City  Interborough  Riiilway  Company. 

New  York,  Westchester  and  Connecticut  Traction  Company. 

Pelham  Park  and  City  Island  Railway  Company,  Inc. 

The  Southern  Boulevard  Railroad  Company. 

Third  Avenue  Bridge  Company. 

Union  Railway  Company  of  New  York  City. 

The  Westchester  Electric  Railway  Company. 

The  Yonkers  Railroad  Company. 

Hastings  Railway  Company,  Inc. 

Concourse  Transportation  Company. 

Dyckman  Street  Transportation  Company. 

Warontas  Press,  Inc. 

Williams  Storage  Warehouse  Company. 

It  also  controls  the  Bronx  Traction  Company  indirectly  through  its  con- 
trol of  the  Union  Railway  Company  of  New  York  City. 

The  twenty  principal  stock  holders  and  the  number  of  votes  to  which  each 
was  entitled  on  November  12,  1924,  were  as  follows:  New  York  Life  Insur- 
ance Company,  1.5,900;  A.  Iselin  &  Co.,  11,820;  J.  Amm,  ;"),000;  H.  Clews  &  Co., 
3,734;  W.  H.  Ludlum,  3,100;  Estate  of  C.  Gallagher,  2,000;  Cohn  Bros.,  1,960; 
J.  W.  Appleby,  1,600;  J.  S.  Appleby,  1,5S0;  J.  Wallace  Hallowell,  1,500; 
Hallgarten  &  Co.,  1,475;  W.  C.  Anderson,  1,300;  Harris  &  Fuller,  1,128; 
Josepthal  &  Co.,  1,070;  De  Coppet  &  Doremus,  1,036;  Dominick  &  Dominick, 
1,020;  H.  Content  &  Co.,  1,000;  E.  F.  Birmingham,  980;  Myron  Davis,  919; 
De  Haven  &  Townsend,  810. 

Voting  rights  are  attached  to  the  adjustment  5%  income  Ijonds  until  interest 
at  5%  per  annum,  together  with  accumulations,  has  been  paid  for  five  con- 
secutive years.  Registered  owners  have  one  vote  for  each  .$100  par  value 
of  bonds. 

Important  Changes  during  Yeor.— Decreases  in  track  mileage  as  follows: 

First  All 
track  track 

Removal  of  track  on   130th   Street,  between 

Third  and  Le.\ington  Avenues   0.005  0  010 

Removal  of  track  at  I29th  Street  and  Amster- 
dam Avenue      0.064 

Total    0.005  0.074 


'  From  documents  oo  tile  with  the  Commission. 
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Third  Avenue  Railway  Company 

Stock  of  System  companies  was  purchased,  as  follows:  42(1  St.,  Manli.  & 
St.  Nicli.  Ave.  Ry.  Co.,  1.3  shares  at  $40  a  share;  New  York  City  Inter- 
borough  Ry.  Co.,  425  shares  at  $1.00  a  share. 

No  new  powers  or  franchises  were  acquired. 


Fixed  Capital  Installed  niiice 


TITLE  OF  ACCOUNT 

Street  railway  land,  other  

Ralls,  rail  fastenings,  and  joints. 

Underground  construction   

Roadway  tools   

Distribution  system   


General  ofiHce  buildings  and  fixtures. 

Shops  and  car-houses  

."^hop  equipment   

Revenue  cars   

Electric  equipment  of  cars  

Other  rail  equipment  

Miscellaneous  equipment   


December  ■!!,  Hm. 

INSTALLED  DUHI.VG  YEAR 

Original  capital  Additions 

$3,000  00   

  $804  90  , 

  96  60 

  1,200  00 

  »  989  53 


70  99 


1, 596  92 
474.173  41 

53, 359  43 

35,606  42  f 


Total 


$3,000  00     $.567,898  20 


Ret  ired 
during  year 
$12,658  05 

 I'i'io 

550 '66 
»  606  CO 
'  30, 401  45 

"''32,'727'47 

''8'46 
>  584  36 
3, 639  95 

$81,184  04 


Expenditures  fcr  Principal  Projects 

Purchase  of  property  described  as  2422  Third  .\ venue.  New  York  City.  $3,000  00 

Reconstruction  of  Third  Avenue  from  125th  St.  to  130th  St   901  50 

Purchase  of  tool  carts   630  00 

Purcha.se  of  portable  drills   570  00 

Ingersoll-Rand   air   compressor — betterment   509  00 

Installation  of  one  2-ton  pillar  jib  crane   664  17 

Purchase  of  steel  lockers   423  75 

Purchase  and  overhauling  of  4  second-hand  cars   904  83 

Equipping  cars  with  double  folding  doors   102,733  00 

Purchase  of  one  car  body   4,944  41 

Purcha.se  of  external  fan  sets   5,937  98 

Purchase  of  128  cars  from  N.  Y.  Rys.  Co   411,056  50 

Equipping  cars  with  lightning  arresters   1,956  12 

Installation  of  broadca.sting  station   8,002  40 

Purchase  of  one  Ford  runabout   444  60 

Purchase  of  one  armored  money  wagon   7.708  96 

Purchase  of  two  Fageol  safety  street  car  coaches   19,450  46 

Minor  item— I   beam   70  99 


Total    $569,908  67 


Fixed  Capital  Installed  since  December  lf)08. — Detail  of  retirements: 
Sale  of  property  on  Sixth  St.,  Mt.  Vernon,  $12,658.05;  retirement  of  electric 
elevator  panel,  $550;  retirement  of  Ford  trucks,  $1,295;  retirement  of  1 
Raiiier  truck,  $2, .344. 95 ;  total  retirements,  $10,848;  adjustments  of  prior 
periods,  .$64,336.04;  total,  $81,184.04. 

"Fixed  Capital,  December  31,  1908." — Retired  during  year: 

Real  estate  buildings  and  fixtures:  Sand  drying  apparatus,  $10,000. 

Cars:  81  box  cars  at  .$3,650,  $295,650;  77  box  cars  at  $2,400,  $184,800; 
total,  .$480,450. 

Total,  $490,450. 


'Adjustment  of  entry  of  previous  period. 
'  Reversing  entry  of  previous  year. 
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Third  Avenue  Railway  Company 
Power  Bought,  Sold  and  Exchanged 
Average 


NAME  OF  COMPANY 

Power  Bought 
N.  Y.  Edison  Co.,  A.  C. 
Additional  amount  paid 
year  a.s  per  contract... 


for 


Total 
number 
of  kw.  hrs. 
delivered 
107,810,730 


price 
per  kw.  hr. 

(cents) 
0.81 


Total  purchased    107,810,730 


A.  C.  Power  Sold 
42d  St.,  Manhattanville  and 

St.  Nicholas  Ave.  Ry.  Co. 
Dry   Dock,    E.    B'way  and 

Battery  R.   R.  Co  

Union  Ry.  Co.  of  N.  Y.  City 
New  York  City  Interborough 

Ry  Co  

Westchester  Electric  R.  R 

Co  

Yonkers  Railroad  Co  

D.    C.    Poioer  Sold 
42d  St.,  Manhattanville  and 

St.  Nicholas  Ave.  Ry.  Co. 
ury   Dock.   E.    B'way  and 

Battery  R.  R.  Co  

Belt  Line  Ry.  Corp  

Union    Ry.    Co.    of   N.  Y. 

City   

New  York  City  Interborough 

Ry.  Co  

Westchester  Electric  R.  R. 

Co  

Yonkers  Railroad  Co.. 
Second  Ave.  R.  R.  Co. 
N.  Y.  &  Harlem  R.  R.  Co. 
637   West    125th    St.  Corp 
New  York  Edison  Co  


Power  Exchanrjed,  D.  C. 
New    York     Railway  Co., 
Rec 

Ninth  Avenue  R.  R.  Co., 
Rec  

New  York  Railway  Co.,  Del. 

Ninth  Avenue  R.  R.  Co., 
Del  

Total  exchanged   


7,851 
1,136,379 


85,334 


Total 
amount 
$874,134  32 

1, 200  00 


Amount 
.\mount       debited  or 

credited  to  (Cr.)  credited 
revenue       to  expense 

  $874,134  32 


1,200  00 


$875,334  32    $875,334  32 


329,680 

1.30 

$4,307  00 

$4,307  00 

903,400 
42,627,376 

1.30 
1.30 

11,794  33 
555,866  19 

11,794  33 
555,866  19 

14, 004 

1.30 

182  50 

182  50 

8,801,000 
9,903,000 

1.30 
1.34 

114, 840  50 
134, 453  07 

114. 840  50 
134,453  07 

11,720,600 

1.51 

177, 163  69 

177,163  69 

4,359,029 
2, 201, 248 

1.53 
1.52 

66,761  59 
33,501  89 

66,761  59 
33,501  89 

216,444 

1.52 

3,727  08 

3, 727  08 

528, 121 

1.53 

8,083  20 

8,083  20 

2,265 
5.721 
210,003 
44.651 
21.790 
11,220 

1'52 
1.53 
2.36 
2.39 
3.00 
1.54 

34  60 
87  79 
4,962  28 
1,069  46 
653  70 
173  16 

34  60 
87  79 
4.962  28 
1,069  46 
653  70 
173  16 

81. 899. 552 

$1,117,662  03  $1,117,662  03 

1,379,517 

2.35 

$32,611  00 

$32,611  00 


2.21         1,740  79    1,740  79 

2.35  Cr.  26,768  94    Cr.  26,768  94 

2.49  Cr.  2,132  12    Cr.  2,132  12 


$5,450  73 


$5,450  73 


Corporate  Deficit 

Deficit  at  beginning  of  year   $2,467,679  35 

Appropriated  to  Reserve  for  loss  or  gain  on  operation  of  others  148,661  99 
Adjustment  of  charges  against  Ninth  Avenue  R.  R.  Co.  for 

power  furnished  Forty-second  Street,  Manhattanville  &  St. 

Nicholas  Avenue  Ry.  Co.,  net   940  92 

Retirement  of  elevator  control   550  00 

Minor  item   5  22 


Total  debits  

Net  corporate  income  for  j'ear  

Adjustment  of  surplus  charges  of  controlled 
companies  for  property  retirements  

Amount  Receivable,  Williams  Storage  Ware- 
house— salaries  of  clerks  for  previous 
periods   


$56,904  59 
215,905  52 

15,000  00 


$2,617,837  48 
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Third  Avenue  Railway  Company 

Corporate  Peficil — Concluded 

Profit  oil  sale  of  i(roi)erty — Mt.  Vfinoii   .$7,.j41 

Adjustment  of  New  York  Railways  account..  <),417  'M 
Rental  for  housing  cars,  previous  periods,  for 

Receiver  of  Steinway  Rys   4,200  00 

Wages  unclaimed   4,065  2.'! 

Sale  of  scrap   221  .50 

Total  credits   310,05fi  13 

Deficit,  June  30,  1925   $2,307,781  35 


Officers. — President,  S.  W.  Huff;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  Geer;  Assistant  iSecretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage; 
Assistant  Treasurer,  F.  Kessel ;  Auditor,  W.  Farrington;  General  Counsel, 
A.  T.  Davison;  Claim  Agent,  J.  W.  Yenson;  General  Superintendent,  W.  E. 
Thompson;  General  Purcliasing  Agent,  C.  W.  Witzel. 

Directors. — H.  Bronner,  G.  W.  Davison,  A.  R.  Horr,  S.  W.  Huff,  A.  Iselin, 
Jr.,  J.  N.  Jarvie,  E.  A.  Manice,  H.  Palagano,  J.  W.  Flatten,  W.  E.  Roosevelt, 
J.  H.  Seaman,  L.  F.  Strauss,  A.  S.  Webb. 

Main  Business  Office. — 2396  Third  Avenue,  New  York  City. 

Report  verified  by  S.  W.  Huff,  President,  September  28,  1925. 

ADDENDUM 
Consolidated  Balance  Sheet 
Third  Avenue  Railway  Company  and  Controlled  Companies  i 
June  20,  1925  and  1924 
[Prom  annual  reports  of  the  company  to  the  stockholders] 

Increase  or 

ASSETS  1925  1924  (D)  decrease 

Railroad  AND  Equipment  $81,264,826  44  $81,424,571  03  D    «59,744  .''.g 

Special  Deposits  : 

Sinking   Funds    $252, 645  25  $240,600  55  $12,044  70 

Fund  for  Depreciation  and  contingencies, 
securities  at  cost  : 
Third      Avenue      Railway  Company 
bonds  : 

Fir.st  Kefunding  mortgage  4%  bonds.  2,022,498  11  2,022,498  11   

Adjustment     mortgage     5%  income 

bonds   254,388  97  254,388  97   

U.  S.  Liberty  Loan  bonds   849,250  00  783,530  00  65,720  00 

U.   S.   Treasury   Notes   600,000  00  D      600,000  00 

Cash    2,354  96  D  2,354  96 

Fund    for    Injuries    and    damages,  and 

contingencies— Cash    31.903  29  34,000  00  D        2,096  71 

Matured  coupon  interest   678,492  50  685,697  50  D         7,205  00 

Deposit  with  State  Industrial  Commission.  269,000  00  234,000  00  35,000  00 

Deposit  with  City  of  New  York   86,250  00  85,250  00  1,000  00 

Lessees'   deposits    36,403  60  43,892  73  D         7,489  13 

Deposit   in   lieu   of  mortgaged  property 

sold    93,184  04  69,497  61  23,686  43 

Miscellaneous    2,500  00  2,500  00   

Total  special  deposits                            $4,576,515  76  $5,058,210  43  D  $481,694  67 

CuiiitENT  Assets  : 

Cash                                                                $559,524  81  $1,490,433  79  D  $930,908  98 

Accounts  receivable                                          355, 179  19  530, 645  01  D  175, 465  82 

Materials   and    supplies                                  803,180  53  890,318  83  D  87,138  30 

U.  S.  Treasury  Notes   500,000  00  D  500,000  00 

Total  current  assets    $1,717,884  53    $3,411,397  63  D  $1,693,513  10 


•  Includes  the  following  system  companies  :  Yonkers  R.  R.,  N.  Y.,  Westchester  & 
Conn.  Traction  and  Hastings  Uy.,  not  roiiuired  to  tile  annual  returns  with  this 
Commission. 
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Third  Avenue  Railway  Company 
Consolidated  Balance  Sheet  —  Concluded 

Incroasp  or 

ASSETS  —  Cotirlutlerl                             1825               1924  (D)  derrcasc) 
Deferrrd  Debit  Items. 
Insurance    premiums    and    rents  —  Unex- 
pired proportion                                            $27,709  02        $83,955  78  D      $56,246  76 

fnamortized  del>t,  discount  and  expense.    1,105,526  23      1,127,977  75  D       22,451  52 

Miscellaneous                                                    102,364  73          14,641  47  87,723  76 


Total   deferred   debit   items   $1,235,599  98     $1,226,575  00  $9,024  9S 


Total   $88,794,826  71   $91,120,754  09    D  $2,325,927  38 


LIABILITIES 

Capital  Stock  : 

Third  Avenue  Railway  Company  stock.  .$16,590,000  00  $16,590,000  00   

Stock  of  controlled  companies  In  hands 

of    public                                                           331,800  00  375,600  00  I)      $43.800  00 

Total    capital    stock  $16,921,800  00  $16,965,600  00  D      $43.800  00 

ri  NDED  Debt  : 
Third  Avenue  Railway  Company  Ivonds  : 

First  mortgage  5%  bonds                        $5,000,000  00  $5,000,000  00   

First  refunding  mortgage  4%  bonds. ..  21.990,500  00  21,990,500  00   

Ad.iiistment  mortgage  5%  income  bonds  22,536,000  00  22,536,000  00   

Total  Third   Avenue  Railway  Com- 
pany bonds   $49,526,500  00  $49,526,500  00   

Bends  of  controlled  companies  in  liands 

of   public                                                    5,928,361  25  6,628,361  25  D     $700,000  00 

Total    funded    debt  $55,454,861  25  $56,154,861  25  D     $700,000  00 

Current  Liabilities  : 

Accounts  and  wages  payable                        $625,317  54  $1,346.538  32  D     $721,220  78 

Interest  accrued   (not  including  interest 

on  Adjustment  mortgage  bonds)                   66,938  34  78,605  00  D       11,666  66 

Taxes  accrued                                                  883,322  45  847,891  19  35,431  26 

Total   current   liabilities                        $1,575,578  33  $2,273,034  51  D     $697,456  18 

Interest  Matured  ON  Bonds                          $678,492  50  $685,697  50  D       $7,205  00 

Interest  ON  Adjustment  Mortgage  Bonds  .  $5,340,640  00  $5,058  940  00  $281,700  00 

Reserves : 

For   depreciation                                          $2,938,929  33  $3,662,772  04  D     $723,842  71 

For  injuries  and  damages                                31,903  29  34,000  00  D         2,096  71 

For  adjustments,  etc                                    5.863,107  56  6,517,652  37  D      654,544  81 

Excess  of  book  value  over  cost  of  con- 
trolled companies'  securities  owned           1,545,741  44  1,718,791  96  D      173,050  52 

Total   reserves   $10,379,681  62  $11,933,216  37  D  $1,553,534  75 

Ciiiti'OKATE  DEKK  ir  $1,556,226  99  $1,950,595  54  D     $394,368  55 

Total   $88,794,826  71  $91,120,754  09  D  $2,325,927  38 
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ponsor.idatkd  statement  op  income 
Third  Avenib  Railway  Comi-anv  and  Controlled  Companies! 


Years  Ended  June 

30,  1925  AND 

1924 

[Pi-om  iunui.'il  reports  ol'  the  coinpany  Id  tho  stocklioldors] 

Increase  or 

Operating  revenue 

192.-> 

1924 

(D)  decrease 

$14,111,026  48 

$14,232,952  95 

D 

$121,926  47 

150,000  00 

150,000  00 

25, 668  16 

25,649  26 

18  90 

Rent  of  buildings  and  other  property  

189, 147  23 

175,577  22 

13, 570  01 

50,9SQ  55 

52,610  80 

D 

1,630  25 

15.686  90 

12,474  95 

3, 211  95 

<1i  fiJQ  9Cfl  Id 
D-iJ,  iDi>  lo 

D 

$106,755  86 

Operating  expenses  : 

Maintenance  of  way  and  structures  

$2,408,682  96 

$1, 829, 554  34 

s:57Q  12s  fi*> 

Maintenance  of  ei|uipinent   

1,770.359  20 

1.523.495  84 

246,863  36 

Cr  650.936  33 

206,142  10 

D 

857.078  43 

981,156  39 

1.090.857  34 

j3 

4,985,676  40 

4.959.323  26 

26,353  20 

Injuries   to    persons   and   property  —  ex 

pended   

1,056,056  94 

1.165.882  04 

D 

109.825  10 

Injuries    to    persons   and    property  —  re- 

Cr  2, 096  71 

Cr  202. 630  S6 

200.534  15 

General  and  miscellaneous  expenses  

617,952  98 

600.855  93 

17,097  05 

Total  operating  expenses  

$11,166,851  89 

$11,173,479  99 

D 

$6,628  10 

$3,375,657  43 

$3,475,785  19 

D 

$100,127  76 

1.044.377  87 

988.048  13 

56,329  74 

$2,331,279  56 

$2,487,737  06 

D 

$156,457  50 

252,532  35 

276,603  20 

n 

24.070  85 

$2,583,811  91 

$2,764,340  20 

D 

$180. 528  35 

Deductions  from  gross  income  : 

Interest  on  First  mortgage  bonds  

$541,607  80 

$548,080  00 

D 

$6,472  20 

Interest    on    First    refunding  mortgage 

879, 620  00 

S7Q  R9ft  on 

Interest  on  Adjustment  mortgage  bonds 

1,126,800  00 

1, 126, 800  00 

18,418  52 

14,231  70 

4. 186  82 

8,293  97 

8.248  52 

45  45 

Amortization   of   debt   discount   and  ex 

22,451  52 

21.870  61 

580  91 

8. 581  41 

9.355  24 

D 

773  83 

33. 4S0  00 

33.480  00 

46. 697  40 

47,392  30 

D 

694  90 

$2,685,950  62 

$2,689,078  37 

D 

$3,127  75 

D  $102, 138  71 

$75,261  89 

D 

$177,400  60 

'  Includes  the  following  system  companies  :  Yonkers  R.  R.,  N.  Y.,  Westchester  & 
Conn.  Traction,  and  Hastings  Ry.,  not  required  to  tile  annual  returns  with  this 
Commission. 
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THIRTY-FOURTH  STREET   CROSSTOWN   RAILWAY  COMPANY 

Operated  under  Agreement 

Incorporated  [Marcli  18,  1896]^  as  a  consolidation  of  tlie  Tliirty-fourth 
Street  Railroad  Company  and  the  Thirty-fourtli  Street  Ferry  and  Eleventh 
Avenue  Railroad  Company,  both  of  which  were  organized  under  the  Laws  of 
the  State  of  New  York.  Tlie  company  was  operated  until  March  13,  1925  hy 
the  Receiver  of  the  New  York  Railways  Company,  which  company  assumed  an 
operating  agreement-  made  with  the  Metropolitan  Street  Railway  Company, 
dated  December  21.  ISOC  (terminating  December  21,  2896),  the  terms  of  which 
provided  for  tlie  payment  by  the  Metropolitan  Street  Railway  Company  of 
interest  on  the  funded  debt  of  the  Thirty-fourth  Street  Crosstown  Railway 
Company.  On  March  13,  192o,  the  above  mentioned  agreement  was  superseded 
by  a  new  arrangement,  whereby  the  Receiver  of  the  New  Y'ork  Railways 
Company  agreed  to  operate  the  property  for  account  of  the  Thirty-fourtli 
Street  Crosstown  Railway  Company.  Operation  was  continued  in  accordance 
with  this  agreement^  by  the  New  Y'ork  Railways  Corporation,  successor  on 
May  1,  192.3,  to  the  New  Y'ork  Railways  Company.  The  New  York  Railways 
Corporation  acquired  all  the  capital  stock  of  the  Thirty-fourth  Street  Cross- 
town  Railway  Company  through  purchase  in  the  reorganization. 

Important  Changes  during  Year. — See  Corporate  History  in  preceding  para- 
graph. 

No  new  powers  or  franchises  were  acquired. 
Fixed  Capital  Changes  during  Year. — None. 

Corporate  Deficit. — Deficit  at  beginning  of  year  and  at  June  30.  1925, 
$8,048.00. 

Officers. — President,  J.  J.  HefTernan ;  Vice-President,  John  R.  Montgomery; 
Secretary  and  Assistant  Treasurer,  F.  T.  Armstrong;  Treasurer  and  Assistant 
Secretary,  Hearn  W.  .Streat ;  Auditor,  G.  V.  Owen;  General  Attorney.  James 
L.  Quackenbush. 

Directois. — Charles  .J.  Platner,  J.  J.  Heffernan,  Hearn  \Y.  Streat,  F.  T. 
Armstrong,  John  R.  Montgomery,  John  Candler  Cobb,  Charles  P.  Howland, 
S.  Bruce  Smart. 

Main  Business  Office. — 621  Broadway,  New  York  City. 

Report  verified  by  Hugh  J.  Sheeran,  President,  October  3,  1925. 


TWENTY-THIRD  STREET  RAILWAY  COMPANY 

Operated  Under  Agreement 
Incorporated  June  29,  1872.  On  January  10,  1876,  this  company  leased 
the  property  of  the  Bleecker  Street  and  Fulton  Ferry  Railroad  Company  for 
99  years,  and  on  April  25,  1893,  leased  all  its  property  and  leasehold  rights 
to  the  Houston,  West  Street  and  Pavonia  Ferry  Railroad  Company  for  the 
unexpired  term  of  its  charter  and  extensions  thereof.    [On  November  29, 


'  From  documents  on  file  with  the  Commission. 

'  See  Documentary  History.  Annual  Keport,  P.  S.  C.  1913,  Vol.  V.  Terms  of  oper- 
ating agreement  are  summarized  in  1917  Annual  Report,  Vol.  II,  page  968. 

'  At  June  30,  1925,  the  details  of  the  agreement  had  not  been  put  in  contract  form 
but  were  being  considered. 
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Twenty-Third  Street  Railway  Company 

1893]!,  the  Houston,  West  Street  and  Pavonia  Ferry  Railroad  Company 
was  consolidated  into  the  Metropolitan  Street  Railway  Company,  which  was 
succeeded  January  1,  1912  by  the  New  Vork  Railways  Company,  the  re- 
ceiver of  which  operated  the  property  until  March.  13,  192o.  under  lease. 
On  March  13,  1925  the  above  mentioned  lease  was  superseded  by  a  new  ar- 
rangement, whereby  tlie  Receiver  of  the  New  York  Railways  Company  agreed 
to  operate  the  proi)erty  for  account  of  tlie  Twenty-third  Street  Railway 
Company.  Operation  was  continued  in  accordance  with  this  agreement  2  by 
the  New  York  Railways  Corporation,  successor  on  May  1,  1925  to  the  New 
York  Railways  Company.  The  New  York  Railways  Corporation  owns  a 
majority  of  tlie  respondent's  capital  stock  having  acquired  the  same  from 
the  purchasers  at  the  sale  in  the  foreclosure  of  the  New  York  Railways  Com- 
pany Refunding  Mortgage  and  through  the  issue  of  its  securities  in  the 
reorganization. 

Important  Chanfics  diiriiui  Yrar. —  See  Corporate  History  in  preceding 
paragraph. 

No  new  powers  or  francliises  were  acquired. 
Fixed  Capital  Changes  during  Year. —  None. 

Corporate  Surplus. —  Credit  balance  at  beginning  of  yea.r,  $09,020.01;  net 
corporate  income  for  year,  $1,29<).38;  credit  balance  June  30,  1925,  $70,- 
322.39.  These  amounts  are  exclusive  of  amounts  for  dividend  rentals  and 
allowances  for  corporate  expenses,  not  paid  by  lessee  and  not  taken  on 
books:  At  June  30,  1924,  .$593,250  (.$585,000  for  dividend  rentals  from 
February  1,  1919  and  $8,250  for  corporate  expenses  from  January  1,  1919)  ; 
accrued  during  year,3  $70,-532.20  ($75,483.81  for  dividend  rental  and  $1,- 
048.39  for  corporate  expenses);  at  June  30,  1925,  $009,782.20  (.$660,483.81 
for  dividend  rental  and  $9,298.39  for  corporate  expenses). 

Officers.' — President,  J.  J.  Heffernan;  Vice-President,  John  R.  Mont- 
gomery; Secretary  and  Assistant  Treasurer,  F.  T.  Armstrong;  Treasurer  and 
Assistant  Secretary,  Hearn  W.  Streat;  Auditor,  G.  V.  O^ven;  General  At- 
torney, James  L.  Quackenbush. 

Directors. —  Charles  H.  Platner,  J.  J.  Heffernan,  Hearn  W.  Streat,  F.  T. 
Armstrong,  John  R.  Montgomery,  John  Candler  Cobb,  Charles  P.  Howard, 
S.  Bruce  Smart. 

Main  Business  Office. —  621  Broadway,  New  York  City. 

Report  verified  by  Hugh  J.  Sheeran,  President,  October  3,  1925. 


UNION  RAILWAY  COMPANY   OF  NEW  YORK  CITY 

Incorporated  April  20,  1892  under  Chapter  340,  Laws  of  1892.  Stock 
control  is  held  by  the  Third  Avenue  Railway  Company  through  ownership 
of  this  Company's  entire  capital  stock.  The  Union  Railway  Company  of 
New  York  City  controls  the  Bronx  Traction  through  ownership  of  all  its 
stock. 


'  From  documents  on  file  with  the  Commission. 

"At  June  30.  1925,  the  dol:nls  of  the  agreement  liad  not  been  put  in  contract  form 
but  were  being  considered. 

•  Rent  accrued  only  to  Miircli  12,  1925.  No  accounting  has  been  made  as  yet  for 
period  subsequent  to  that  (iiitc 
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Union  Railway  Company  of  New  York  City 
Important   Changes   during   Year. —  Changes   in   track   mileage   were  as 
follows : 

INCREVSE   OR   (d)  DECREASE 


First  All 
track  track 


Union  Railway: 
Installation  of  crossover  at  Fordham  Rd. 

and  Webster  Avenue    0.002  0.017 

Installation  of  2  sidings  at  N.  Y.  C.  R.  R. 

Bridge    0,002  0.088 

Removal  of  one  B.  0.  curve  into  car  house 

(West  .Farms)    D  0,011 

Removal  of   crossover  at   230th  St.  and 

Broadway    (0.013)    and    siding    at  Van 

Cortlandt  Park    T.    O.    and  Broadway 

(0.037)    D  0.001    D  0.050 

Bronx  Traction: 

Removal  of  one  track  at  Terminal  (Morris 
Park  Ave.,  E.  Tremont  Ave.  to  Williams- 
bridge  Rd.)   D  0.03.-) 


Net  change    0.003  0.009 


No  new  powers  or  franchises  were  acquired. 

Fixed  Capital  Installed  Since  December  SI,  1008. 

Title  of  Account  Additions  Uotiroments 

(luring  vcar  during  year 

Grading   i  $27  43 

Ties    $14,925  90   

Rails,  rail  fastenings  and  joints   10,356  49   

Track  laying  and  surfacing   511  34   

Paving    2  58,909  30   

Roadway  tools    5,412  94.   

Underground  conduits    7 , 897  02   

Distribution  system    11,404  75   

Revenue  cars    241,643  19  i  978  00 

Electric  equipment  of  cars   26,418  52         10,575  00 

Other  rail  equipment    13  10   

Miscellaneous  equipment    33,545  91 

Engineering  and  superintendence   52  40   


Total   $377,544  95       $15,126  34 


Expenditures  for  Prin-cipal  Projects. 
Reconstruction  of  duct  and  feeder  system,  Melrose  Avenue 


and  165th  Street    $18,405  39 

Equipping  cars  with  liglitning  arrestors   677  47 

Purchase  of  49  car  bodies  from  J.  G.  Brill  Co   267,384  24 

Replacing  cable  on  Westchester  Ave   94S  78 

Purchase  of  air  compressors   5,4il2  94 

Reconstruction  Broadway  from  240th  St.  to  Borough  Line..  2,276  52 

Reconstruction  Boscobel  Ave.,  Jerome  to  University  Ave....  28,536  09 

Reconstruction  Boston  Road,  16.5th  St.  to  Prospect  Ave....  27,455  75 


'  Adjustment  of  entries  of  prior  pei-iods. 
=  Includes  $19.51  adjustment  of  prior  period. 
•  Includes  jlS.lO  adjustment  of  prior  period. 
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Union  Railway  Company  of  New  York  City 
Expenditures  for  F'riin-ipal  Projects — Concluded 


Rppaving  IfiOth  St.  at  Prospect  Ave.  intersection   .$8.30  98 

Reconstruction  Broadway,  240th  St.  to  City  Line   10,909  .39 

Reconstruction,  Westchester  Ave.  at  Prospect  Ave   2,031  21 

Reconstruction,  Webster  Ave.,  West  Tremont  Ave.  to  194th  St.  2,921  31 
Reconstruction  Boston  Road,  Prospect  Ave.  to  Southern  Boule- 
vard   522  32 

Repaving  Gun  Hill  Road,  Webster  Ave.  to  White  Plains  Road.  3,0r)l  87 

Repaying  Boston  Road  at  Tremont  Ave   571  04 

Reconstruction  Jerome  Ave.,  Sedg-wick  Ave.  to  161st  St....  4,017  94 

Minor  projects,  each  less  than  .$.500   900  20 


Total    1  .$377,525  44- 


Fixed  Capital  Installed  since  December  .il,  J!)OH. —  Detail  of  retirements: 
One  2V2  Packard  chassis  (purchased  in  1919),  .1*3,532.81  ;  equipment  on  45 
one-man  cars,  $10,575;  total,  $14,107.81.2 

"Fixed  Capital,  December  31,  1H08." — Retired  during  year. 

Cars:  84  cars,  .$173,300  (02  cars  at  $1,500  each  and  22  cars  at  $3,050 
each ) . 

Power  HoiLf/Iit,  t^old  or  Exchanfied. 

Total       Average  Amount 
NAME  OF  COMPANY  number        price  Amount  debited  or 

of  kw.  hrs.  per  kw.  hr.       Total     credited  to      (Cr.)  credited 
Power   liou(/ht               delivered      (cents)           price        revenue  to  expense 
Third  Avenue  Railway  Com- 
pany,   A.    C                            46,627,376            1.30  $555,866  19    $555,866  19 

Third  Avenue  Railway  Com- 
pany,  D.    C   216,444  1.72      3,727  08    3,727  08 


Total    46,843,820    $.559,593  27    (f.559,593  27 

Power  Sold 
New  York,  New  Haven  and 
Hartford    Railroad  Com- 
pany, D.  C   10,290  8  00        $823  20  $823  20   


Poicer  Erchanged 

Southern  Boulevard  Rail- 
road Company,  I>.  C,  de- 
livered   3,005,904  1.55     48,276  46    Cr.  $48,276  46 

New  York  City  Inter- 
borough  Railway  Com- 
pany, D.  C,  delivered....     6,718,368  1.52   102,772  40    Cr.  102,772  40 

Westchester  Klectric  Rail- 
road Company,  U.  C,  de- 
livered   18,344  1.52         aso  34    Cr.       280  .".4 

Yonkers  Railroad  Company, 
D.  C,  delivered    63,744  1.55         992  93    Cr.       992  93 

Westchester  Electric  Rail- 
road Company,  D.  C,  re- 
ceived   404,116  1..53      6,187  12    6.187  12 


Power       exchanged  — 
balance            Cr.  $146, 135  01 


'  Excludes  $19.. 11  adjustment  of  prior  period. 

^  Excludes  $1,018.53  adjustment  of  prior  periods. 
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Union  Railway  Company  of  New  York  City 
Corporate  Deficit 

Credit  balance  at  beginning  of  year   $49,502  73 

Unclaimed  wages    4,946  92 

X.  Y.  Railways  account  —  adjustment   31  40 


Total  credits    $54,481  05 

Net  corporate  loss  for  year   $212,058  98 

Retirement  of  cars   171,684  31 

Interest  on  bills  to  City  of  X.  Y.  relating  to 

prior  periods    2,835  15 

Doubtful  accounts   Ill  60 

Adjustment  of  charges  to  Yonkers  R.  R.  Co. 

for  use  of  tracks  1922,  1923  and  1924   4,037  88 

Total  debits    390,727  92 


Debit  balance,  June  30,  1925   $336,246  87 


Officers. —  President,  S.  W.  Huff;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  Geer;  Assistant  Secretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage;  Assist- 
ant Treasurer,  F.  Kessel;  Acting  Auditor,  VV.  Farrington;  General  Counsel, 
A.  T.  Davison;  Claim  Agent,  J.  W.  Yenson:  Superintendent  of  Transporta- 
tion, W.  E.  Thompson ;  General  Purchasing  Agent,  C.  Witzel. 

Directors. —  W.  E.  Roosevelt,  A.  Iselin,  J.  H.  Seaman,  H.  Bronner,  J.  W. 
Flatten,  G.  W.  Davison,  S.  W.  Huff.  H.  Palagano,  L.  F.  Straus. 

Main  Business  Office. —  2396  Third  Avenue,  Xew  York  City. 

Report  verified  by  S.  W.  Huff,  President,  September  28,  1925. 


THE  VAN  BRUNT  STREET  AND  ERIE  BASIN  RAILROAD  COMPANY 

Incorporated  February  15,  1861.  The  principal  stockholders  and  the  num- 
ber of  votes  to  which  they  were  entitled  on  February  18,  1925,  were:  John 
F.  Murphy,  Wyllys  Terry,  James  T.  Terry  and  .John  A.  Foulkes,  trustees, 
13,514;  Joseph  C.  Hecker,  Jr.,  2,410;  Robert  S.  Campbell,  2,278;  Martha  J. 
Berins,  668:  Emma  C.  Taylor,  666;  Esther  A.  Lawler,  267;  John  J.  Allen, 
120;  Maria  B.  Terry,  36. 

Important  Changes  during  Year. —  Third  Liberty  Loan  Bonds,  par  and  cost, 
$5,000  were  sold  for  $5,143.92. 

Xo  new  powers  or  fianchises  were  acquired. 

Fixed  Capital  Channes  during  Year. —  None. 

Potcer  Bought. —  From  the  Brooklyn  City  R.  R.  Co.,  on  the  basis  of  4% 
cents  per  car  mile,  $6,593.20,  charged  to  operating  expenses. 

Corporate  Surplus 

Credit  balance  at  beginning  of  year   $48,213  33 

Profit  on  sale  of  $5,000  Liberty  Bonds   143  92 


Total  credits 


$48,357  25 
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The  Van  Brunt  Street  and  Erie  Basin  Railroad  Company 
Corporate  Surplus — Concluded 

Net  corporate  loss  for  year   $7,380  22 

Other   deductions   from    surplus:     Reserve  for 

buildings  and  cars   1,190  75 

Total  debits    $8,. '570  97 

Credit  balance,  June  30,  1925   $39,780  28 

Officers. —  President  and  General  Superintendent,  John  F.  Murphy;  Vice- 
President,  Edward  M.  De  Castro;  Secretary  and  Treasurer,  Wyllys  Terry. 

Directors.— John  F.  Murphy,  Wyllys  Terry,  Edward  M.  De  Castro,  James 
T.  Terry,  John  A.  Foulkes. 

Main  Business  Office. —  204  Van  Brunt  Street,  Brooklyn,  N.  Y. 

Report  verified  by  Wyllys  Terry,  Secretary  and  Treasurer,  October  8,  1925. 


WESTCHESTER  ELECTRIC  RAILROAD  COMPANY 

Incorporated  March  27,  1891.    Stock  control  is  held  by  the  Third  Avenue 
Railway  Company  which  acquired  the  majority  of  the  stock,  pursuant  to  the 
Plan  of  Reorganization  of  the  Third  Avenue  Railroad  Companv,  January  1 
1912. 

Important  Changes  duriiuj  Year. —  Changes  in  track  mileage: 

INCREASE  OB  (d)  DECREASE 

First  track  All  track 

Removal  of  curve  at  Main  St.  and  Drake  Ave   D  0.001  D  0.010 

Abandonment  of  track  on  Midland  Ave: 

Poplar  St.  to  Tuckahoe  Line   D  0.808  D  0.808 

Bronxville  Line  to  Main  St   D  0.249  D  0.275 

Abandonment  of  portion  of  track  on  Main  St.,  Tucka- 
hoe Station  to  Lake  Ave   D  0.018  D  0.018 

Abandonment  of  track  on  Yonkers  Ave.,  Main  St.  to 

Bronx  River    0.280  D  0.280 

Total    I)   1  3,j2       D  i  4Q3 

Installation,  new  B.  0.  curve,  Lincoln  Ave   0.019  0.019 


Net  change    j)    j  ;j4.3  ^ 


1 .384 


No  new  jmwers  or  friinchises  were  accpiired. 

Fixed  Capital  Installed  since  ticcemhrr  31,  Installed  during  year: 

Roadway  tools,  $210;  other  street  railway  land  (adjustment  of  previous 
period),  $358.69;  total,  $508.69. 

Retired  during  year:  Shops  and  car-houses,  $3,146.41,  representing  adjust- 
ment of  previous  period. 

••Fi.red  Capital,  Dercwhcr  31,  Z.^/rAS."— Adjustment  of  retirement  during 
year  ended  .lune  30,  1924,  Dr.  .$.),] 41.31. 
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Westchester  Electric  Railroad  Company 

I'ower  Bought,  Sold  or  Exchanged 


NAME   OF  COMPANY 

Pouer  Bought 
Third  Avenue  Itailway  Co., 

A.    C   8.801,000 

Third  Avenue  Railwav  Co., 

D.  C   2,265 


Total  Average 
number  price 
of  kw.  hrs.  per  lew.  hr.  Total 
delivered     (cents)  price 


Total    S,803,2ffi 


Power  Sold 
N.  Y.  &  Stamford  K.  R.  Co. 
D.  C  


Power  Exchanged 
Union  Ry.  Co.  of  N.  Y.  C. 

D.  C,  Rec  

Union  Ry.  Co.  of  N.  Y.  C. 

D.  C.  Del  

Yonkers   R.   R.   Co.,  D.  C, 

Del  

N.  Y.,  Westchester  &  Conn 

Traction  Co..  D.  C,  Del. 


Power  exchange, 
ance   


bal- 


Amount 
credited  to 
revenue 


1.30  $114,840  50 
1.52  34  60 


$114. 875  10 


Amount 
debited  or 
(Cr.)  credited 
to  expense 

$114,840  50 
34  60 
$U4.875  10 


>  218.823 

(^) 

$4,610  47 

$4,610  47  .... 

18.344 

1.52 

$280  34 

$280  34 

404,116 

1.53 

6,187  12 

  Cr. 

6,187  12 

919,768 

1.52 

14,049  06 

  Cr. 

14,049  06 

575. 772 

1.53 

S.8U  54  . 

  Cr. 

8,811  54 

Cr.  $28,767  38 


Corporate  Deficit 

Deficit  at  beginning  of  year   $1,970,431  95 

Xet  corporate  loss  for  year   120,529  54 


Total  debits    .$2,090,961  49 

Less  credits:    Profit  oti  sale  of  property,  $4,500;  adjustment 

of  cbarges  of  X.  Y.  Rys.  Co.,  $3.55   4,503  55 


Deficit,  June  30,  1925   $2,086,457  94 


Officers. —  President,  S.  W.  Huff;  Vice-President,  L.  Sutherland;  Secretary, 
G.  T.  (Jear;  Assistant  Secretary,  C.  P.  Segard;  Treasurer,  A.  D.  Sage; 
Assistant  Treasurer,  F.  Kessel ;  Auditor,  W.  Farrington ;  Attorney,  A.  T. 
Davison;  Claim  Agent,  G.  W.  Yenson;  General  Superintendent,  W.  E.  Thomp- 
son ;  General  Purchasing  Agent,  C.  Witzel. 

Directors. —  H.  Bronner,  G.  W.  Davison,  S.  W.  Huff,  A.  Iselin,  Jr.,  J.  W. 
Flatten,  W.  E.  Roosevelt,  J.  H.  Seaman,  L.  Strauss.    One  vacancy. 

Main  Business  Office. —  2396  Third  Avenue,  New  Y'ork,  N.  Y. 

Heport  verified  by  S.  W.  Huff,  President,  September  28,  1925. 


'Estimated  by  respcuident  on  a  car-mile  basis. 
'  Sold  on  a  car-mile  basis. 
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CHAPTER  III 
OMNIBUS  COMPANIES 

YEAR  ENDED  JUNE  30,  1925 


ABSTRACTS  OF  COMPANY  RETURNS 
OF 

FIFTH  AVENUE  COACH  COMPANY 

AND 

NASSUE  BUS  LINE,  INC. 


[563] 


FIFTH  AVENUE  COACH  COMPANY 


Incorporated  July  25,  189G,  under  tlie  Stock  Corporation  Law,  the  new 
fonipany  acquiring  all  the  franchises  and  jjroperty  of  its  predecessor,  the 
Fifth  Avenue  Transportation  Co.,  Ltd.  Control  of  the  respondent  was  acquired 
on  November  30,  1899,  by  the  New  York  Transportation  Company,  which 
owns  all  of  the  outstanding  stock. 

Important  Changes  during  the  Year. —  Government  bonds  and  otlier  invest- 
ment bonds  and  notes  to  the  par  value  of  $1,325,000  were  bought  for  $1,331,- 
056.75.  IT.  S.  Treasurj'  Notes  and  Certificates  of  Indebtedness  to  the  par 
value  of  $975,000,  cost  $977,546.89,  were  sold  or  matured  to  the  amount  of 
$976,750.  The  loss  of  $796.89  was  charged  to  surphis.  For  details  see  sched- 
ule Miscellaneous  Investments. 

On  October  11,  1924,  the  Fifth  Avenue  Coach  Company  initiated  two  new 
routes,  designated  as  Nos.  12  and  14:  No.  12  on  Mott  Avenue,  138th  St.  to 
161st  St.,  Grand  Concourse  to  Mosholu  Parkway;  No.  14  on  Melrose  Avenue, 
150th  to  151st  St.,  Courtlandt  Avenue,  162nd  St.,  Teller  Avenue,  163rd  St., 
Sherman  Avenue,  165th  St.,  Grand  Concourse  and  Mosholu  Parkway.  The  net 
increase  in  route  mileage,  i.  c.,  exclusive  of  duplications,  was  ()..")!  miles.  On 
June  5,  1925,  permission  was  granted  by  the  Board  of  Estimate  and  Appor- 
tionment to  continue  operation  of  these  routes  until  October  1,  1925. 

Under  a  resolution  of  the  Board  of  Estimate  and  Apportionment  of  May 
22,  1925,  permission  was  granted  to  operate  omnibuses  to  convey 
passengers  to  Stadium  concerts  over  the  following  streets  and  avenues: 
Hamilton  Place  from  Broadway  to  140th  Street;  West  140th  Street,  from 
Hamilton  Place  to  Amsterdam  Avenue;  Amsterdam  Avenue,  from  140th 
Street  to  138th  Street;  138th  Street,  from  Amsterdam  Avenue  to  Hamilton 
Place;  Hancock  Place,  from  St.  Nicholas  Avenue  to  Morningside  Avenue 
East;  Morningside  Avenue  East,  from  Hancock  Place  to  Convent  Avenue; 
Convent  Avenue,  from  Morningside  Avenue  East  to  St.  Nicholas  Avenue.  No 
other  powers  or  franchises  were  acquired. 

Changes  in  officers  were  as  follows :  Resignations  —  General  Attorney, 
James  L.  Quackenbush,  Aug.  19,  1924;  Claim  Agent,  Albert  J.  Eaton,  Sept. 
15,  1924;  Secretary,  Samuel  E.  jMorrow,  Feb.  28,  1924;  Vice-President,  Samuel 
E.  Morrow,  June  30,  1924.  Appointments  —  Vice-President,  William  W. 
Harris,  Sept.  16,  1924;  General  Attorney,  Henry  J.  Smith  and  Claim  Agent, 
Joseph  A.  Clair,  Sept.  15,  1924;  Assistant  Secretary,  .John  E.  McCarthy  and 
Assistant  Treasurer,  William  J.  Freemann,  Nov.  5,  1924;  Assistant  Secretary, 
Robert  Gray,  Mar.  1,  1925;  Promotion  —  Assistant  Secretary  to  Secretarv, 
John  E.  McCarthy,  March  1,  1925. 

On  April  6,  1025,  tlie  number  of  Dii-ectors  was  reduced  from  thirteen  to 
eleven. 


BALANCE  SHEET 

Increase  or 

June  30,  1924                               .assets  side                              June  30,  1925  (D)  decrease 

$358,561  51    Cash                                                                       $1,014,795  76  $656.234  25 

676,855  72   Accounts  receivable                                               458,558  40  D   218,297  32 

20,202  20   Interest   and   dividends   receivable                        25,633  67  5,431  47 

1,011,153  17   Materials    and    supplies                                        927,817  82  D     83,365  35 

2,367,264  40   Securities  of  non-associated   companies            2,720,774  26  353,509  86 

115,198  58   Real  estate                                                            115,626  58  428  00 

53,435  89   "Fixed  Capital,  December  31,  1908  "                     27,061  89  D     26,374  00 

4,268,465  23   Fixed  Capital  installed  since  Dec.  31,  1908...    5,084,395  23  815,930  00 

i,S21.m  12         Total    fixed    capital  —  gross                         5.111,457  12  78.9.556  00 

1,318,226  19   Lesx    Accrued    amortization                               1,751,624  74  433,398  55 

S,003. 67i  93         Total   fixed   capital  —  net                             3,3-59,852  38  S56.15T  ir, 

75,367  54   Prepayments                                                           87,252  49  11,884  95 

322  73   Guaranteed  cost  o£  tires  in  service                         990  39  667  66 

3,770  11   Otlier   suspense                                                      160,257  01  156, 4«6  90 


$7,632,370  89         Total    $8,871,568  76     $1,239,197  87 
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State  of  New  York,  Transit  Commission 


Fifth  Avenue  Coach  Company 
Balance  Sheet  —  Co-icluded 

Increase  or 

June  30,  1924                          liabilities  side                          June  30,  1925  (D)  decrease 

$403,461  68   Taxes   accrued                                                      $471,002  07  $67,540  39 

10,276  26   Worklii;;  advances  due  assdciated  compttnies.       10,385  02  108  76 

124,227  83   Miscellaneous   a<-counts    payalili-                            83,930  45  D     40,297  37 

89,485  29   Due  for  wages  and  salaries                                  98,913  21  9,427  92 

  Dividends  declared                                                320,000  00  320,000  00 

315,869  39   Casualties  and  insurance  reserve                         348,584  86  32,715  47 

31,047  89   Otlier   reserves                                                        60,831  21  29,783  32 

50,000  00   Common  stodc    50,000  00   

6,608,002  55   Corporate    surplus                                              7,427,921  93  819,919  38 

$7,632,370  89         Total                                                                 $8,871,568  76  $1,239,197  87 


Contingent  Liabilities. —  None. 


Dettails  of  Assets  and  Liabilities 

"Fixed  Capital,  December  31,  ^.OM."— Balance  at  June  .'JO,  192.):  Shop 
tools,  machinery  and  fixtures,  $1,692.72;  organization,  .$25,10.5.27;  miscel- 
laneous office  furniture,  .$263.90;  total,  .$27,061.89.  The  only  credit  during 
the  year  was  $26,.374,  on  account  of  retirement  of  si.x  chassis. 


Fixed  Capital  Installed  sin-re  December  31,  1908. 


132nd  Street. 
102nd  Street. 

Street   

Street   


TITLE   OF  ACCOUNT 

Patent  rights 
Land  —  garage 
Land  —  garage 
Garage  —  132nd 
Garage  —  102nd 

Shop  equipment   

Restaurant  equipment   

Conductors'  and  drivers'  room  equipment. 

Motor  coaches   

Office  furniture   

Miscellaneous  equipment   


Retire- 
Additions  ments 
during  year    during  year 
$971  25  $634  72 


74, 867  98 
10,129  68 


834,411  64 

16,259  38 
187, 166  98 


1,452  95 


260,223  97 
577  62 
44, 987  65 


Total  cost 
to  June 
30,  1925 

$3,324  07 
298,919  13 
221, 138  75 
'1.27T755r87 
350, 000  00 
154,422  30 
6,781  33 
1, 805  53 
2,456,542  17 
42,950  49 
276,954  59 


Total    $1,123,806  91     $307,876  91     $5,084,395  23 


Expenditures  for  Principal  Projects. 

Patent  rights  acquired : 

Additional  cost  of  Fielder  Axie  patents....  $166  25 

Application  for  Fielder  Drive   60  00 

Application  for  Forrester  Canopy  Top   490  00 

Monogram  trade  mark  —  Fifth  Avenue....  15  00 

Application    for    Fielder  Chassis   240  00 


$971  25 


Buildings: 

Extensions  to  garage— 132nd  Street   74., 867  98 

Shop  tools,  machinery  and  fixtures: 

1-48"  Drum  Sander    1,800  00 

1-100  lb.  Acetylene  generator  and  regulators.  674  83 

Bins   ".   653  42 

1-25  H.  P.  motor,  Rheo,  cover   526  00 

Enlarging  storeroom    1,303  10 

Miscellaneous  items    5,172  33 

  10,129  68 
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Fifth  Avenue  Coach  Company 

Exj^endititres  for  Principal  Projects — Concluded 

Motor  buses : 
Chassis : 

19  J  type   $.37,854  91 

6  L  type   15,649  18 

54  2L  type   139,729  52 

17  Z  type    59,538  07 

Adjustment  of  cost  of  chassis  reported  in 

prior  year    Cr  I7,10(i  38 

Bodies : 

19  J  type   43,637  44 

7  L   type   20,381  27 

54  2L   type   236,443  78 

17  Z  type   84,052  53 

20  Extra  tops    27,518  50 

Adjustment  of  c-ost  of  bodies  reported  in 

prior  year    76,030  419 

Engines : 

96  R  type    75,657  85 

18  Z  type    32,087  48 

6  Hinckley    2,997  00 

Office  furniture  and  fixtures: 

1  flat  top  desk  72  x  42   708  00 

7  directors  chairs   567  00 

1  12  ft.  x  25  ft.  6-inch  rug,  Scotch  chenille.  525  00 

2  Burroughs  adding  machines   2,500  00 

Office  partitions    1,207  80 

Minor  items    10,751  58 

Miscellaneous  equipment: 

23  chassis  for  snow  plows   89,821  55 

9  center  scraper  plows   5,000  00 

7  sand  truck  chassis,  cabs  and  painting..  ..  29,039  48 
1  Walter  4  W.  Dr.  F.  tractor  truck  with 

equipment    5,925  00 

1  Walter  4  W.  D.  combined  truck  and  snow 

plow    6,625  00 

1   Walter  truck   3,891  98 

3  Walter  snow  plows   17,940  60 

19  Sets  R.  H.  snow  plow  blade  hangers....  948  27 

6  Mod.  D-2  12  ft.  dump  car  bodies   1,834  14 

1  center  scraper  for  snow  plow   600  00 

Cost  of  converting  30  snow  plows   10,204  34 

1  steel  body  for  truck   297  75 

1  truck  hoist   1,058  96 

3  Indian  motorcycles   891  00 

2  service  truck  chassis   7,705  98 

400  conductors  punches   500  00 

2  time  clocks   585  73 

25  coin  boxes   1,936  80 

1010  badges    1,335  40 

500  belts    1 ,025  00 


$235,005  30 


488,064  01 


110,742  33 


16,259  38 


187,166  98 


Total 


$1,123,806  91 
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State  of  New  York,  Transit  Commission 


Fifth  Avenue  Coach  Company 

Fixed  Capital  Retired  durlnq  Ihr  Year 

Acquired  prior  to  December  31,  190S: 

C  eliassis   $2(5,374  00 


Acquired  subsequent  to  DecemlH>r  31,  IflOS: 

43  cliassis    $1 14,(i(;3  04 

r.7  bodies    !)ti,20H  31 

(il  engines    49,292  (12 

3  snow  plows   ll,57(i  2S 

(i  sand  cars   18,271  57 

1  truck    2,183  88 

1  working  car   2,975  92 

1  motorcycle    ;j,SO  00 

8  motors  used  only  on  service  cars   9,000  00 

Patents    634  72 

Miscellaneous  items    1,002  57 

Real  estate,  shop  tools  transferred  to  investments   428  00 


Total    $307,876  91 


8\imnuvry  of  Fixed  Capital  Reliicd  diiriiKj  Die  Year — Distribution 

Fixed  capital 

"Fixed  capital  installed 

Dec.  31,  1908"  since  1908 

Amount  of  recoveries  from  salvage   $6,951  00 

Amount  of  recoveries  from  other  companies   106,090  63 

Amount  charged  to  Accrued  Amortization  of 

Capital                                                                 $26,374  00  117,865  20 

Amount  charged  to  other  reserves   1  ,432  26 

Amount  chai'ged  to  Cor))orate  Surplus  Cr  11,089  03 

Amount  charged  to  investment   428  00 

Amount  charged  to  service  cars   86,799  39 


Total    $26,374  00      $307,876  91 


ifiscellaneovs  Investments^ 

Par  value          Actual          Amount  Income 

of  amovmt         money         at  which  accrued 

NAME  OP  ISSUING  COMPANY  AND  BECURITY       held  at            cost  to           carried  during 

close  of  year      respondent      on  books  year 

U.   S'.   Certificates  of  Indebtedness, 

BVa's,    1924    $687  50 

U.  S.  Treasury  notes,  4%'s,  1925   S  60 

U.  S.  Treasury  notes,  4%'s,  1925   10,093  75 

U.  S.  Treasury  notes,  4i/>'s,  1925   22,209  W 

U.  S.  Treasury  notes,  4%'s,  1925....     $400,000  00     $398,765  63     $398,765  63  17,500  00 

U.  S.  Treasury  notes,  4%'s,  1925....      150.000  00      151,359  38      151,359  38  1,210  95 

U.  S.  Treasury  notes,  4%'s,  1926....      160,000  00      160,468  75      160,468  75  7,600  00 

U.  S.  Treasury  notes,  4V,'s,  1926....      342,000  00      338,580  00      338,580  00  14,535  00 

TJ.  S.  Treasury  notes,  4%'s,  1927....      361,000  00      362,453  13      362,453  13  17,147  50 

U.  S.  Treasury  notes,  4%'s,  1927....      135,000  00      137,826  57      137,826  57  458  87 

U.  S.  Treasury  notes,  41/2's,  1927....      100,000  00      101,875  00      101,875  00  4,500  00 

U.  S.  Treasury  notes,  41/2's,  19^7....      100,000  00      102,218  75      102,218  75  138  32 

'All  held  free  except  $30,000,  par  value,  CMty  of  New  York  bonds,  of  which  $10,000 

are  deposited  with  the  Comptroller,  City  of  New  York,  as  security  in  connection 
with  the  temporary  permits  granted  to  operate  onmihuses  in  certain  streets,  and 
$20,000,  with  State  Industrial  Commission  as  security  for  the  company  carrying  its 
own  Workmen's  Compensation  Insurance. 
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Fifth  Avenue  Coach  Company 

Miscellaneous  Investments — Concluded 

Par  value  Actual  Amount 

of  amount  money  at  which 

NAME  OF  ISSUING  COMPANY  AND  SECURITY  held  at  cost  to  Carried 

close  of  year  respondent  on  books 

Dominion  of  Canada  notes,  4-s,  1925.  $200,000  00  $200,12.5  00     $200,125  00 

Dominion  of  Canada  notes,  4's,  1925.  50,000  00  50,046  88  50,046  88 

Aluminum  Corp.   bonds,  7's,  1925....  15,000  00  15,229  69  15,229  69 

Aluminum  Corp.  bonds,  7's,  1925....  25,000  00  25,382  81  25,382  81 

Aluminum  Corp.  bonds,  7's,  1925....  10,000  00  10,153  13  10,153  13 
State     of    South    Carolina  bonds, 

3%'S,    1926    50.000  00  49,998  73  49,998  73 

Pacific  Fruit  Express  Co.  equipment 

bonds,    7's,    1926   7,000  00  7,214  31  7,214  31 

N.  T.  Central  R.  R.  Co.  equipment 

bonds,    7's,    1926   6,000  00  6,171  75  6,171  75 

N.  Y.  Central  R.  R.  Co.  equipment 

bonds,    5's,    1926   7,000  00  7,055  36  7,055  36 

N.  Y.  Central  R.  R.  Co.  equipment 

bonds,    5's.    1927   40,000  00  40,504  00  40,  .504  00 

Maryland  Oil  Co.  2-year  notes,  5's, 

1926    100,000  00  99.812  50  99,812.50 

Mobile  &  Ohio  R.  R.  Co.  equipment 

bonds,    5's,    1927   10,000  00  10,102  73  10,102  73 

Fisher  Body  Co.  bonds,  5's,  1927...  65,000  00  65,365  63  65,365  63 
Columbia  G.  &  E.  1st  mtge.  bonds, 

5's,   1927    21,000  00  21,118  13  21,118  13 

Columbia  G.  &  E.  1st  mtge.  bonds, 

5's,    1927    27, 000  00  27, 151  88  27, 151  88 

Columbia  G.  &  E.  1st  mtge.  bonds, 

5's,   1927    27,000  00  27,15188  27,15188 

Columbia  G.  &  E.  notes,  5's  1927....  5,000  00  5,043  13  5,043  13 
Atlantic   Refining  Co.   bonds,  414's 

1927    25,000  00  25.023  44  25,023  44 

City  of  N.  Y.  bonds.  4%'s,  1928   50,000  00  50,926  06  50,926  06 

Amer.  Tel.  &  Tel.  bonds,  4's  1929....  50,000  00  48,887  50  48,887  50 

Amer.  Tel.  &  Tel.  bonds,  4's,  1929....  50,000  00  49,000  00  49,000  00 

.^mer.  Tel.  &  Tel.  bonds,  4's  1929....  100,000  00  98,187  51  98,187  51 
City  of  N.  Y.  Rapid  Transit  bonds, 

4%'s,    19G2  '    20,000  00  17,400  00  17,400  00 

City  of  N.  Y.  Water  Supply  bonds 

4%'s,   1957^    10,000  00  10.175  00  10,175  00 

Real  estate : 
Land  and  building  641-5  West  130th 

Street,  New  York   City   115,626  58  115,626  58 

Total    $2,718,000  00  $2,836,400  84  $2,836,400  84 


Income 
accrued 
during 
year 

$2,088  90 
366  67 
195  42 
311  10 
122  49 

306  25 

127  93 

109  47 

92  09 

150  00 

1,319  15 

130  56 
857  64 

790  42 

1,008  75 

978  75 
65  84 

84  37 
1.871  18 
1,761  10 
1,816  66 
3.066  01 

850  00 

450  00 


$115,010  91 


Bills  and  Accounts  Receivable. — New  York  Transportation  Co.,  .$442,624.57; 
amount  due  from  sundry  persons  and  companies.  $15,933.83;  total,  $458,558.40. 

Materials  and  Supplies. — Motor  bus  parts  and  frarage  supplies,  $900,734.46; 
uniforms,  $19,18(5.20;  lighting  batteries,  $7,927.16;  total,  $927,847.82. 

Prepaijments. — Taxes.  $38,383.30;  insurance,  $19,997.17;  rents,  $1,583.34; 
rental  of  fare  registers,  $9,047.50;  rental  of  fire  alarm  system,  $1,107.00; 
fees  for  storage  of  combustibules,  $1,907.50;  payments  to  drivers  while  under- 
going instruction  in  shops,  to  be  cancelled  if  they  remain  in  service,  $7,023.48 ; 
commission  on  advertising  contracts,  $8,203.14;  total,  $87,252.49. 

Suspense. — Expenditures  made  in  connection  with  pending  applications  for 
patents,  $1,503.28;  expenditures  made  in  connection  with  pending  applications 
for  additional  franchises,  $158,753.73;  total,  $160,257.01. 

Securities. — Capital  stock  authorized  and  issued,  $50,000.00. 

Bills  and  Accounts  Owing  to  Associated  Companies. — New  York  Transporta- 
tion Co.,  for  material  returned  during  the  months  of  April,  May  and  June, 
1925,  $10,199.16;  for  miscellaneous  expenses  during  the  mouths  of  April  and 
Mav,  1925,  $135.86;  for  overcharge  during  the  month  of  May,  1925,  $50; 
total,  $10,385.02. 
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Fifth  Avenue  Coach  Company 
JReserves 


Balance 

TITLE  OF  BE6ERVE  JuHC  30,  1924 

Reserves  deductible  from  fixed  oapital  : 
Accrued  amortization  of  capital. .  $1,091,902  55 
Shop    tools,    machinery    and  fix- 
tures   93,799  48 

Buildings    132,524  16 

Injury   and  damage  claims   263,224  06 

Depreciation    of    uniforms   13,547  89 

Workmen's    Compensation    52,645  33 

Inventory   adjustments,   etc   10,000  00 

Contingencies   


Credits 


Balance 
Debits    June  30,  1925 


$.529,573  61  $144,239  26  $1,477,236  90 

19,440  90  1,432  26  111,808  12 

30,055  .56    162,579  72 

'  157,713  78  132,914  66  288,023  18 

9,519  07  14,235  75  8,831  21 

2  19,023  91  11,107  56  60,561  68 

12.000  00    22,000  00 

30,000  00    30,000  00 


INCOME  STATEMENT 

Net  amount  Increase  or 

Operating  revenue:                                                 for  year  (D)  decrease 

Passenger  revenue                                            $6,770,051  70  $1,056,402  50 

Chartered  buses                                                       9,890  64  D     1,190  28 

Advertising  privileges                                           152,859  58  8,970  37 

Rent  of  equipment                                                 6,338  83  6,338  83 

Total  operating  revenue                             $6,939,140  75  $1,070,521  42 

Operating  expenses: 

Maintenance                                                    $1,312,178  50  $220,194  87 

Traffic                                                                     4,205  65  D        266  59 

Transportation                                                  3,202,433  68  446,095  78 

General  expenses                                                  417,560  85  42,052  02 

Total  operating  expenses                             $4,936,378  68  $708,076  08 

Taxes  accrued                                                       682,179  46  87,815  00 

Total   revenue  deductions                            $5,618,558  14  $795,891  08 

Operating  income                                                $1,320,582  61  $274,630  34 

Non-operating  income: 

Rent  of  garage  641-5  W.  130th  St.,  $10,001; 
interest  on  investments,  $115,010.91;  inter- 
est on  bank  balances,  $5,795.12;  less  non- 
operating  deductions,  $3,550.06  (insurance 
and     depreciation,     $1,330.79;  taxes, 

$2,219.27)                                                          127,256  97  6,201  75 

Gross  income  applicable  to  corporate  and  leased 

properties                                                        $1,447,839  58  $280,832  09 

Deductions  from  gross  income   D        137  69 

Net   corporate   income                                       $1,447,839  58  $280,969  78 


Corporate  Surplus 

Credit  balance  at  beginning  of  year   $6,608,002  55 

Net  corporate  income  for  year   1,447,839  58 

Other  additions  to  surplus: 

Balance  of  reserve  for  doubtful  accounts  reversed,  $6,429.83; 
sale  of  4  old  coaches  (sale  price  $18,000 — unamortized, 
$304.45)  $17,695.55;  estimated  value  of  salvaged  material 
(contra  material  and  supplies),  .$492.93   24,618  31 


Total  credits    $8,080,460  44 


>  At  the  rate  of  1.25  cents  per  bus  mile. 
'One-half  of  one  per  cent  of  the  total  pay  roll. 
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Corporate  Surplus — tOiicluded 

Dividends  payable  July  1,  1924  (640  per  cent)  $320,000  00 
Dividends  payable  July  1,  1925  (640  per  cent)        320,000  00 

Bad  debts  written  off"   438  21 

Other  deductions  from  surplus: 

Operating  expense,  additional  charge  for 
uniforms  purchased  prior  to  Jun.  30,  1924, 
$606 ;  unclaimed  wages  paid  applicable  to 
1922,  §19.66;  operating  expenses,  reversal 
of  charge  for  10  engines  reported  scrapped 
during  year  6/30/24  as  engines  were  re- 
turned to  service,  S3, 000 :  loss  on  securi- 
ties, .S79fi.89;  patent  expired  Jun.  30,  1922, 
$634.72;  legal  expenses  incurred  prior  to 
Jun.  30.  1924,  in  connection  with  patent 
applications,  etc..  formerly  charged  to 
suspense,  $1,671.83;  unamortized  portion 
of  equipment  retired,  $5,371.20   12,100  30 

Total  debits    652,538  51 


Credit  balance,  June  30,  1925   $7,427,921  93 


Operating  Expenses 


Maintenance  of  plant  and  equipment   $1 ,312 , IIS  50 

Superintendence    152,980  60 

Repairs  of  buildings  and  fixtures   41,225  13 

Repairs  of  shop  tools  and  machinery   649  03 

Shop  expenses   ".   34,267  37 

Repairs  of  omnibus  bodies — material   37,743  32 

Repairs  of  omnibus  bodies — labor   117,805  86 

Repairs  of  omnibus  chassis — material   118,529  16 

Repairs  of  omnibus  chassis — labor   203,078  00 

Depreciation  of  tires   69,336  40 

Repairs  of  service  cars   8,446  70 

Depreciation  of  equipment   487,043  74 

Depreciation  of  shop  tools  and  machinery   11,941  15 

Depreciation  of  buildings   29,132  04 

Traffic    (advertising)    4,205  65 

Transportation    3, 202,. ',33  68 

Superintendence    232,636  41 

Fuel    295,682  57 

Lubricants    29,484  24 

Drivers    1,263,416  57 

Conductors    1,082,650  51 

Miscellaneous  stage  service  employees   7,741  24 

Lighting  buses    18,570  10 

Miscellaneous  stage  service  expenses   77,733  35 

Washers  and  cleaners     95,496  44 

Other  garage  employees   51,831  27 

Cleaning  material    8,474  32 

Other  garage  expenses   19,261  51 

Other  transportation  expenses   19,455  15 

General  expenses   417,560  S5 

Salaries  and  expenses — general  officers   57,963  42 

Salaries  and  expenses — general  office  clerks   49,797  07 

General  office  supplies  and  expenses   6,716  59 

General  law  expenses   4,714  15 
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Fifth  Avenue  Coach  Company 
Operating  Expenses — Concluded 


Insurance    .$29,. ')();)  :JG 

Miscellaneous  gcnci  iil  expenses   50  ,'MO  87 

Accidents  and  dcaniacfes   l.'?2,914  66 

Claim  department  expenses   .31  ,.567  33 

Medical  expenses    2,850  00 

Injuries  and  damages  carried  to  reserve   24,799  12 

Law  expenses  in  connection  with  damages: 

Salaries  and  expenses  of  attorneys   26,1.59  83 

Court  costs  and  expenses   3,891  56 

General  statitmery  and  printing   5,625  10 

Undistributed  adjustment  lialance   Cr    9,362  21 


Total  operating  expenses   $4,936,378  68 


Depreciation  or  Amortization. — Under  the  date  of  July  11,  1923,  a  new 
rule  of  depreciation  was  filed  with  the  Commission  to  take  effect  as  of  July 
1,  1922.  The  rule  provides  for  a  charge  to  operating  expenses  and  a  credit  to 
the  reserve,  Accrued  amortization  of  capital,  of  10.40  cents  ])er  bus  mile  oper- 
ated, which  amortization  is  estimated  to  be  sufficient  and  necessary  to  cover 
such  wear  and  tear  and  obsolescence  and  inadequacy  as  may  occur  on  all 
equipment.  The  reserve  for  depreciation  of  shop  toids,  machinery  and  fixtures 
is  being  accumulated  at  the  rate  of  10  per  cent  |icr  annum.  The  reserve  for 
depreciation  of  buildings  is  lieing  accumulated  at  the  rate  of  two  per  cent  per 
annum. 

Taxes 

Amount         Charged        Ainouiit        Due  and 
CLASS  OF  TAX  of  levy        to  income  paid  vmpaid 

tap?overnentB'on  iand:::;;;;::::.:;:.}  5«.i"oo  $.^8,94237  $41.15700  

Personal    property    10,720  00  9,455  00  10,720  00   

Local,  5%    of   passenger  earnings..  313,28.3  31)  ma  •)9i;  ■!K7 

Local,    advertising    earnings   12,084  32  }  ■i51,3<!9  39  3^5,367  bd   

Local,  bus  licenses,  $20    per  l)us....  8,260  00  7.715  56  8,260  00   

State  franchise,  gross  earnings   30,i')42  89  35,919  15  30,542  89   

State  franchise,  capital  stocl<   8,000  00  8,000  01  8,000  00   

State    motor    vehicles    licenses   8,109  25  7.425  98  8,109  25   

Federal   income    168,455  24  203,038  93  166,836  56   

Federal,    capital   stock   8,000  00  10,229  00  10,229  00   

Federal  license  tax  on  auto   .  10,124  07  2,944  07   

Federal   excise  tax   2,002  08J  '  ' 


Keal      estate      tax,  nonoppratin;; 
revenue   


$611,556  08 

$682, 179  46 

(') 

2,219  27 

(')   

$611. 556  08 

$684,398  73 

$612, 166  40   

Description  of  Slreels  Traversed 

Length 
of  route 

ROUTE  Termini  between  which  route  named  extends  (miles)' 

Fifth  Avenue,  WasliinKtou  Siiiiaie 

and  South  Fifth  Avenue   Kast  98th  Street  and  Bleecker  Street...  4.34 

Fifth   Avenue,    East   120th  Street. 

Mt.     Morris    Park    West,  124th 

Street  and  Fifth  Avenue   Fast  89tli   Street  and  135th   Street   2.48 

West  110th  Street   Fifth  Avenue  and  Riverside  Drive   1.11 

Seventh  Avenue,  West  1.53rd  Street 

and  McComhs  Dnm  Road   llOtli  Street  and  155th  Street   2.38 

St.  Nicholas  PI.,  St.  Nicliolas  Ave. 

and  Manhattan  Avenue   155th  Street  and  110th  Street   2.22 


'  Included  above  in  I^and  and  Improvements  on  land. 

-These  figures  exclude  dui)li(  ations  of  i)arts  of  streets  traversed.  The  aggregate 
is  31.67. 
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Description  of  Htreets  Traversed — Concluded 

Length 
of  route 

ROUTE  Termini  between  which  route  named  extends  (miles) ' 

West  155th  Street   St.  Nicholas  Place  and  MeCombs  Dam 

Road    0.33 

West  57th  Street   5th   Avenue   and    Broadway   0.46 

Broadway    West  57th  Street  and  72nd  Stre<!t   0.87 

West  72nJ  Street   Broadway  and  Riverside  Drive   0.23 

West  72n(l  Street   Broadway  and  Central  Paris  West   0.35 

East  72nd   Street   Fifth  Avenue  and  1st  .\venue   0.65 

Riverside  Drive    West  72nd  Street  and  135th  Street   3.20 

West  135th  Street   Riverside  Drive  and  Broadway   0.18 

West  32nd  Street   Fifth  Avenue  and  Seventh  Avenue   0.40 

Broadway    135th  Street  and  St.  Nicliolas  Avenue..  1.53 

St.  Nicholas  Avenue   148th  Street  and  168th  Street   1.08 

Amsterdam  Avenue    167th  Street  and  IBSth  Street   0.05 

Bdgecomb  Road    155th  Street  and  167th  Street   0.57 

Audubon  Avenue    St.  Nicholas  Avenue  and  168th  Street..  0.133 

168  Street    St,    Nicholas    Avenue    and  Amsterdam 

Avenue    0.057 

St.  Nicholas  Avenue   168th  Street  and  193rd  Street   1.30 

31st  Street    Fifth  Avenue  and  Eishth  Avenue   0.534 

8th  Avenue    31st  Street  and  33rd  Street   0.097 

33rd    Street    Eighth  Avenue  and  Seventh  Avenue   0.17 

Seventh  Avenue    33rd  Street  and  32nd  Street   0.049 

East  9th  Street   5th  Avenue  and  4th  Avenue   0.30 

4th  Avenue    9th  Street  and  Astor  Place   0.09 

Concourse-Mott  Haven   Mosholu    Pkway    &    Grand  Concourse 

and  Mott  Avenue  and  138th  Street   5.20 

Concourse-Hub    Mosholu     P'kway   &  Grand  Concourse 

and  150th  St.  and  Jlelrose  Avenue   1.31 

Buses 

Aggreg.-vte 

Installed         Retired      Number  at  seating 
TYPE  during  year  during  year  June  30,  1925  capacity 

Double-deck    78  38  392  21,384 

Single-deck    19  19  ^  15  356 

Total    97  57  407  21.740 


Miscellaneous. — Number  of  garages,  2;  office  building,  1;  number  of  transfer 
Boints  with  own  cars-  15. 


'  These  figures  exclude  duplications  of  parts  of  streets  traver.sed.  The  aggregate 
is  31.67. 

'  Consists  of  14  buses  and  one  e.xtra  hux  body. 
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Fifth  Avenue  Coacll  Company 
Intermediate  I'milcs  nnil  K.rlcn^ioiis  lo  Itci/uhir  Ifoulcs 
Route  .Yo.  / 

Fifth  Avenue  from  125th  Street  to  124tli  Street  to  Mt.  Morris  Park  West 
to  120th  Street  to  Fiftli  Avenue  to  W'ashiiiutoii  Square. 
Fifth  Avenue  from  110th  Street  to  2otli  Stieet. 

Fifth  Avenue  from  110th  Street,  102n(l  ami  !)(;th  Streets  to  Washington 
Square. 

Route  yo.  2 

Broadway  from  168th  Street  to  167th  Street  to  Edgecomb  Road  to  155th 
Street  Viaduct  to  MacCombs  Place  to  153r(l  Street  to  Seventh  Avenue  to 
110th  Street  to  Fifth  Avenue  to  Washington  Square. 

Seventh  Avenue  from  145th  Street  to  110th  Street  to  Fifth  Avenue  to  W  ash- 
ington Square. 

Seventh  Avenue  from  116th  Street  to  llOtli  Street  to  Fifth  Avenue  to  W  asli- 
ington  Square. 

35th  Street  and  Fifth  Avenue  to  llOth  Street  to  Seventh  Avenue  to 
125th  Street. 

Seventh  Avenue  from  135th  Street  to  110th  Street  to  Fiftli  Avenue  to  25th 
Street. 

Route  No.  3 

Broadway  from  168th  Street  to  167th  Street  to  St.  Nicholas  Avenue  to 
Manhattan  Avenue  to  110th  Street  to  Fifth  Avenue  to  25th  Street. 

Also  from  the  following  points — •161st  Street,  155tli  Street,  145th  Street, 
135th  Street  and  St.  Nicholas  Avenue,  and  110th  Street  and  Manhattan 
Avenue;  to  25th  Street  or  Washington  Square. 

St.  Nicholas  Place  from  155th  Street  to  St.  Nicholas  Avenue  to  Manhattan 
Avenue  to  110th  Street  to  Fifth  Avenue  to  25th  Street. 

36th  Street,  43rd  Street,  47th  Street,  53rd  Street  and  57th  Street  to  Fifth 
Avenue  to  110th  Street  to  Manhattan  Avenue  to  St.  Nicholas  Avenue  to 
168th  Street  and  181st  Street. 

Route  No.  Jf 

Broadway  from  157th  Street  to  135th  Street  to  Riverside  Drive  to  110th 
Street  to  Fifth  Avenue  to  Pennsylvania  Station  (via  31st  Street)  25tli  Street 
and  Washington  Square. 

Broadway  from  145th  Street  to  135th  Street  to  Riverside  Drive  to  110th 
Street  to  Fifth  Avenue  to  9th  Street  to  Astor  Place. 

Broadway  from  I35th  Street  to  Riverside  Drive  to  110th  Street  to  Fifth 
Avenue  to  Pennsylvania  Station  (via  31st  Street)  25th  Street  and  Wash- 
ington Square. 

Riverside  Drive  from  127tli  Street  to  110th  Street  to  Fifth  Avenue  to  25th 
Street,  Washington  Square  and  Astor  Place  (via  9th  Street). 

37th  Street  and  Fifth  Avenue  to  110th  Street  to  Riverside  Drive  to  135th 
Street  to  Broadway  to  168th  Street. 

110th  Street  from  Broadway  to  Fifth  Avenue  to  Washington  Square. 

Route  No.  5 

Broadway  from  168th  Street  to  135th  Street  to  Riverside  Drive  to  72nd 
Street  to  Broadway  to  57th  Street  to  Fifth  Avenue  to  25th  Street  and  (via 
9th  Street)  to  Astor  Place. 

Broadway  from  157th  Street  to  135th  Street  to  Riverside  Drive  to  72nd 
Street  to  Broadway  to  57th  Street  to  Fifth  Avenue  to  Pennsylvania  Station 
(via  3l9t  Street)  to  25th  Street,  Washington  Square  and  to  Astor  Place 
(via  9th  Street). 

145th  Street  from  Broadway  to  135th  Street  to  Riverside  Drive  to  72nd 
Street  to  Broadway  to  57th  Street  to  Fifth  Avenue  to  25th  Street  or  Wash- 
ington Square. 
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135th  Street  from  Broadway  to  Riverside  Drive  to  72nd  Street  to  Broad- 
way to  o7th  Street  to  Fifth  Avenue  to  Washington  Square. 

135th  Street  from  Broadway  to  Riverside  Drive  to  72nd  Street  to  Broadway 
to  57th  Street  to  Fifth  Avenue  to  31st  Street  to  8th  Avenue  (Pennsylvania 
Station ) . 

Riverside  Drive  from  127th  Street  to  72nd  Street  to  Broadway  to  57th 
Street  to  Fifth  Avenue  to  25th  Street  or  Washington  Square. 

Riverside  Drive  from  113th  Street  to  72nd  Street  to  Broadway  to  57th 
Street  to  Fifth  Avenue  to  25th  Street  or  Washington  Square. 

Riverside  Drive  from  96th  Street  to  72nd  Street  to  Broadway  to  57th 
Street  to  Fifth  Avenue  to  Washington  Square. 

Broadway  from  72nd  Street  to  57th  Street  to  Fifth  Avenue  to  Washington 
Square. 

Riverside  Drive  from  120th  Street  to  72nd  Street  to  Broadway  to  57th 
Street  to  Washington  Square. 

72nd  Street  and  West  End  Avenue  to  Broadway  to  57th  Street  to  Fifth 
Avenue  to  Washington  Square. 

41st  Street,  43rd  Street,  47th  Street  and  53rd  Street  to  Fifth  Avenue 
to  57th  Street  to  Broadway  to  72nd  Street  to  Riverside  Drive  to  135th 
Street  to  Broadway  to  168th  Street. 

57th  Street  and  Fifth  Avenue  to  Broadway  (Columbus  Circle)  Broadway 
to  72nd  Street  to  Riverside  Drive  to  135th  Street  to  Broadway  to  181st  Street. 

59th  Street  and  Broadway  (Columbus  Circle),  Broadway  to  72nd  Street  to 
Riverside  Drive  to  135th  Street  to  Broadway  to  181st  Street. 

Special  or  Chartered  Buses. —  Number  of  trips  made  during  the  year, 
1,117;  Earnings,  $9,890.64;  per  bus  mile,  .$0.77;  per  bus  hour,  $3.13. 

Accidents. — -Number  of  accidents  during  the  year,  1,688;  killed,  6  (em- 
ployee, 1,  others,  5);  injured,  1,682  (1,327  passengers;  242  employees;  113 
others),  including  minor  injuries  to  1,324  passengers,  241  employees  and 
112  others. 

Judgments. —  Unpaid  at  beginning  of  year,  1,  amount,  $5,134.25;  rendered 
during  year,  7,  amount,  $2,654.60;  total  8,  amount  $7,788.85,  all  of  which 
were  settled  for  $5,722.20. 

Action  for  Damages 

NUMBER    OF  SUTTS 


rrEM 

Pending  at  beginning  of  year  

Brought  during  year  

Settled   before  trial   by   payment  to 

claimant   

Judgment  rendered   

Case  dismissed   

Claim  outlawed   

Otherwise  disposed  of   

Total  disposed  of  during  year. 

Pending  at  close  of  year  

Distribution  of  pending  suits  accord- 
ing to  year  in  which  accident 
occurred  : 

Fiscal  year  ending  June  30  1925  

Fiscal  year  ending  June  30,  1924  

Fiscal  year  ending  June  30,  1923  

IMscal  year  ending  June  30,  1922  

Fiscal  year  ending  June  30,  1921  

Fiscal  year  ending  June  30,  1920  

Prior  years   


In 

In  City  and 

In 

Municipal 

County 

Supreme 

Courts 

Courts 

Court 

Total 

98 

44 

'  163 

305 

264 

53 

124 

441 

102 

26 

54 

182 

6 

1 

7 

36 

2 

38 

1 

40 

1 

20 

61 

1S4 

29 

76 

289 

178 

68 

>211 

457 

131 

45 

85 

261 

30 

9 

72 

111 

7 

9 

»32 

48 

4 

2 

9 

15 

6 

1 

3 

10 

1 

1 

2 

1 

9 

10 

"  Includes  1  action  in  Federal  Court. 

19 
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Fifth  Avenue  Coach  Company 


Settlements 


HALF-YEARLY 
PERIOD  IN  WHICH 
ACCIDENT  OCCURRED 

claimb  settled 
(release 

BEFORE  suit) 

SUITS 
COMPROMISED 

JUDGMENTS 
PAID 

TOTAL 
SETTLEMENTS 

No. 

Amount 

No. 

Amount 

No. 

Amount 

No. 

Amount 

July-Dec,  1924  

Jan.-June,  1924  

342 
354 
87 
4 
4 

817,563  47 
30,093  54 
10,057  95 
650  00 
4.122  00 

20 
75 
30 
17 
18 
7 
10 
1 
1 
3 

$2,302  50 
15,325  00 
4,328  00 
12,937  50 
11,257  50 
3,375  00 
2,715  00 
1,000  00 
1,165  00 
10,300  00 

2 
2 

$838  70 
183  50 

364 
431 
117 
23 
23 
7 
11 
1 
1 
3 

$20,704  67 
45,602  04 
14,385  95 
14,837  50 
15,579  50 
3,375  00 
5,965  00 
1,000  00 
1 , 165  00 
10,300  00 

July-Dec,  1923  

Jan.-June,  1923  

July-Dec,  1922  

2 
1 

1,250  00 
200  00 

Jan.-June,  1922  

July-Dec,  1921  

1 

3,250  00 

Totals  

791 

$62,486  96 

182 

$64,705  50 

8 

$5,722  20 

981 

$132.914  66 

Employees  and  Wages 


OCCUPATION 

Average 
number 

Total 
time  worked 
and  unit 

Total 
compensa- 
tion 

Average 
compensa- 
tion 

General  oMce  staff: 

9 

102  months 

$102,478  64 

$1,004  69 

3 

59  months 

33,610  63 

569  67 

2 

20  months 

2,810  00 

140  50 

Clerks  and  bookkeepers,  men  

112 

5 , 505  weeks 

195,552  11 

35  52 

1 

41  weeks 

1,650  00 

40  24 

Stenographers,  typists,  women  

15 

747  weeks 

25,289  53 

33  85 

20 

1,020  weeks 

25,331  56 

24  83 

Transportation: 

18 

6,731  days 

54,149  41 

8  04 

27 

9,531  days 

79,518  41 

8  34 

3 

36  months 

12,686  28 

352  40 

5 

1,953  days 

13,136  40 

6  73 

542 

1,662.343  hours 

1,105,458  41 

66i 

Drivers  

539 

1 ,702,848  hours 

1,283,378  91 

75J 

Tallymen  

2 

7,431  hours 

5.175  58 

69i 

Tailors  

3 

144  weeks 

4,435  90 

30  80 

Car  houses  and  shops: 

Car  cleaners  

67 

212,212  hours 

108,054  94 

50 

Car  oilers  

8 

27 , 148  hours 

14,712  58 

54 

22 

70,352  hours 

36,958  40 

53 

122 

278,088  hours 

220.076  91 

79 

Carpenters'  helpers  

8 

20 , 002  hours 

9.777  17 

49 

Blacksmiths  

2 

4,604  hours 

3.459  21 

75 

144 

385,832  hours 

282,916  39 

73 

37 

96,312  hours 

53,448  09 

65 

14 

39,953  hours 

25,371  73 

64 

Tinners  

IS 

34,825  hours 

23,327  04 

67 

49 

110,943  hours 

82,065  82 

74 

Total  compensation  

$3,804,830  05 

Distribution  of  Total  Compensation. — Maintenance  of  equipment  and  plant, 
$551,867.61;  operation  of  buses,  .$2,762,158.41;  injury  to  persons  and  property, 
$1,000.00;  other  general  expenses,  $197,496.12;  manufacturing  account, 
$292,307.91;  total,  $3,804,830.05. 
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Fifth  Avenue  Coach  Company — Concluded 

Appointments,  Length  of  Service  and  Hourly  Rates  of  Wages  of  Drivers  and 

Conductors. 

DRIVERS  CONDDCTOBS 

Hourly 
rate 
Number  (cents) 

585   . 

102   

622 
235 
47 
47 
29 
30 
51 
183 


PERIOD  OF  SERVICE 

Appointments  during  year  

Whereof  left  service  before  end  of  year. 
Total  number  in  service  at  close  of  year. 

In  first  half-year  of  service  

In  second  half-year  of  service  

In  second  year  of  service  

In  third  year  of  service  

In  fourth  year  of  service  

In  fifth  year  of  service  

In  sixth  vear  of  service  


Hourly 
rate 

Number  (cents) 
230   


30 
625 
125 
68 
80 
61 
36 
51 
204 


69 
70 
73 
74 
75 
75 


62 
62 
63 
66 
67 
68 


Officers. — President  and  General  Manager,  Frederic  T.  Wood;  First  Vice- 
President,  Samuel  E.  Morrow;  Second  Vice-President,  William  W.  Harris; 
Secretary,  John  E.  McCarthy;  Assistant  Secretary,  Robert  Gray;  Treasurer, 
George  L.  Willems;  Assistant  Treasurer,  William  J.  Freemann;  Auditor, 
Henry  D.  Cruger;  General  Attorney,  Henry  J.  Smith;  Claim  Agent,  Joseph 
A.  Clair;  Chief  Engineer,  Reuben  E.  Fielder;  Acting  Purchasing  Agent,  A.  A. 
Brevaire. 

Directors. — Edward  N.  D'Ancona,  James  B.  A.  Fosburgh,  John  D.  Hertz, 
John  C.  Jay,  Albert  D.  Lasker,  Charles  A.  McCulloch,  Stuyvesant  Peabody, 
John  A.  Ritchie,  Charles  H.  Sabin,  Edmond  E.  Wise,  Frederic  T.  Wood. 

Main  Business  Office. — 605  West  132nd  Street,  New  York  City. 

Report  verified  bv  Frederic  T.  Wood,  President  and  General  Manager, 
September  29,  1925.' 

NASSAU  BUS  LINE,  INC. 

Incorporated  December  2,  1920,  under  tlie  transportation  laws  of  the  State 
of  New  York.  Total  number  of  stockliolders  6,  all  residing  in  the  State  of 
New  York.  The  line  e.vtends  from  Lynbrook,  Nassau  County,  to  Far  Rocka- 
way,  Queens  County,  6.2  miles. 

Important  Changes  during  the  Vear. — Purchased  three  buses  for  $18,175. 
Agreement  with  Woodmere  Higli  School,  Woodmere,  L.  I.,  to  carry  children 
to  school,  from  September  to  June,  for  $100.00  per  month. 


BALANCE  SHEET 

Increase  or 

ASSETS  SIDE  Amount  (D)  decrease 

Equipment  and  property  —  less  depreciation..  .$28,937  94  $16,168  55 

Cash    4,464  02  2,748  25 

Accounts   receivable    275  38  63  83 

Deposit,   Township  of  Hempstead   5,000  00   

Deposit,  City  of  New  York   1,000  00   

Franchise  and  organization   26,100  00   


Total    $65,777  34       $18,980  63 


Capital  stock,  common   .$38,000  00 

Capital  stock,  preferred   250  00 

  .$38,2.50  00   

Notes  payable    13,500  00  .$6,200  00 

Accounts  payable    3,446  84  1,505  50 

Surplus  or  (D)  deficit   10,580  50  11,275  13 


Total   $65,777  34       $18,980  63 
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Nassau  Bus  Line,  Inc. 
Property  Account 

Equipment,  balance  at  beginning  of  year   $12,769  39 

Shop  equipment  installed   275  17 

Three  buses  installed   18,175  00 


Totel    $31,219  56 

Shop  equipment  withdrawn  or  retired   406  62 

Three  buses  retired  i   1,875  00 

  2,281  62 


Balance,  June  30,  1925   $28,937  94 


Capital  Stock. — Par  value,  per  share,  $10.  Authorized,  preferred  $50,000, 
common,  $50,000.  Actually  issued:  Preferred,  $250  for  cash;  common, 
$38,000  for  cash. 

Income  Statement 

Revenue  from  transportation   $81,861  46 

Other  operating  revenue   (advertising  cards)   1,000  04 


Total  operating  revenue   $82,861  50 


Operating  expenses : 

Advertising    $343  70 

Accidents    650  DO 

Gasoline    8,710  47 

Oil  and  grease   582  34 

General  expense    2,541  14 

Insurance    1,074  37 

License  fees    398  50 

Legal  expense    1,700  00 

Payroll    26,162  51 

Repairs    3,274  23 

Rent    3,097  00 

Supplies   904  20 

Salaries  (officers)    15,600  00 

Tickets    831  02 

Tires  and  tubes   1,999  22 


Total  operating  expenses  (excl.  deprec. )   $67,808  70 

Depreciation  on  buses   1,075  00 


Total  operating  expenses  (incl.  deprec.)   $09,543  70 

Taxes    2,012  86 

Interest  deductions    373  00 


Total  deductions    $71,929  56 


Operating  income   $10,931  94 

Interest  revenue   :   465  00 


Net  corporate  income   $11,396  94 


•Whereof  $1,675  was  charged  to  Opprating  Expenses  (Deprciiiitlou)  and  In 
Salvage. 
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Nassau  Bus  Line,  Inc. 

Corporate  Surplus 


Deficit  at  beginning  of  year   $694  63 

Deductions : 

Dividendsi  (On  $250  Preferred  Stock)   $45  00 

Adjustment   (1924  fares)   76  81 

  121  81 


Total  debits    $816  44 

Net  corporate  income  for  year   11,396  94 


Credit  balance  June  30,  1925   $10,580  50 


Employees  and  Wages. — Number  of  officers  and  employees  on  last  pay-roll 
of  June:  Officers,  3;  clerks,  3;  starters,  3;  chauffeurs,  16;  mechanics,  3; 
total,  28.  Aggregate  compensation  for  year:  Officers,  $15,600.00;  clerks, 
$2,860.00;  starters  and  chauffeurs,  $17,215.95;  mechanics,  .$6,086.56;  total, 
$41,762.51. 

Traffic  Statistics. — Route  6.2  miles  from  Far  Rockaway  to  Lynbrook. 
Number  of  motor  omnibus  trips  (single)  39,399.  Passenger  revenue, 
$80,067.80.  Passengers  are  carried  at  the  rates  of  5,  10,  15,  20,  and  25  cents, 
the  charge  in  the  New  York  City  zone  being  5  cents. 

Officers. — President,  James  Shevlin;  Treasurer,  Charles  E.  Fiske;  Secretary, 
Mabel  G.  Weidman. 

Directors. — James  Shevlin,  Charles  E.  Fiake,  Mabel  G.  Weidmann. 

Main  Business  Office. — Broadway,  Hewlett,  L.  I. 

Report  verified  by  James  Shevlin,  President,  February  20,  1926. 


"  At  rate  of  9  %  per  annum  for  1924  and  1926. 


CHAPTER  IV 
STEAM  RAILROAD  COMPANIES 

Year  Ended  December  31,  1925 

I.  Summary  of  returns  of  Lessor  Steam  Railroads  in  New  York  City. 
II.  Simimary  of  returns  of  Steam  Railroads  operating  in  New  York  City. 

III.  Details  of  operating  expenses. 

IV.  Freight  carried  by  Staten  Island  Rapid  Transit  Railway  Company. 
V.  Suburban  passenger  traffic  (from  monthly  returns) : 

A.  Long  Island  Railroad. 

B.  Pennsylvania  Terminal  (Seventh  Avenue). 

C.  New  York  Central  Railroad,  including  West  Shore. 

D.  New  York,  New  Haven  &  Hartford  Railroad. 

E.  New  York,  Westchester  &  Boston  Railway. 
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table  i.  summary  of  returns  of  lessor  steam  railroads 


Item 


Milea  of  road  or  first  track  

Income  and  Sobplus 

Non-operating  revenue: 

Income  from  lease  of  road  

Interest  

Gross  income  

Deductions  from  gross  income: 

Interest  

Net  corporate  income  

Accumulated  balance,  December  31,  1924  

Dividends  

Net  adjustments  

Accumulated  balance,  December  31,  1925  

Balance  Sheet 

Assets: 

Investment  in  road  and  equipment  

Accrued  depreciation,  Cr  

Net  investment  

Other  investments  

Current  assets  

Deferred  assets  and  unadjusted  debits  

Total  

Liabilities  and  Capital: 

Capital  stock  

Funded  debt  

Other  permanent  debts  (and  bills)  owing  associated  companies  ' 

Current  Uabilities  

Other  unadjusted  credits  

Total  

Surplus  or  (D)  deficit  


*  Includes  electrical  railroads  operated  as  a  part  of  a  steam  railroad  system,  the  Pennsylvania 
Tunnel  &  Terminal  being  entirely  electrical  and  the  Nassau  Electric  almost  entirely  so. 

2  This  tabulation  excludes  the  figures  of  the  New  York,  Brooklyn  &  Manhattan  Beach  Ry. 
Co.,  which  was  merged  with  the  Long  Island  Railroad  Company  as  of  June  1,  1925.  For  the  "> 
months  ended  May  31,  1925,  the  company  reports  Income  from  lease  of  road,  $49,500;  interest 
revenue,  $1,556.48;  deduction  for  interest  on  funded  debt,  $35,958.34;  net  corporate  incomr, 
$15,098.14;  Accumulated  balance  December  31,  1924,  D  $106,009.14;  dividends,  $13,.541.6(i; 
debit  adjustment,  $254.96;  accumulated  balance,  May  31,  1925,  D  $104,707.62.  The  balance 
sheet  as  of  May  31,  1925  is  as  follows:  Investment  in  road  and  equipment,  $2,849,575.84,  le.-'.'i 
accrued  depreciation,  $14,100.67;  other  investmenes,  $324,714,38;  currnet  assets,  $21,125.00; 
deferred  assets  and  unadjusted  debits,  $324,549.74;  total  assets,  $3,505,864.29;  capital  stork 
$1,000,000;  funded  debt,  $1,726,000;  other  permanent  debt  fo  associated  companies,  $851,4-46.!>  1  : 
current  Uabilities,  $33,125;  total  liabilities  and  capital,  $3,610,571.91;  corporate  deficit,  $104,707.<;-,.'. 

'That  portion  along  Atlantic  Avenue  and  ea.stward  of  Flatbush  Avenue. 

«  Reported  as  controlled  and  leased  by  New  York,  Brooklyn  &  Manhattan  Beach,  which  Com- 
pany was  merged  with  Long  Island  Railroad  as  of  June  1,  1925, 
'  Controlled  by  Pennsylvania  R.  R.  through  stock  ownership. 
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IN  NEW  YORK  CITY  '  FOR  THE  YEAR  ENDED  DECEMBER  31,  ipsS 


LoxG  Isljlnd  Railway  Company, 
Lessee  ' 

Pexxsylvania 
Railroad, 
Lessee 

States  Island 
Rapid  Transit, 
Lessee 

Total' 

Nassau 
Electric" 

Glendale  & 
East  River « 

Pennsylvania 
Tunnel  & 
Terminal  * 

Staten  Island 
Railway  • 

9.61 

0.37 

»  13.68 

»  12.65 

36.31 

« 1*60.000  00) 

$1  00 

$4,411 ,692  02 
'»  28,935  70 



$4,411,693  02 
28.935  70 

  1                 $1  00 

$4,440,627  72 

('=) 

$4,440,628  72 

$3,550,361  38 

$3,550,361  38 

$1  00 

47  00 

'»  $890,266  34 
D4. 462, 078  40 

0-) 

"D  $248,223  79 

$890,267  34 
D  4.710,255  19 

Cr.  '"4,478,852  90 

Cr.  "1,082  43 

Cr.  4,479,935  33 

$48  00 

$907,040  84 

D  u  $247 , 141  36 

$659,947  48 

$169,664  95 

$111,525,669  44 
3,466,362  57 

$3,323,637  41 
157,265  67 

$115,018,971  80 
3.623,628  24 

$169,664  95 

98  00 
7,460  00 

$108,059,306  87 
1,260,491  17 
4,776.123  76 

$3,166,371  74 
1,709  28 

88.946  87 

$111,395,343  56 
1 . 262 . 200  45 
4.776.221  76 
96.406  87 

$177,222  95 

$114,095,921  80 

$3,257,027  89 

$117,530,172  64 

$7,460  00 

76,626  39 
93,088  56 

$25,000,000  00 

84,614,516  08 
3,550,361  38 
24.003  50 

$1,050,000  00 
511,000  00 
126,472  50 
1,816,696  75 

$26,057,460  00 
511.000  00 
84,817,614  97 
5,460,146  69 
24,003  50 

$177,174  95 

$113,188,880  96 

$3,504,169  25 

$116,870,225  16 

  $48  00 

$907,040  84 

D  $247,141  36 

$659,947  48 

*  Controlled  by  Baltimore  &  Ohio  R.  R.  through  stock  ownership. 

^  Includes  obUgations  for  construction  advances  and  matured  funded  debt  owing  to  system 
companies. 

'The  Nassau  Electric  is  an  operating  street  railway  in  whose  income  statement,  Table  XV  A,  Chap. 
II,  Part  II,  the  S60.000  is  included;  hence  the  item  is  bracketed  here  and  not  included  in  the  total. 
'  Includes  7.73  miles  outside  New  York  City. 

^°  Prior  to  March  1,  1925  there  was  no  separpte  income  account  for  lessor,  receipts  and  disburse- 
ments being  included  with  those  of  the  lessee.  In  accordance  with  a  new  operating  agreement 
effective  March  1,  1925,  these  figures  represent  results  of  operation  for  10  months  ended  December 
31.  1925. 

"  Included  in  mileage  of  Staten  Island  Rapid  Transit  in  Table  II,  A. 

1-  There  is  no  separate  income  account  for  lessor,  receipts  and  disbursements  of  all  kinds  being 
included  with  those  of  the  lessee. 

"  Includes  additions  to  property  through  income  and  surplus,  as  follows:  Accumulated  balance. 
December  31,  1924,  $6,381.18;  net  adjustments,  Cr.  $1,969.71;  accumulated  balance,  December 
31,  1925,  $8,350.89. 
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TABLE  II.    SUMMARY  OF  RETURNS  OF  STEAM  RAILROADS  OPERATING 

(A)    Physical  and 


Item 


Track  Mileaqe,  December  lilsT 

Miles  of  line:  

Miles  of  running  track  

Miles  of  all  track  

Increase  over  1924  


Equipment,  Decb:mbi!:r  :ilsr 

Passenger  cars  

Company  -  service  cars  

Locomotives  

Steamboats  and  tugboats  

Marges,  car  floats  and  canal  boats  


Car  Movement  (Miles) 

Passenger  

Other  passenger  -  train  cars  

Freight  (including  caboose)  

Company  service  

Locomotive  


Passenger  and  Freight  Movement 

Number  of  revenue  passengers  

Increase  over  1924  

Passenger  mileage  

Tons  of  revenue  freight  

Ton-miles  of  revenue  freight  

Number  of  cars  handled  (loaded  and  empty)  


Total  persons  killed . 

Passengers  

Employees  

Others  


Accidents 


Total  persons  injured. 

Passengers  

Employees  

Others  


Employees  and  Wages 

Number  of  officers  and  employees  2  

Total  compensation  


New  York 
Connecting 
Railroad 


>  20  . 00 
=  48.46 
'  64.63 


'  117,762 
8,208,440 
12,774 
249.779 


r> .  69.5 , 468 
110,716,966 
N.  R. 


Staten  Island 
Rapid  Transit 
Railroad  ' 


s  51 

$76,805  01 


1,785 
$.■3,067,923  00 


'  Includes  the  figures  of  the  lessor,  Staten  Island  Railway. 
2  Average  for  year. 

'  Of  which  only  the  following  is  owned:  line,  8.97  miles,  running  track,  25,40  and  all  track,  26.30. 

*  Consists  of  5  leased  and  3  rented  on  daily  basis. 

*  American  Railway  Express 

Excludes  train  and  engine  service  employees,  carried  on  payrolls  of  N.  Y.,  New  Haven  & 
Hartford  R.  R.  Co.;  also  excludes  general  officers  carried  on  payrolls  of  N.  Y.,  New  Haven  & 
Hartford  and  Pennsylvania  R.  R.  companies. 
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in  new  york  city  for  the  year  ended  december  31,  192s 


operating  statistics 


Brooklyn 
Eastern 
District 

Terminal 

Xew  York 

Dock 
Railway 

Jay  Street 
Connecting 
Railroad 

Degnon 
Terminal 
Railroad 

Total 

>»  9.26 
0.02 

1.36 
2.. 35 
10.36 
0.03 

0.64 
0.64 
0.64 

0.46 
1.01 
1.94 
0.09 

46.50 
99.80 
197.49 
0.57 

114 
16 
54 
7 
20 

4 

i»  10 
10  3 
10  14 

6 
1 

6 

3 

i 

2,821,832 
124,369 
9,710,436 

N.  R. 
N.  R. 

— .  

85,110 

4,357 

N.  R. 

12,443,909 
615,595 
66,574,913 

N  R. 
N  R. 

78,494 

N.  R. 
N.  R. 

38,404 

N.  R. 
N.  R. 

32,606 

N.  R. 
N.  R. 

21,891 

16 

J 

3 
11 

o7 

39 

9 

10 

156 
17 

113 
26 

56 
1 

35 
4 

9 

10 

284 

497,573  00 

124 

8192,824  78 

26 

$46,661  78 

21 

$33,375  97 

2,291 
$3,915,163  54 

'  Of  this  mileage,  0.08  is  in  New  Jersey. 

•  Of  which  80  are  leased. 

•  Of  which  6  are  leased. 

Leased. 

'1  Figures  here  tabulated  are  obtained  from  reports  filed  with  the  Accident  Bureau  of  this  Com- 
mission at  the  time  of  the  accident. 

Reported  as  yard  track  and  sidings,  of  which  0.17  is  owned  and  9.09  is  leased  from  Havemeyer 
A  Elder,  Inc. 
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TABLE  II.    Summary  of  returns  of  steam  railroads  operating  in  New  York 


Item 

MpTtf  Ynrlf 

Connecting 
Railroad 

Staten  Island 
Rapid  Transit 
Railway 

Income  Account 

Operating  revenues: 

Passenger  

1  Dr»127,728  71 
2,436,176  24 

$1 ,416,138  69 
1 ,203,940  21 
361  40 
312,744  01 
489  34 
47,462  92 

Freight  

Switching  

2  346,164  07 
'Drl,361,473  51 

Other  operating  

Total  

$1,293,138  09 

$2,981,136  57 

Operating  expenses: 

Maintenance  of  way  and  structures  

$238,211  39 
154  998  49 

$764,782  48 
339,629  56 
24,501  09 
1,483,801  67 
175,722  22 

610,754  01 
16,482  35 

General  and  miscellaneous.  

Total  

$1,020,446  24 
458,304  07 

$2,788,437  02 
186,313  29 
3,313  36 

$1,478,750  31 

$2,978,063  67 

D  $185,612  22 
M, 928, 956  20 

$3,072  90 
604,802  27 

$1,743,343  98 

$607,875  17 

Deductions  from  gross  income: 

$1,266,296  47 
474,852  30 

$272,443  84 
335,431  33 

$1,741,148  77 

$607,875  17 

Net  corporate  income  or  (D)  deficit  

$2,195  21 
80  53 

Accumulated  balance,  December  31,  1924  

* $1,797, 383  01 

Cr  32,942  36 

Cr<  27,178  65 

Accumulated  balance,  December  31,  1925  

Balance  Sheet 

Assets: 

Investment  in  road  and  equipment  —  gross  

Accrued  amortization  (depreciation)  

$35,218  10 

« $1,824, 561  69 

$27,627,406  91 

$9,122,101  46 
189,142  53 

Investment  in  road  and  equipment  —  net .... 

$27,627,406  91 

$8,932,958  93 
2,274,184  42 
1,687,441  14 
359,348  88 

i,i98,289  25 
1,182,600  22 

Deferred  assets  and  unadjusted  debits  

Total  

$30,008,296  38 

$13,253,933  37 

Liabilities  and  Capital: 

24,000,000  00 
2,366,000  00 
577,556  08 
29.522  20 

35,218  10 

5,000,000  00 
2,643,986  92 
3,018,318  54 
267,066  22 

1,824,561  69 

Funded  debt  

Surplus  or  (D)  deficit  

Total  

$30,008,296  38 

$13,253,933  37 

D  $233,912  76 

$791,758  75 

'Offset  by  credit  to  Joint  Facility  Rent  Income  (other  income):  represents  "an  accounting 
adjustment  of  Hell  Gate  Bridge  Tolls  over  the  New  York  Connecting  Railroad  from  March  1, 
1920  to  December  31,  1924,  made  in  accordance  with  instructions  from  the  Bureau  of  Accounts. 
ICC" 

'  Consists  of  Express,  $344,922.07;  Special  service  train,  $1,198;  and  Other  freight  train,  $44. 
'  See  note  1. 
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City,  year  ended  December  31,  1925:    (B)  Financial  data 


Brooklyn 
Eastern 
District 

Terminal 

New  York 
Dock 

Roil  w  41 V 

Jay  Street 
Connecting 

Degnon 
Terminal 
Xt,&ilro3,(l 

Total 

SI. 288, 409  98 
5,687,214  21 
112,341  40 
313,116  01 
346,653  41 
Dr  1,220,794  05 

»1, 377, 282  14 

$669,815  62 
2,991  00 
372  00 

$59,706  00 

$49,283  00 

81,811  71 

11.123  06 

281  77 

*1, 459, 093  85 

$684,301  68 

$.59, 706  00 

$49,564  77 

$6,526,940  96 

$87,674  39 
156,501  30 
3.957  90 
527,079  05 
72.927  32 

$64,278  98 
78,777  09 
7,182  58 

304,696  92 
31,667  66 

$3,044  73 
10.788  61 

3.000  00 
54.708  93 

5.268  94 

$11,471  28 
13,582  97 

29,492  62 
3,976  64 

$1,169,463  25 
754,278  02 
38,641  57 
3,010,533  20 
306,045  13 

$848,139  96 
90,789  95 

$486,603  23 
49.239  72 
326  12 

876.811  21 
11,317  81 

$58,523  51 
12,200  00 

85,278,961  17 
808,164  84 
3,639  48 

$938,929  9; 

$536,169  07 

$88,129  02 

$70,723  51 

$6,090,765  49 

$520,163  94 
z7 . ola  49 

$148,132  61 
92U  oO 

D  $28,423  02 

A  A    mA  00 
44,704  23 

D  $21,158  74 
436  98 

$436,175  47 
^,DU/ , 13o  97 

$.547,479  43 

$149,053  41 

$16,281  21 

D  $20,721  76 

83,043,311  44 

433.193  31 

$43,314  06 
101.605  42 

$1,230  72 
4,010  00 

$2,294  10 
1,000  00 

$1,585,579  19 
1,350,092  36 

$433,193  31 

$144,919  48 

$5,240  72 

$3,294  10 

$2,935,671  55 

$114,286  12 
D  31.732  34 

$4,133  93 
D  293,659  97 

$11,040  49 

A   114      OTO  CO 

**  1 14 , 

D  $24,015  86 

$107,639  89 
1,491.023  01 

Dr' 5,875  86 

Cr  2.330  46 

Cr  70  08 

Cr  56.645  69 

'$76,677  92 

D  $287,195  58 

fS125.313  11 

D  $119,266  65 

$1,655,308  59 

$o7 , 42 J  70 
25 , 665  47 

$733 , 49o  02 
183.626  90 

597,001  o9 
21 , 205  81 

010   01 0  e\A 
$48,olo  04 

165  72 

$37,666,895  68 
419.806  43 

$11,758  29 

255,896  18 
130,422  18 
283.068  24 

$549,871  72 
5.000  00 
71.083  49 
1 1 , 055  64 

$76,446  08 

$48,647  32 

$37,247,089  25 
2.535.080  60 
3.192.905  25 
1,851.663  28 

103.949  50 
1.417  70 

1.719  69 
14.172  60 

$681,144  89 

$637,010  85 

$181,813  28 

$64,539  61 

$44,826,738  38 

$150,000  00 

$3,300  00 

$20,000  00 

$3,673,300  00 
29.000  000  00 
5.380.678  59 
4.473.710  S6 
643.740  .34 

$1,655,308  59 

370,691  67 
532,898  45 
17,316  31 

D  $287,195  58 

153,820  80 
300,646  17 

$76,677  92 

19.660  01 
16.840  16 

$125,313  11 

$181,813  28 

$171,456  98 
12.. 349  28 

D  $119,266  65 

$681,144  89 

$637,010  85 

$64,539  61 

$44,826,738  38 

D  $49  70 

$2,088  15 

D  $1,186  95 

$558,697  49 

*  Additions  to  property  through  income  and  surplus  are  included  as  follows:  Accumulated 
balance.  December  31,  1924,  $63,141.67;  net  adjustment,  813,170.12,  accumulated  balance 
December  31,  1925,  876,311.79. 

'  Includes  additions  to  property  through  income  and  surplus,  $362.56. 

•  Includes  additions  to  property  through  income  and  surplus,  815,927.29. 
'  Permission  to  issue  stock  has  not  been  obtained  from  this  Commission, 
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TABLE  III. 


DETAILS  OF  OPERATING  EXPENSES  OF  STEAM  ROADS  IN  NEW  YORK 
CITY,  1925:    (A)  Class  I  roads  1 


Itkm 


New  York 
Connectiiiy 
Railroad 


Staten  Island 
Rapid  Transit 
Railway 


Maintenance  of  Way  and  Structures: 

Superintendence  

Roadway  maintenance  

Roadway  —  depreciation  

Tunnels  and  subways  

Bridges,  trestles  and  culverts.  

Ties  

Ties  —  depreciation  

Rails  

Rails  —  depreciation  

Other  track  material  

Other  track  material  ■ —  depre{;iation  

Ballast  

Ballast  —  depreciation  

Track  laying  and  surfacing  

Right-of-way  fences  

Crossings  and  signs  

Crossings  and  signs  —  dei)reciation  

Station  and  office  buildings  

Station  and  office  buildings  —  depreciation. 

Roadway  buildings  

Water  station.s  

Water  stations  —  depreciation  

Fuel  stations   

Shops  and  engine  houses  

Shops  and  engine  houses  —  depreciation .  . . 

Storage  warehouses  

Storage  warehouses  —  depreciation  

Wharves  and  docks  

Wharves  and  docks  —  depreciation  

Telegraph  and  telephone  lines  

Signals  and  interlockers  

Power  substation  buildings  

Power  transmission  systems  

Power  distribution  systems  

Power  line  poles  and  fixtures  

Paving  

Roadway  machines  

Small  tools  and  supplies  

Removing  snow,  ice  and  sand  

Injuries  to  persons  

Insurance  

Stationery  and  printing  

Other  expenses  

Maintaining  joint  tracks,  yards  and  other 

facilities  —  Dr  

Maintaining  joint  tracks,  yards  and  other 

facilities  —  Cr  

Total  


$4,508  40 
3,870  08 


70,666  59 


2,474  1.3 
'278  51 


10,238  92 

ii  0.) 


846  14 
2,783  79 


1,155  04 
8,544  93 


2  51 


172  64 

969  60 


147,577  13 
21,978  07 


$238,211  39 


Maintenance  of  Equipment: 

Superintendence  

Shop  machinery  

Shop  machinery  —  depreciation  

Power  substation  ai)paratus  

Steam  locoinotives  —  repairs  

Steam  locomotives  —  depreciation  

Other  locomotives  —  repairs  

Freight  train  cars  —  repairs  

Freight  train  cars  —  depreciation  

Passenger  train  cars  —  repairs  

Passenger  train  cars  —  depreciation  

Passenger  train  cars  —  retirements  

Motor  equipment  of  cars  —  repairs.  .... 

Floating  etjuipment  — repairs  

Floating  equipmctit  —  depreciation  

I'Moating  etjuipnient  —  retiremcTits  

Work  equipment  —  repairs  

Work  efjuipmonf  —  depreciation  

Miscellaneous  equipment  —  repairs  

Miscellaneous  equipment  —  derireciation  . 
Miscellaneous  equipment  —  retirements  . 

Injuries  to  persons  

Insurance  

Stationery  and  printing  

Other  expenses  

Maintaining  joint  equipment  —  Dr  

Total  


$78,371  48 


8,746  97 
41,074  38 


$29,469  72 
51,166  08 

151  13 
23,893  13 
48,799  79 

' '451489  62 

5.5^267  2  i 

'iisi,-!  51 

232^335  .53 
187  82 
23,0.53  02 

'  27^228  15 

263 '37 
11,959  19 

3! 672  36 
21,640  34 


2,909  42 

"13^400  27 

114,395  32 

412  78 

21  25 

11,836  83 


252  13 
5,374  44 
23,817  93 
4,393  25 
8,195  69 
636  47 
217  33 


$764,782  48 


26,805  66 


$20,846  95 
11,642  62 

i7'90 
116,263  40 
7,229  79 


57,607  11 
5,878  33 
20,663  02 
20,787  35 
39,089  50 
8,884  44 

.V,  832  53 
1.219  16 


3,041  50 

11,838  42 

686  43 

1,101  11 


$154,998  49 


$339,629  56 


■Coapsnies  having  an  annual  operating  revenue  above  $1,000,000. 
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TABLE  III.    Details  of  operating  expenses  of  steam  roads  in  New  York  City,  1925: 
(A)  Class  I  roads  >  —  Concluded 


Iteu 


Traffic: 

Superintendence  

Outside  agencies  

Advertising  

Traffic  associations  

Insurance  

Stationery  and  printing. 
Other  expense.s  


Total 


Transportation: 

Superintendence  

Dispatcliing  trains  

Station  employees  

Station  supplies  and  expenses  

Yard  masters  and  yard  clerks  

Yard  conductors  and  brakemen  

Yard  switch  and  signal  tenders  

Yard  enginenien  

Fuel  for  yard  locomotives  

Water  for  yard  locomotives  

Lubricants  for  yard  locomotives  

Other  supplies  for  yard  locomotives  

Engine  house  expenses  —  yard  

Yard  supplies  and  expenses  

Train  enginemen  

Train  motormen  

Fuel  for  train  locomotives  

Train  power  produced  

Train  power  purchased  

Water  for  train  locomotives  

Lubricants  for  train  locomotives.  

Other  supphes  for  train  locomotives  

Engine  house  expenses  —  train  

Trainmen  

Train  supplies  and  expenses  

Signal  and  interlocker  operation  

Crossing  protection  

Drawbridge  operation  

Telegraph  and  telephone  operation  

Operating  floating  equipment  

Stationery  and  printing  

Other  expenses  

Insurance  

Clearing  wrecks  

Damage  to  property  

Ivoss  and  damage  

Injuries  to  persons  

Operating  joint  yards  and  terminals  —  Dr. . 
Operating  joint  tracks  and  facilities  —  Dr. . 
Operating  joint  tracks  and  facilities  —  Cr  . . 


Total . 


General; 

Salaries  and  expenses  of  general  officers  

Salaries  and  expenses  of  clerks  and  attendants 

General  office  supphes  and  expenses  

Law  expenses  

Insurance  

Pensions  

Stationery  and  printing  

Valuation  expenses  

Other  expenses  


Total . 


Gr  .nd  total  —  all  expenses , 


New  York 
Connecting 
Railroad 


85,801  81 
5,025  45 


65,783  14 
5,519  75 
112,523  86 


24,933  81 
6,611  59 
2,205  11 
972  61 
36,257  17 
80,417  34 
8,707  88 
5,722  15 
2,265  64 


10  00 


50  00 
6  29 
1,007  01 
201,482  24 
55,667  60 
10,216  44 


$610,754  01 


$757  48 
8,989  00 
492  42 
5,050  00 


75  51 
51  40 
1,066  54 


$16,482  35 


$1,020,446  24 


.Staten  Island 
Rapid  Transit 
Railway 


$14 
3 
1 


,087  05 
,510  51 
.930  20 
449  75 

1  57 
,519  42 

2  53 


$24,501  09 


1, 


$40,118  40 
7,787  97 
144,070  85 
17,710  54 

5,9i5  52 

'  'sissi  90 

5,581  90 
103  26 
130  85 
38  48 
,199  24 
811  73 
138,708  79 
31,709  70 
170,999  76 
7,703  58 
107,961  48 
13,553  30 
1,794  53 
3,336  09 
42,185  7fi 
306,282  61 
24,002  00 
44,117  55 
99,576  33 
19,433  73 
5,892  .56 
111,470  86 
19,006  66 
3,044  42 
562  89 
936  13 
5,170  98 
2,411  28 
91,140  04 


$1,483,801  67 


$12,187  37 
120,454  59 
12.420  85 
7,484  56 
195  82 
6,276  05 
5.884  67 
4,168  28 
6,650  03 


$175,722  22 


$2,788,437  02 


'  Companies  having  an  annual  operating  revenue  above  $1,000,000, 
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TABLE  III.   Details  of  operating  expenses  of  steam  roads  in  New  York  City,  1925: 
(B)  Class  n  and  III  roads  ' 


Item 


New  York 
Dock 
Railway 


Jay  Street 
Connecting 
Railroad 


Maintenance  of  Way  and  Structures: 

Superintendence  

Road  maintenance  

Maintaining  buildings,  etc  

Depreciation  of  way  and  structures . 
Miscellaneous  expenses  


Total. 


Maintenance  of  Equipment : 

Superintendence  

Locomotive  repairs  

Car  repairs  

Other  equipment  repairs  

Equipment  depreciation  and  retirements . 
Miscellaneous  equipment  expenses  


Total. 


Traffic : 

Traffic  expenses . 


Transportation  —  Rail  Line: 

Superintendence  and  dispatching . . 

Station  service  

Yard  employees  

Fuel  for  yard  locomotives  

Miscellaneous  yard  expenses  

Train  employees  

Fuel  for  train  locomotives  

Other  train  expenses  

Injuries  to  persons.  

Loss  and  damage  

Other  casualty  expenses  

Other  rail  transportation  expenses . 


Total. 


General: 

Administration  

Insurance  —  general ... 
Other  general  expenses . 


Total  

Total  railway  operating  expenses . 


$2,798  99 
21,448  96 

196  86 
39,145  96 

688  21 


$64,278  98 


$1,482  67 
10,438  63 
16  43 
31,960  05 
20,169  61 
14,689  70 


$78,777  09 


$7,182  58 


$9,418  98 
94,928  10 
44,894  65 
25,029  76 
10,572  89 


573  06 
26  30 
5,588  84 
12,592  21 
101,072  13 


$304,696  92 


$30,729  84 
68  92 
868  90 


$31,667  66 


$486,603  23 


$78  56 
2,947  69 


18  48 


$3,044  73 


$8,402  50 


2,367  62 
18  49 


$10,788  61 


$3,000  00 


$1,500  00 


41,379  28 
9,501  10 
2,050  24 
105  48 
172  83 


$54,708  93 


$1,235  73 
4,033  21 


$5,268  94 


$76,811  21 


'  Class  II  comprises  those  companies  having  annual  operating  revenues  of  more  than  $100,000 
but  not  more  than  $1,000,000  (New  Y'ork  Dock  Railway) ;  Class  III  roads  are  those  having  annual 
operating  revenues  of  not  more  than  $100,000  (Jay  Street  Connecting  Railroad  and  Degnon 
Terminal  Railroad). 
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TABLE  IV.     FREIGHT   CARRIED  BY  STATEN  ISLAND   RAPID  TRANSIT  RAILWAY 
COMPANY,  YEAR  ENDED  DECEMBER  31,  IQJS 


Commodity 

NtjMBEB  OF  ToN-s  (2000  Lbs.)  op 
Revenue  Freight 

Per  cent 
of  all 
freight 

Originating 
on 

respondent's 
roads 

Received 

from 
connecting 
carriers 

Total 

Products  of  Agriculture: 

Grain  

112 
2,137 
208 
52 

10,469 
75,490 
10,401 

5.666 
11 .707 

2.712 
49.790 
33,991 

10.581 
77,627 
10,609 

5,718 
11.707 

5.527 
.50.183 
.34.208 

0.29 
2.15 
0.30 
0.16 
0..33 
0.15 
1.39 
0.95 

Flour  and  meal  

Tobacco  

Cotton,  cotton  seed  and  products,  except  oil 

Fruit  and  vegetables  

Other  products  of  agriculture  

Total  

Products  of  Animals: 

Live  stock  

2,815 
393 
217 

5,934 

200.226 

206.160 

5.72 

23 
5,572 
39,290 
3.660 
5.849 
6,863 
908 
8,094 
19 , 364 

23 
5 . 593 
39,290 
S.fifiO 

0.00 
0.16 
1.09 
0  10 

Poultry  

21 

5 . 849           (1  1  fi 

6.863 
932 
8,281 
20,246 

0.19 
0.03 
0.23 
0.56 

Wool  

24 
187 
882 

Total  

Products  of  Mines: 

Bituminous  coal  

Coke  

1.114 

89,623 

90.737 

2.52 

1,313 
97 
96 
45 

2.942 

116.799 
1 .054,329 
33.735 
449 
33,250 
42.882 
67 
1.969 
5,830 
3,780 

118,112 

1  .           .  t^Kj 

33.831 
494 
33.250 
45  824 
67 
1.969 
5.870 
3,780 

3.28 

29  25 
0^94 

0  01 
0^92 

1  27 

o'oo 

0.05 
0.16 
0.11 

Ores  and  concentrates  

Clay,  gravel,  sand  and  stone  

Salt  

40 

Total  

Products  of  Forests: 

Lumber,  logs,  ties,  pulpwood,  etc  

Total  

4.533 

1,293,090 

1,297,623 

35.99 

1,142 
1.467 

167.415 
73.007 

168,557 
74,474 

4.67 
2.07 

2.609 

240.422 

243,031 

6.74 

Manufacture  and  Miscellaneous: 

Agricultural  implements,  etc  

5,612 
1.442 

24 
443 
313 
14.803 
1,884 
85,110 

90 
6 
96 
97 
944 
34 
140 
9,145 
554 
3,129 
89,604 

68,524 
84,895 
97 
2,038 
843 
188,669 
40,733 
19,777 
137,119 
3,654 
28,383 
6,453 
9,401 
5,470 
6,120 
20,080 
33,503 
41.266 
12.833 
23.862 
576,273 

74.136 
86,337 
97 
2,062 
1,286 
188,982 
55 , 536 
21,661 
222,229 
3,654 
28.473 
6.459 
9,497 
5,567 
7,064 
20.114 
33.643 
50.411 
13.387 
26,991 
665,877 

2.06 
2.30 
0.00 
0.06 
0.04 
5.24 
1.54 
0.60 
6.16 
0.10 
0.79 
0.18 
0.26 
0.15 
0.20 
0.56 
0.93 
1.40 
0.37 
0.75 
18.47 

Paper,  printed  matter  and  books  

Other  manufactures  and  miscellaneous .... 

Total  

Merchandise  —  all  less  than  car-load  freight .  . . 
Grand  total  

213,470 

1,309.993 

1,523,463 

42.25 

9.044 

235.317 

244.361 

6.78 

236.704 

3.368,671 

3.605.375  1  100.00 
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9,998,924 
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11,717,490 
9,916,201 
8,161,337 
7,886,513 
8,009,288 
8,233,264 
8,429,046 
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8,760,927 
9,103,642 
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INDEX  OF  COMPANIES 


In  this  volume  the  returns  from  street  railways  and  other  common  carriers  are  presented  for 
the  most  part  in  tabulations;  other  data  (relating  chiefly  to  the  corporate  organizations  and  im- 
portant changes)  appear  in  the  abstracts.    Page  references  hereunder  pertain  to  such  data. 

The  history  of  railroad  and  street  railroad  corporations  that  have  at  any  time  operated  in  or 
were  organized  to  operate  in  New  York  City  is  contained  in  Volume  V  of  the  Commission's 
.\nnual  Report  for  1913,  to  which  reference  may  be  made  for  information  concerning  companies 
not  Usted  below. 

1.    Street  and  Electric  Railway  Companies 

[Elevated  or  underground  railways  in  ilalics,  surface  railways  in  roman] 

Operat- 
ing    Lessor  Page 


Belt  Line  Railway  Corporation  .'   X  . .  463 

Bleecker  Street  &  Fulton  Ferry  Railroad  Co.,  The   X  464 

Bridge  Operating  Co   (';  464 

Broadway  &  Seventh  Avenue  Railroad  Co.  (Receiver)   . .  X  465 

Bronx  Traction  Co.,  The   X  466 

Brooklyn  &  North  River  Railroad  Co.,  The   (')  466 

Brooklyn  City  Railroad  Co.,  The   X  ..467 

Brooklyn  Heights  Railroad  Co.,  The  (Receiver)   ..  472 

Brooklyn-Manhattan  Transit  System   (')  ..  473 

Brooklyn,  Queens  County  &  Suburban  Railroad  Co   X  . .  476 

Bush  Ternainal  Raih-oad  Co   X  . .  478 

Christopher  &  Tenth  Street  Railroad  Co.,  The   . .  X  478 

City  of  New  York,  Department  of  Plant  and  Structures   X  479 

Coney  Island  &  Brooklyn  Railroad  Co.,  The   X  ..480 

Coney  Island  &  Gravesend  Railway  Co   X  . .  483 

DeKalb  Avenue  &  North  Beach  Railroad  Co   . .  X  484 

Dry  Dock,  East  Broadway  &  Battery  Railroad  Co.,  The   X  . .  484 

Eighth  Avenue  Railroad  Co   X  . .  485 

Fort  George  &  Eleventh  Avenue  Railroad  Co   . .  X  487 

Forty-second  Street  &  Grand  Street  Ferry  Railroad  Co.,  The   X  488 

Forty-second  Street,  Manhattanville  &  St.  Nicholas  Avenue  Railway  Co.,  The  X  . .  488 

Hudson  (fc  Manhattan  Railroad  Co   X  . .  489 

InlerboTough  Rapid  Transit  Co   X  .  .  603 

Kingsbridge  Railway  Co   . .  X  508 

Long  Island  Electric  Railway  Co.  (Receivers)   X  . .  509 

Manhattan  &  Queens  Traction  Corporation  (Receivers)   X  . .  510 

Manhattan  Bridge  Three  Cent  Line   X  ..  511 

Manhattan  Railway  Co   . .  X  513 

Marine  Railway  Co.,  The   (<)  . .  513 

Mid-Crosstown  Railway  Co.,  Inc   (')  ..  514 

Nassau  Electric  Railroad  Co.,  The   X  ..  514 

New  York  &  Harlem  Railroad  Co.  (City  line)   X  . .  519 

New  York  &  Long  Island  Traction  Co.,  The  (Receivers)   X  . .  521 

New  York  &  North  Shore  Traction  Co.,  The  (Receivers)   (')  . .  523 

New  York  &  Queens  County  Railway  Co.  (Receivers)   X  . .  523 

New  York  City  Interborough  Railway  Co   X  . .  524 


■  Has  not  operated  since  the  fiscal  year  ended  June  30,  1920. 

2  Operation  discontinued  May  18,  1924. 

3  The  Brooklyn-Manhattan  Transit  Corporation  is  a  business  corporation  and  the  holding 
gompany  of  the  Brooklyn-Manhattan  Transit  System.  Maintenance  and  power  expense  data 
for  the  system  appear  in  the  abstract  listed  above. 

*  Operation  discontinued  June  10,  1923. 
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Index  op  Companies 


1.    street  and  Electric  Railway  Companies  —  Concluded 

Operat- 
ing  Lessor  Page 

New  York  Railways  Co.  (Receiver)   (')  . .  525 

New  York  Railways  Corporation   X  525 

New  York  Rapid  Transit  Corporation   X  532 

Ninth  Avenue  Railroad  Co.,  The   X  . .  537 

Ocean  Electric  Railway  Co   X  . .  538 

Pelham  Park  &  City  Island  Railway  Co.,  Inc   (')  .539 

Richmond  Light  &  Railroad  Co   X  539 

Rockaway  Electric  Railway  Co   (•)  (') 

Second  Avenue  Railroad  Co.  in  the  City  of  New  York  (Receiver)   X  541 

Sixth  Avenue  Railroad  Co   X  542 

South  Brooklyn  Railway  Co   X  543 

Southern  Boulevard  Railroad  Co.,  The   X  546 

Southfield  Beach  Railroad  Co   X  547 

Staten  Island  Midland  Railway  Co.  (Receiver)   .  .  X  .547 

Steinway  Railways,  Receivers   X  .  .  548 

Third  Avenue  Bridge  Co   . .  (')  548 

Third  Avenue  Railway  Co   X  549 

Thirty-fourth  Street  Crosstown  Railway  Co   . .  X  555 

Twenty-third  Street  Railway  Co   .  .  X  555 

Union  Railway  Co.  of  New  York  City   X  .  .  550 

Van  Brunt  Street  &  Erie  Basin  Rail  Road  Co.,  The   X  ..559 

Westchester  Electric  Railroad  Co.,  The   X  ..560 


Total   34  13 


2.    Omnibus  Companies 

Fifth  Avenue  Coach  Co   X  565 

Nassau  Bus  Line,  Inc   X  579 


Total   2 


3.    Steam  Railroad  Companies 

All  data  are  included  in  Chapter  IV,  Table.s         pages  584-603 

Brooklyn  Eastern  District  Terminal   X 

Degnon  Terminal  Railroad  Corporation   X 

Glendale  &  East  River  Railroad  Co.,  The   X 

.lay  Street  Connecting  Railroad,  The   X 

.lerome  Park  Railway  Co.,  The   . .  (') 

."Jew  York,  Brooklyn  &  Manhattan  Beach  Railway  Co.,  The   . .  (») 

New  York  Connecting  Railroad  Co.,  The   X 

New  York  Dock  Railway   X 

Pennsylvania  Tunnel  &  Terminal  Railroad  Co   .  .  X 

iStaten  Island  Railway  Co.,  The   . .  X 

Staten  Island  Rapid  Transit  Railway  Co.,  The   X 


Total   6  3 


Under  Plan  of  Reorganization,  the  property  of  New  York  Railways  Com[)any  passed  to  New 
York  Railways  Corporation  as  of  May  1,  1925. 

«  No  report  filed.    (Cf.  Annual  Reports  for  1911,  II,  673,  and  1913,  V,  1125.) 

'  Dormant  company;  for  last  published  abstract,  see  1917  Report. 

*  This  company  was  merged  with  the  Long  Island  Railroad  as  of  May  31,  1925. 
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